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> 280 Horsepower 

* No-Spin Differential 

+ All Wheel Torqmatic 
Drive. 

% 14 Yard Struck—20 Yard 
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Wharfe Bridge at Wetherby 
illustrates aesthetic design 


ee 


eee 


ann 


The Wharfe Bridge carrying the Wetherby By-Pass over the River 
Wharfe at Wetherby is of balanced cantilever and suspended span 
construction, with two side spans each of 96 ft and a central span of 
160 ft—the length of the cantilevers being 45 ft each with a 
suspended span of 70 ft. Approved by the Royal Fine Art Commission, 
the design of the bridge has achieved harmony with a setting of 
considerable rural beauty. 


The 70 ft suspended span consists of fifteen I beams 5 ft 3 in deep. 
spaced at 4 ft 6 in centres, together with two reinforced concrete 
rectangular fascia beams, having curved soffits to accord with the 
soffit line of the cantilever arms. 


The fifteen I beams are prestressed post-tensioned beams which were 
manufactured on site, and all cables were prestressed before erection 
except in the case of the outer I beams which were partially stressed 
before erection and finally stressed after construction of the deck slab. 


After erection of the I beams, transverse diaphragms were cast between 
the beams and prestressed through straight cables. 


Prestressing of the beams and diaphragms was on the Gifford-Udall 
system and 0.276 in diameter wires were used throughout. 


For further details on this project please write for leaflet. 


wire was essential— 


Agent Authority : 
The County Council of the West Riding 
of Yorkshire. 


Engineer : 
S. Maynard Lovell, O.B.E., E.R.D., T.D.; 
Chartered Civil Engineer. 


Contractors : 

Crowley, Russell & Co. Ltd. 
Sub-Contractor for the Wharfe Bridge : 
The Cementation Co. Ltd. 


VYolusons of course! 


Richard Johnson & Nephew Limited, Manchester 11. Telephone : East 143! 
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give you 
REAL 
PROOUCTION 


WRITE FOR 
bEMAILS OF 
THE PLANTS 


WAT ARE ae Te en 
‘CRUSH RANGER’ ‘GRAVEL RANGER’ 


RIGHT A rock or gravel crushing plant deliver- Single-pass"gravel crushing and screen- 
ing screened material by side conveyors. ing plantin 8 sizes, giving mixed gravel 
and sand or sand, gravel, crushed gravel 


Can give an ‘all-in’ material or up to 
w THE voes three separate products. Outputs up and sand...separately or mixed as 
to 180 tons an hour. required. Outputs upto 300tonsan hour. 


VIADUCT worRKs LEICESTER 


at 
DERICK eV A dai] LIMITED PHONES: LEICESTER 6253! (iO LINES) 


LONDON: STAFFORD HOUSE, NORFOLK STREET WC)? 
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For concrete raft construction 


“LUBRITHENE” 


high-slip, 
multi-ply concrete interlay 


%# reduces the co-efficient of friction 
between raft and base to a constant 
minimum of less than 0.5 (compare 
figures for polythene film—o.75—and 
paper—1I.5). 


% considerably reduces danger of early, 
uncontrolled cracking. 


3% makes possible the use of cheaper 
mixes, thinner slabs, fewer joints, 
less steel. 


‘LUBRITHENEBP’ is backed by a compre- 
hensive technical service. British 
Cellophane Limited—largest film manu- 
facturers in the Commonwealth—have a 
wealth of experience and specialised know- 
ledge to put at your disposal. We invite you 
to fill in the coupon below and post it to us. 


{ ) l BRITISH CELLOPHANE 
LIMITED ptastic rums oivision 


Henrietta House, 9 Henrietta Place, London, W.1. 


*“LUBRITHENE’ is a registered trade mark of British 
Cellophane Limited and denotes their brand of concrete 
interlay. Its use in concrete raft construction is patented 
(U.K, Patent 816741). 
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PROBLEMS SOLVED 4 


PORTABLE WELDING SET 


This the first Compact Welder which can be taken to the 
tractor in any transport for any Welding jobs down to a 4 


gauge rod. 


Specification: 
Engine J.L.O. Type L375 2-Stroke. 


A.C. Welding Alternator: Capacity 30-200 Amps. 
Single Phase 70-Volts (Open Circuit)—427 cycies per sec. 


Weight : 24 Cwt. 


Unique design eliminates slip rings, brush 
gear and brushes. Rotating permanent field 
means welding current direct from static 
winding. High Frequency Welding gives 
30% extra speed — Deeper Penetration — 
Low Maintenance. 


Price £290 


Home Counties Distributors: 


MOBILE HAULAGE LTD 


250 TOTTENHAM COURT ROAD, 
Telephone LANgham 7833-4-5 
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To: British Cellophane Limited, Plastic Films Division, i 
Henrietta House, 9 Henrietta Place, London, W.1. | 
Please send me, free of charge and without obligation copy/copies of | 
Your booklet ‘‘LUBRITHENE? concrete interlay’ ; j 
Your technical handbook ‘‘LUBRITHENE?’ theory and practice’ j 
Name 1 

I 


Address 


“te 
Soe me aE SO IRN oy Sie a A OO A CA Am a 


















WRITE NOW FOR DETAIL 






Name.... 





W.1. Address......... 
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VALES PLANT REGISTER LTD 


14 Lower Grosvenor Place 
London, S.W.|I. 

_ VICTORIA: 3501, 7531, 8080, 9886 (15 lines) 
Works 


Cow Lane, Garston, Watford. Tel: Garston 3266/7/8 


pret 
020 OX Stock 


= 








COMPRESSORS ROLLERS 
Atlas, Ingersoll, Broomwade and Air Pumps Aveling-Barford 24-ton. ; 1952/3. Petter 
Portable, 2-Tool, two and four pneumatics. diesel. Very good condition ........... ree £425 
Dorman, Petter and Lister diesels. Good Aveling-Barford 6/8-ton. Ruston diesels. 
MNOS OOUET «on -svacvcvscsncheactcunssuas each £395 1955. Sprinklers, Scarifier and Cab. Very 
Ingersoll 6-Tool Portables. Steel wheels. good condition anaes aniesavaiges sass gsudames - each £1,875 
A International _ diesels. Good _- working Greens 7/8-ton. Perkins P4 diesel. Sprinklers 
i IE, shnhcnvicuss+ni cf CQbdeRICUIEEE +» each = £775 and Canopy and Scarifier. Ex Ministry. 
{ Air Pumps 520 c.f.m. Portable. Diesel. Excellent CONGITION ..........--cesensensseaueeres £895 
i Four pneumatics. Aug., 1954. Good cond. £1,500 ante en 8/10-ton. National. 1951. ap 
CRANES prinklerSy; €0C) ive. ccccegd. Givd ck epee ee sac edet i) 
i any? ‘le sa TRACTORS 
i as Ge ghamanies Te. tend Caterpillar D4, 6U Series. With L.P.C. 
shai ji ‘ Angledozer. Reconditioned ..................... £1,500 
PENNE AMUIUE ico tren ceande diane coht +1 cl amuu aussie £700 ; 
! Neals “NM” 2-ton Mobile. Ruston diesel. peenevianal BTD6 Ruston rete auntie 
30ft. Jib. On pneumatics. 1951. Good poet eae oN ete tate fees oe ; 
1 ot OREE cvadninsdiavetcessss Were. £1,400 Teen Wek fuk ne teal eg ee tes! 
J Taylor 3-ton “Jumbo.” Diesel. Good ondas ? =: ssh my ek £5.150 
working order. On pneumatics ......... tenes £950 Caterpillar HT4 Traxcavator. 1955. Very 
— Jones KL22 2-ton Mobile. Turner diesel. sood.cedit £2,000 
auet.-P.O8 pneumatics. Very good order £950 Caterpillar D6, 9U _ Series. Caterpillar 
Coles 3-ton Mobile. Perkins P4 diesel. 16ft. Lindrantic Danses... Vere. neni seethian eames 
Jib. On pneumatics. Good working order £1,250 aes : Fy. g00e 8 : —" 
. ; “i Caterpillar D7, 3T Series. Birtley Hydraulic 
Jones KL44 4-ton Mobile. Ruston diesel. Sime: (and wasbiemndee £3,650 
40ft. Jib. On pneumatics. Very good order £2,950 ae 8 oseuses Gea nse ’ 
Coles 6-ton Diesel/Electric Mobile. 21 ft. 6in. sammy = ae fae 4-in-1 ae ixkeo 
RE IINE COMGATIOR. ...........505s-0snssrsenes £2,950 —— BR cdg ae ce pers ° 
Neals “OMC” 4/6-ton Crawlers. Ruston Caterpillar D8, 2U 7000 Series. Birtley 
a Tithe 2 Gy GE em Hydraulic Angledozer. Very good condition £3,350 
diesel. 45ft. Jibs. 1952/3. Overhauled each £1,750 . 
Coles 124-ton Mobile. 80ft. Jib. On pneu- Caterpillar D9, 19As. New 1957/8. Cable 
as liad. P ee ae Dozers and Winches. Good working order 
matics. 1949/50 approx. Good condition £4,950 respectively £9.000 and £10,000 
Anderson 5-ton Steam Derrick. 110ft. Jib. DUMPERS °°" P 7 a ’ 
Meee WOURING OFCET .0...c.cc0cccccesccevcesseccece £1,000 Liner MK1 Roughrider, 4-wheel. Diesel. 
Butters 5-ton 2-motor Electric Derrick. Pneumatics. 1956/7. Overhauled ...... each £170 
120ft. Jib. 1955. Good working order... P.O.A. Muir-Hill 3 cu. yd., 10B Type. Ford diesels. 
= se i ae oo 1952/4. Good working order ............ each £400 
erricks. Oft. Jibs. Very good order. Aveling-Barford 3 cu. yd. Ford diesels. 1955 £650 
Self-propelled bogies available at extra Aveling-Barford atyd. Shuttle. Dorman 
NE eR Ra a ane ee oe each £3,150 diesel. 1953/4. Good working order each £625 
Butters 10-ton Oil-fired Steam Derrick. CONCRETE PLANT 
120ft. Jib. 5300 Series. Good working order £3,850 Blaw Knox Mobile Batchmaster. 21 cu. yd. 
Several 5-, 7- and 10-ton Steam Loco. 3-compartment. Very good order ............ £400 
Cranes and various Tower Cranes. Schwing Concrete Placer. 17} cu. ft. cap. re 
EXCAVATORS With Air Receiver. Reconditioned ......... 7 
10RB, 22500 Series. Ruston Engine. Sk. Eonit 18-ton Bulk Cement Plant. With Feed 
and B/A or D/L. Very good order ............ £2,850 Conveyor, Hopper, etc. Little used ......... £500 
10RB, 17000 Series. Ruston Engines. F/S, 10-, 11-, 15-, 20- and 35-ton Cement Silos. 
Sk. or B/A. Very good order .................. £1,650 Full — < et aia 
17RB, 4000 Series. Sk., B/A and D/L. Good New Blockmaking Plant, Mixers an ine 
ME OI oe, ccsickuaesecvubeecunteses o.n.o. £1,300 Conveyors. Send us your inquiries. 
IRB, 18500 Series, F/S or D/L ............ P.O.A. MISCELLANEOUS 
N.C.K. 304, 1300 Series. F/S. Very good Low-loading Trailer, 7/8-ton and 8/10-ton. 
PIT Soo sivsis ccc ererdets kei uveteoeuacaeitas £2,950 Ex Ministry. 
22RB, 19800 Series. D/L Equipment. Very a a Tankers, 250-, 500-, 750- 
MTEL oc. zh csxaem ves sncbuaiinn Staebees £4,650 and 900-gallon. 
33RB, 4900 Series. D/L. Good working Loading Shovels, sects of Bray, Chaseside, 
eee: FE OE £2,500 Muir-Hill and Weatherill. 
38RB, 19500 Series. D/L. Good working PILING 
UR a a ae £9,500 Various 1, 2, 3, 4 and 5 Piles available. 
TAILS 43RB, 19000 Series. F/S and D/L. Good Also Frames, Hammers, Winches, etc. 
ae SE Soe. atte cheese « Mas « om cae aye £8,750 ee 85/100ft. “Universal” Frames and 
Bs, various. Winch, 


a ... remember it's VALES FOR VALUE everytime 
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SIMPLITE PUMP 


Combining lightness in weight with 
simplicity, reliability and economy. 


Will clear water, heavy sludge or Sewage, 


Self-priming, non-clogging and can operate 
without attention. 


All available with barrow type mounting 
providing remarkable ease of 


Single Pump | transportation. 
with Villier Engine 


Single Pump 
Double Pump with Petters Pazi Engine 
with Lister LDI Engine 


SALE — HIRE WITH OPTION TO PURCHASE — HIRE 


STRANGFORD, LTD., Belfast and 
A. GUNN AND CO.,, Altrincham, coach: 
i. Port Talbot, Glam. 


°. DAVIES, . 
J. LEWIS (MACHINERY), LTD., Burslem, 
E * je) a y+! i L A nl § O om L 1 D. CONCRETE ENGINEERING VBERVICES, York 
oa n ria ’ . 
132-135 SLOANE STREET, S.W.I.-. TELEPHONE: SLOaNe 9976 (5 lines) JOHN ROULSTONE, “LTB. "Newcatie opm 


ne. 
SCOTLAND: 39 CAVENDISH STREET, GLASGOW, C5. TELEPHONE: SOUTH 0186 Te OO ee 


- R. SELWOOD, Chandler's Ford, Hants. 


VIBRATING TANDEM ROLLERS 


HIGH COMPACTING POWER 
LOW OPERATING COST 


WELL PROVED THROUGHOUT EUROPE AND IN 
MANY OVERSEAS TERRITORIES 


TWO MODELS AVAILABLE. 


SPECIFICATION 

TYPE 20.0 TYPE 25.0 
Working weight 4400 Ibs. 9500 Ibs. 
With water ballast 5000 Ibs. 11000 Ibs. 
Rolling width 35)” 43)" 
Outside turning rad. 10’ 14 
Total height 3’4” 5‘I’ 
Total length 98” 12’6" 
Total width 38” 47’ 

air cooled diesel engine electrically started 

spring adjusted scrapers vertically directed vibrations 


hydraulic steering 


epseesee 


* 
. 
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> 
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BURLINGTON WORKS, 


«now available for first time from sole U.K. Agents ABBEY ROAD, 
Py Oe 


(EQUIPMENT) LTD. BG 





- ae ~ 
FORTHE °° ~ 
TRACTOR: DIGG ER-SHOVEL 
"lla 


APPLIED POWER LTD. 


| DENMEAD, HAMPSHIRE. 
qi > TELEPHONE WATERLOOVILLE 2454 


COMPANY : 
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Tas THE GMZY COMPLETE RANGE OF HYDRAULIC EXCAVATORS AND SHOVELS 


19, Tel. GT. YELDHAM 305 (8 lines) 
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Get ahead of Schedule 


with 


ati 


Power 


HIGHER 


HaCaT 


HIRE 
LUMLEY 


STRATFORD-ON-AVON LONDON CARDIFF BELFAST 
Tel. 4242 (15 lines) Tel. Ashford (Middx.) 4191 (10 lines) Tel. 33572/3 Tel. Dunmurry 251! 
Telex. Birmingham 31633 Telex. London 24117 Telex. Cardiff 49250 (4 lines) 
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Calculated 


compressor value 


ee. 


terete 


The Rotai r 155QO portable rotary screw compressor 


Compressed air at minimum cost is produced by the new Holman Rotair 
150 portable rotary screw compressor. 

Pulsation-free delivery of 150 cu.ft. of air per minute at 100 p.s.i. in one 
stage ensures high efficiency. Because of its capacity, initial cost and particu- 
larly low upkeep, the price of compressed air per cubic foot delivered is 
lower than for competitive machines. This calculated compressor value adds 
up to the finest 3-tool machine on the market. 

Wear is negligible because positive clearances prevent metal -to-metal 
contact between the rotors and between the rotors and their casing. Literally 
no maintenance is necessary. 

Rotair portable rotary screw compressors are available with outputs up to 
600 c.f.m. 

Write for publication 19/SP 


Air... compressed it... power... Holman 


Holman Bros. Limited, Camborne, England; Camborne 2275 and at 44 Brook Street, London W.1; HY De Park 9444 
Also in Birmingham * Cardiff * Glasgow * Peterborough * Sheffield. Australia * Canada - East Africa * France 
India * South Africa * Spain * U.S.A. * West Africa. With Agents and Representatives throughout the world, 





act HOURNAL 4/s 61 eet 


Discharge to either side of dumper, 


|’ 3” above ground level, whilst 


travelling under load. 
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TWO WAY TIt 


The best allround dumper yet — heres why 


The Thwaites Two-way Discharge Dumper provides hydraulically operated 


One piece welded chassis of 
great strength. Reliable 
Diesel engine of proved 
design. Balanced design — 
low centre of gravity. 


finger tip controlled discharge of material to right or left as required. 
Discharge can be regulated by the operator to avoid ‘ heaping’ and wastage. 
The lip of the skip is within view of the operator at all times. 27 cu. ft. 
water level capacity. Maximum payload 30 cwt. 


Thwaites z 


DIESEL DUMPER SPECIALISTS 
CUBBINGTON, LEAMINGTON SPA. Tel: 3089 


Grams: Dumpers: Leamington. 
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The Priestman (patented) Cross-Roll Bearing Slewing Ring! 
fitted to Priestman excavator/cranes, is the positive answer tg 
all the problems connected with this once vulnerable and oftey 
neglected part of the excavator. A compact, Pre-loaded, | 
sealed unit; the Cross-Roll Bearing minimises maintenange! 
and eliminates adjustment — handles bigger loads for a given, 


size of bearing, and effectively interlocks superstructure and! 
base distributing shock loads. ; 


Here are just three of the 40-odd other features that put 


OF A Lion in a class by itself — 


FULL AIR-CONTROL. By extending full air-contro} tg 


all operations except main drum brakes, new standards of” 
PRIESTMAN speed and versatility result....the whole working cyele jg 

effortlessly controlled through only two short levers ! 

LION FULLY PUMP-LUBRICATED GEARS. All gears fully! 

enclosed in cast-steel cases, continuously 3 

sprayed with re-circulated, filtered oil. 

ANTI-FRICTION BEARINGS. Base 

machine (excluding engine) has 52 anti- 

friction bearings to ensure greatest possible 

power-utilisation; smoother operation. 


....AND SUCH 


PERFECTION IN PRIESTMAN 


PERFORMANCE 
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GOODWIN BARSBY & CO. LTD. 
LEICESTER - ENGLAND 
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YOU CAN HIRE CASE TRACTOR 


atti 


Any tough earth-moving job is the place for Case, 
and any one of the depots listed is the place for Case hire. 
It's a fact that Case crawlers will out-perform other 
machines of equivalent size. Prove this for yourself by calling for 
Case equipment from the nearest plant hire depot. 


Meantime, may we send you details of the Case range? 


Leading plant-hire companies know 


that Case performance lives up = 


to Case promise 





SUPPLEMENT 
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CASE 
spam HIRE 
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‘SE ooo 2.CASE 
ree CASE 
— HIRE 
SCASE. CASE 


HIRE — HIRE & 


Jl. CASE COMPANY LIMITED 


West Drayton, Middx. West Drayton 3221. Stanningley, Leeds. Pudsey 77225 


WORLD LEADERS IN EARTHMOVING TRACTOR DESIGN 
Sole Distributors : Scotland—Scottish Plant Sales Ltd Wales—Wm. Lewis (Agricultural House) Ltd 


Fi 
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Eddison Plant Limited, 
Edinburgh. LiBerton 3221 


Greenham (Plant Hire) Limited, 
Airdrie, Lanarkshire. Airdrie 4141 


Eddison Plant Limited, 

Glasgow. Stepps 628 

George Cohen Sons & Co Ltd, 

Glasgow. Langside 6131 

George Cohen Sons & Co Ltd, 
Newcastle. Newcastle 23313 

Eddison Plant Limited, 

Darlington, Co Durham. Darlington 3258 
George Cohen Sons & Co Ltd, 

Leeds. Pudsey 2241 


Fox Bros (Blackpool) Limited, 
Blackpool. Blackpool 51067/8 


Eddison Plant Limited, 

Ramsbottom, Lancashire. Ramsbottom 2521/2 
Greenham (Plant Hire) Limited, 

Astley, Near Manchester. Atherton 1114 
Greenham (Plant Hire) Limited, 

Liverpool. Central 3428 

Greenham (Plant Hire) Ltd, Dukinfield, 
Cheshire. Ashton under Lyne 4312 

J. S. Jones Limited, 

Prestatyn, Flintshire. Prestatyn 405 

A. Barker (Excavators) Limited, 
Scunthorpe, Lincolnshire. Scunthorpe 3817 
Eddison Plant Limited, 

Grantham, Lincolnshire. Grantham 1221/3 
Greenham (Plant Hire) Limited, 

Aldridge, Staffordshire. Aldridge 53344 
Eddison Plant Limited, 

ipswich, Suffolk. Ipswich 57021 

Eddison Plant Limited, 

Cardington, Beds. Cardington 206 

John Allen & Ford (Oxford) Ltd, 

Oxford. Oxford 78241 

J. R. M. (Plant) Limited, 

Harlow, Essex. Harlow 21177/8 

Elstree Engineering Services Ltd, 

Boreham Wood, Herts. Elstree 3261 
Chamberlain Plant Limited, 

Enfield, Middlesex. Howard 4994 
Greenham (Plant Hire) Limited, 

Isleworth, Middlesex. Isleworth 1141 

Arup & Arup Limited, 

Ealing, London W 5. Ealing 4754 

Greenham (Plant Hire) Limited, 

Tottenham, London N 17. Tottenham 6808 
George Cohen Sons & Co Ltd, 

London W 12. Shepherds Bush 2070 
Rowley Plant Co Ltd, 

West Croydon, Surrey. Thornton Heath 5634 
Bristol Plant Hire Limited, 

Cwmbran, Monmouthshire. Cwmbran 3601 


Adept Construction Plant Limited, 
Newport, Monmouthshire. Newport 58356 


Plant Services (Dinas Powis) Ltd, 
Glamorgan. Dinas Powis 2341 
George Cohen Sons & Co Ltd, 
Swansea, Glamorgan. Swansea 71741 
Eddison Plant Limited, 

Cardiff. Cardiff 71354/5 

Messrs W. T. Davies, 

Cardiff. Ely 72852 

South Wales Plant Hire Limited, 
Cardiff. Cardiff 34397 

Nott Brodie & Co Ltd, 

Bristol. Bristol 661245 

Planet Plant Hire, 

Bristol. Bristol 294222 

Eddison Plant Limited, 

Dorchester, Dorset. Dorchester 57/8 
Grange Plant Limited, 

Honiton, Devon. Broadhembury 380/355 


Edward Cuming (Plant) Limited, 
Newton Abbot, Devon. Kingskerswell 3002 
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Smooth as silk—steady as a rock, that's 

the Road-Marshall Highwayman. The THE 

most precisely controlled road roller ever. 

Single lever selects speeds varying from H 

almost imperceptible crawl to 5 m.p.h.— YDROSTATIC 
in both directions. No clutch, no gear 

changing, just smooth shockless drive HIGHWAYMAN 

and safe pinpoint control on all gradients. 

The Highwayman with Dowty Hydrostatic 


Transmission is typical of the forward 
thinking which you will find at Marshalls. 


35 CWT TO 17 TONS FOR EVERY PURPOSE 


ROAD - MARSHALL 


eaage agrgraagy aff. 


oar FE 


MARSHALL SONS & COMPANY LIMITED, GAINSBOROUGH, LINCOLNSHIRE 


Ti 
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Controlled from the two focal points of London and 
Ulting, Essex, we are the Sole distributors of the 
JCB-4 in the following territory: London, Middlesex, 
Surrey, Essex, Hertfordshire, Bedfordshire, East Sussex, 
Kent, Cambridgeshire, Huntingdonshire, Suffolk, and 
Norfolk. The JCB-4 Digger stands out head and 
shoulders above all others for performance, rugged 
construction and utmost reliability. 


THWAITES ‘NIMBUS’ T.3 
Now acknowledged the best selling 15 cwt. 


Diesel Dumper. 
Write us for details of the new 
“concrete skip’ shuttle 


service. 


Ernest Doe 


HEAD OFFICE: ULTING, MALDON, ESSEX. Te!: Hatfield sc be and Sons ae 


INDUSTRIAL ODIVISION 


Tel: Thornton Heath 4844 (day and night) 


NEW and SECOND-HAND BUILDERS’ and CONTRACTORS’ PLANT EX STOCK 


Hire purchase isn’t difficult when you deal with 1955 S/H Whitlock Dinkum_ Digger, with 24in. Bucket, 1957 Mobile Air Pumps 170 CFM Compressor, 
Ernest Doe powered by New Type Ford Diesel Tractor, new powered by Perkins P6 Diesei Engine, mounted o 
Wulr-Hill 1Sewt. Dumper, with Petter 12-h.p. Diesel remould 11 x 36 and good 16 x 19 pneumatics, cab, Morris Commercial Truck. Excellent condition ...£75 
£125 lighting and starting, Skyhi Hydraulic Front Shovel JCB-4 Hydraulic Excavator, with Front Loadin 
and Dozer Blade. Overhauled and warranted ...£850 Shovel 
Fiat SSL Diesel Crawier, with Hydraulic Angledozer. Pius whatever Buckets required. 
Overhauled and warranted £1,250 JCB-4 Excavator Buckets sizes 12in. to 48in. All 
1957 County Four Drive, with Hydraulic Dozer... ex stock. 
1 ydraulic Loading Shovel £750 July, 1959, Bray BL430T 4-wheel-drive Hydraulic Blaw Knox 14/10S Cleanline Concrete Mixer, with 
is Bray Duoloader, good order £550 Loading Shovel, with Torque Converter £1,950 Petter Diesel AVA2 Engine, Hydraulic Folding Weigher 
¥, 1959, JCB Hydra-Digga/Loadall 65, in spotless Bray Hydraulic Loading Shovel, 34 cu. yd. Bucket and Drag Loader Shovel, complete 1,29 
£1,385 £350 Blaw Knox 10/7S Cleanline Concrete Mixer, with 
Way, 1960, JCB Hydra-Digga Counterweight, unused, Chaseside '2 cu. yd. Loading Shovel Petter PH1 Diesel Engine, fitted with Hydraulic 
1 1,650 £185 Folding Weigher and Drag Loader Shovel £1,15 
5 JCB Hydraulic Excavator, with Front Shovel Howard Rotary Hoe Trencher, Blaw Knox 20-ton Supersilo, with 300lb. Weigher 
1985 £85 Tracks. SALE or HIRE £1,05 £625 
1965 JCB Hydraulic Excavator Counterweight £550 Chaseside Cable-operated Crane, completely over- Thwaites Nimbus Diesel Dumper, 1Scwt., ex works 
ie Thwaites Nimbus 4-wheel Diesel Dumper ...£165 hauled £220 £327 10s. 
i885 Thwaites Jumbo 4-wheel Diesel Dumper ... Ss Oliver Logging Arch on tracks, with 4-ton lift ... Thwaites Orion Diesel Dumper, one ton, delivered 
Sh, Fordson Major Diesel Tractor and Cab, Climax 2-Tool Compressor, Portable . £185 So cad 
Woget Srerutic Front Shovel sO tage i 309, Hydronic Loading Shovel ‘a 1s Powertruc/Hydrovane Compressor .£1,450 
iesel Engine Concrete Mixer £75 rps elf-prope' rench gg .: : 
toda Hydraulic Front Shovel for Fordson Major 1959 Shawnee Poole Model_7 Rear Dump ... Spares ex stock for JCB and other makes of hydraulic excava- 
£325 1958 Shawnee Poole Model 7 Rear Dump 1,500 tors. Petter engine spares and service exchange engines. 


4. Le Tourn i i , 
eau Scrape a 1957 S/H_ Whitlock Dinkum Digger, with Dozaloda ~ 
MH Glos. me sc er .. tvdrauile Pront Shower 9g sso Ford spares and service 4D engines, also County, Track 


; : Marshall, John Deere, Shawnee Poole, Rotary Hoe Trencher 
Digger Attachments, complete, an Whitlock Dinkum Digger, with Skyhi roe and Caterpillar spares. Immediate Service. Stockists Blaw 


Track-Marshall Hydraulic Angiedozer ......2.. Knox Mixer spares. 


Distributors for THE JCB-4 HYDRAULIC EXCAVATOR AND JCB-4L LOADING SHOVEL * BRAY LOADING SHOVELS * SHAWNEE-POOLE REAR DUMPS 
MARSHALL BULLDOZERS ° THWAITES DIESEL DUMPERS * COUNTY BULLDOZERS * FORDSON TRACTORS * DOE-MUREX WELDERS * ROTARY HOE 
TRENCHERS * PETTER ENGINES * TUNNY CRANES * JOHN DEERE CRAWLER SHOVELS AND BULLDOZERS 
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SCO 
SUE 
DUMPERS 
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@ VIBRATING 
TAMPERS 


@ PAN 
VIBRATORS 
@ BAR 
CROPPERS 
@ ROTARY 
FLOATS 
@ LIFT & FORCE PUMPS’ @ INTERNAL 
VIBRATORS 
@ EXTERNAL 
VIBRATORS 












PResemcersannes 
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HIRE WITH OPTION TO PURCHASE 


Zssex Cistvibutore 
ALLAM MACHINERY HIRE LTD, 


SYM ES ( eal ney) LTO 132-135 SLOANE STREET, S.W.1 telephone: sLoane 9976 (5 lien) 
BRENTWOOD ESSEX Tel: 2116 5 tines SCOTLAND : 59 Cavendish Street, Glasgow. C.5 Telephone: South 014s 











URBAN ° SUBURBAN 
- RURAL? 
i  PENDULUMQUiiy 


It’s a fact. Whatever territory a local authority may cover on refuse 
collection schedules, there’s a Gibson PENDULUM vehicle to suit. High 
density centres? Try the Pendulette—a short wheelbase ‘ special’ for 
negotiating narrow back streets and right angle turns. Suburban estates! 
The 12/20 yard body helps you cover most estates in one visit. Rural _ 
districts? You can collect Coon several isolated communities in one tip 
with the 20/30 yard Pendulum. 

The GIBSON PENDULUM body can be fitted to any make of chassis. 

A patented hydraulic system compresses at least 30 yards of waste intoa 
20 yard body—with extra room on top. 


Ask for a demonstration under your own working conditions. 






















For details of GIBSON PENDULUM 
refuse collectors please write for 8 poft 
folder. 


JOHN GIBSON & SON LIMITED (Established 1898) 
wet ee a eee Jameson Place * Leith * Edinburgh 6 
wa , ; Tel: Leith 35418 (4 lines) Grams: ‘Aero’, Edinburgh 


Sales & Service Agents for London-& South Eastern Counties: B.B. Sales Limited, 88 Clapham Rd., London, $.W.9. Tel: RELiance ai 
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2 The Silo is a Model ‘635° capacity 25 tons. 
The Cement Silo is a BENFORD The Mixer is an 18/12 Model W4. 
and stands on the same ground level 


as the BENFORD Mixer it was de- 


signed to feed. This simple set-up 
produces up to a 100 cu. yds. a day y/ 
of specification controlled concrete 
with the labour force shown. 
The cement is weighed accur- 


ately to within 1% and the aggregate 


is similarly weighed as it is power GOOD machines. 
shovelled into the Mixer Hopper. 


Rites Conereting Wie Sin BETTER than average workmanship. 
this must pay ! 7 BEST for spares and service ! 


BENFORD LTD. 


f) 


+ 


PA 
Ser 


ea aD Cm mG POWER BARROW 


Oa b ; 
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The New Kern GK23-C Level 
for all engineering work 
which requires 

the highest precision 






30x Magnification 
Telescope 


Coincidence bubble 
reading in telescope 
eye-piece 







Jointed head tripod 
without footscrews 






Contractors: Messrs, Wates Ltd. Flats on Wychall Farm Estate, Birminghan, 


















Send for illustrated City Architect: A. G. Sheppard Fidler Esq., M.A., B.Arch., F.R.LBA,, AMT? 


Brochure giving full details 





METALWORK 


for the Building and Civil Engineering Industries 








North of England Agents 
for Survey and General 
Instrument Co. Ltd., 
London, W.C.1 


«- Level and Theodolite 
repairs a speciality. 


CHADBURNS 


CHADBURNS (Liverpool) LTD. 31 BRUNSWICK ST., LIVERPOOL 2 
Telephone :: CENtral 4844 


BALUSTRADES _ RAILINGS 
FIRE ESCAPES SPIRALS 
SPECIAL STAIRCASES 
BRIDGE BALUSTRADING 


BIGWOOD BROS. 


(BIRMINGHAM) LIMITED 


WOODFIELD ROAD -+ BALSALL HEATH - BIRMINGHAM, I! 
Established 1879 Phone: CALthorpe 24! F 
London Offices: 68 VICTORIA STREET, LONDON, 8.¥.) 












Road Rollers « Vibrating Rollers 

Dumpers « Compressors « Drott Skid 

Shovels e« Excavators e Bulldozers 
Loading Shovels and Trenchers 


Concrete Mixers « Pumps ty. 
‘ ~S 


MODERN ROAD AND FOOTPATH ROLLERS 
35 cwt. to 12 tons 


Lo 


H. RICHARDS & CO. LTD., RODNEY ROAD, NEWPORT, MONMOUTHSHIRE, Tel 5 
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Pressed 


Steel 
Storage 


Mm 7 RA AI 
if: Jews Ff 


<LI 


WY, 


a TTS 


Simple to erect with all tools provided, these sections 
tanks ensure reliable storage for water, heavy fuel oils and 
other liquids. Available in capacities from 200 gallons 
upwards. (Above) a covered water tank for from 19,000 
gallons, 20’ x 20’ x 8’ deep, supplied to a housing 

estate. (Right) the two other tanks illustrated (6,700 
gallons and 2,200 gallons) serve the boiler house at a 
modern hospital. 


ee ee een 


A 
Pi 
| 
Loe 4 


Illustrated leaflet on request. 


bling Gent 
THOS. W. WARD LTD | 1:20.10: svers 


LONDON OFFICE: BRETTENHAM HOUSE, LANCASTER PLACE, STRAND, W.C.2, Telephone: Temple Bar 1515 
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SURFACING EQUIPMENT | 
FOR WOOD FLOORS | (ppaeramnperanaase 


Orbital sanders 






for corners, etc. 











Disc sanders 


for stair 







risers and 






treads and 





small areas. 


FOR SALE 
OR HIRE 


Belt-sanders for 














surrounds 
















and edges, 


Glynn Brothers Limited have a capital repute 
etc.—dust tion for their milled lead sheet and strips to 


bag fitted. B.S.1178/1944, for building purposes... lead pipes to 


B.S.602/1956...chemical lead sheet and pipe to 
B.S.334/1934 for use mainly in chemical plant or 
where acid-resisting receptacles and _ laboratory 
plumbing are needed. 


Silver, copper, lead alloy pipes to B.S.1085/195, 
and B.N.F. Ternary alloy No. 2 lead pipe to 
B.S.603/1941 can also be supplied speedily to al 
dust bag fitted. parts of the country. 


GLYNN EG 


PARK ROYAL ROAD, LONDON N.W.10, Telephone: Elgar 70! 

Other Works: TRAFFORD PARK, MANCHESTER 17 & BILSTON 

STAFFS, Telephones: TRAFFORD PARK 1444 and BILSTON 416i 

SOUTH WALES WAREHOUSE: PENARTH ROAD, CARDIF 
(TEL : 22502) 

Manufacturers af LEAD SHEET AND PIPE. SOLID DRAWN 

COPPER TUBES. STEEL TUBES AND FITTINGS. STEEL TU 


| oe OLE LTD FABRICATIONS. MALLEABLE TUBE FITTINGS. 
om r a 


COOMBE ROAD. NEASDEN LANE 
LONDON N.W.IO ah ea ti 
Te/ DOL/is Hi// 6606 MI, Le 


Floor sanders for 


large areas— 






Plant Hirers and Electric Tool Distributors 
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TRAXGAVATORS 


FOR 


from the 


LARGEST 
LANT FLEET 


in the country 


SONS AND COMPANY LIMITED 
WOOD LANE, LONDON, W.12 
Shepherds Bush 2070 


And at i Seanningley, Nr. Leeds; Kingsbury, Nr. Tamworth; Bath; Manchester; Newcastle; Sheffleld ; 
Glasgow ; Swansea; Southampton ; Belfast. 
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These ‘ diamonds’, the pattern formed by ‘ Plastella’ Chain Link 
Fencing, are protected from rust and corrosion by a plastic coating 
over galvanised wire. It means a lasting long life to each link 
and a trouble-free job for ever. Available in Green or Black. 


iv 


Write for details to:— J. B. GORRIE Ca Ey ATIF 


PETERSFIELD:+> HANTS: TEL: PETERSFIELD: 1255-9 


Pit 
amy 


Caterpillar Traxcavators, D4, D7, D8 
Caterpillar Tractor Dozer/Scrapers, D8 
Caterpillar Tractors with Type 80 
Birtley 14/18 cu. yd. Scraper, 10 RB 19 RB 
and 22 RB Excavators. 


THE Best ON EARTH- BUCKTON OF ASHTON 


BUCKTON LIMITED 63 Stockport Road, Ashton-under-Lyne. Tel: Ashton-under-Lyne 1848 (3 lines) 
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SEND FOR FULLY 
DESCRIPTIVE BROCHURE 


TEL WEST DRAYTON 3088-9 & 3761-2 





HORTON ROAD WEST DRAYTON MIDDLESEX 


SUPPLEMENT 
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4d. Dumper wins on points 


TOUGHNESS 
MODERN DESIGN 
POWER STEERING 


POWER BRAKING 


Now you can have Muir-Hill 
standards of design, construction 
and service in the 6 yd. range ata 
competitive price. Embodying all 
the tried and tested Muir-Hill 
features, including the patent two- 
way drive, this new Dumper has 
power assisted steering and power 
brakes. There is a range of bodies 
for a wide variety of materials and 
the 18B is fully backed by the 
second-to-none Muir-Hill spares 
and service organisation. 

Write now for full specification. 


IMltaire lg ily 


BUILT BY BOYDELL 


EAGLE WORKS, OLD TRAFFORD, MANCHESTER 16 
Telephone: TRAfford Park 1641 Telegrams: Muirhil Manchester 16 


@ EB863 


See us on Stand D.58 International Construction 
Equipment Exhibition, I5th — 24th June, 1961! 
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Meets and BEATS the bect! 


HERE'S PROOF! 


FACE SHOVEL DUTIES 

4 yd. SHOVEL 45° BOOM ANGLE 
CUTTING RADIUS 29'-4" 
CUTTING HEIGHT 24°-11" 
DUMPING HEIGHT 17-11" 
DIGGING DEPTH (below ground) 6’-1° 


a Ty M)  be 
NU 1620 

z cu. yd. 
EXCAVATOR 


Many claim superiority ... only one has it! In this case, the NEAL-UNIT NU 1620 heay 
duty excavator. Facts do not lie—and fact is the basis of our claim that THE NU {i 
IS THE ‘GREATEST’ THING IN EXCAVATING IN THE WORLD TODA! 
No other machine has so much! Straight-through-power-flow; every-way vision 
double-race ball-bearing slew ring with any position lock; automatic traction brakes; 
self-contained gear case with oil-bath protection; easy-to-get-at parts for quick fel 
maintenance; disc-type clutches; long tracks and wide axles for greater stability 
controls which let the operator ‘feel’ his work; split drums and sprockets for faste 
front-end conversion; push-button dipper trip... 

If you were unfortunate enough to miss the ‘star’ of the 1960 Public Works Exhibition 
remedy the matter now. Send at once for full details! 


R. H. NEAL & COMPANY U 


HEAD SALES OFFICE: 

143 SLOANE STREET, LONDON, swt 
SALES AND SERVICE: 
LONDON, BRISTOL, BIRMINGHAM, ai 
MANCHESTER, LEEDS, NEWCASTLE 





heavy 
) 160 
DAY! 
sion; 
rakes; 
. field 
bility; 
faster 


ition, 
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You move 
with the t 
if you move 
with eo inne we 


CHASESIDE 


PIONEERS OF THE MOBILE LOADING SHOVEL 


LOADMASTER 
4-WHEEL DRIVE SERIES 


The Chaseside 44 cu. yd. Dumper being loaded by a Loadmaster 1000 four-wheel drive shovel. 

Chaseside machines incorporate every modern development, but only after extensive work 

testing —the Chaseside you buy today will still be modern in 1970. They are built to last, each 

part being purpose-designed and the whole machine being most rigorously inspected and tested 

on completion. 

If you move with the times you cannot afford to ignore the economies that Chaseside machines 

make possible. Backed by sixteen service centres in the United Kingdom and fully represented 

in most overseas countries. LOADMASTER 500 


Write today for full details : 


CHASESIDE ENGINEERING COMPANY LIMITED 


(A subsidiary of British Northrop Ltd.) Station Works, Hertford, Herts. Telephone: Hertford 3113. Telegrams: Chaseside, Hertford. 
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RISTOL 


DIESEL 
CRAWLER 
TRACTORS 
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CHEAPEST TO BUY... H. A. SAUNDERS LIMITED 
CHEAPEST TO OPERATE... INDUSTRIAL TRACTOR DIVISION 


- ROAD, NORTH FINCHLEY, LONDON N.12 
‘CHEAPEST TO MAINTAIN. bay eh 


Were ee eee rms Grams: Dutrax, London N.12 
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EMPHATICALLY... 


the lowest handling 


cost per yard super 
on any type 


of construction 


Blaw Knox ‘‘Neoform”’ and “Blawform”’ 
Standard Steel Shuttering is 
designed to meet the requirements of 


all types of construction work. 


** Neoform”’ shuttering assembled for 
constructing a 22 ft. high single- 
pour monolith pier. Note placing 
doors incorporated as 
standard fitments. 


Design... thinks ahead—stays ahead 


PES/17 Blaw Knox Limited, Thorn House, Upper St. Martin’s Lane, London W.C.2. Temple Bar 03814 
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Dealers for Caterpillar — manufac- ADVISORY Consultative Sales Service by ex- 
PRODUCTS §— turers of the world’s leading Earth- SERVICES — perienced Caterpillar trained Sales 
moving Equipment. Engineers, backed by specialised 
equipment, is available from all our 
Depots. 


PARTS All Leverton Depots are equipped TRACK Specialised equipment for the re- 
& SERVICE to handle prompt supply of genuine RECONDITIONING conditioning of tracks, rollers, idlers 
Caterpillar parts, service exchange and wearing components. 
units, field and workshop repairs 
and overhauls. 





SERVING YOU FROM EIGHT CONVENIENTLY LOCATED DEPOTS > x -/ 


LEVERTON 


YOUR CATERPILLAR DEALER 





LEEDS, Gildersome, Leeds. Tel: Morley 4221. WINDSOR, Maidenhead Rd., Windsor. 
Tel: Windsor 1913. NEWCASTLE, Team Valley Trading Estate, Gateshead. Tel: Low 
Fell 78511. SPALDING, Spalding, Lincs. Tel: Spalding 3221. WIGAN, Wigan Rd., Bryn, 
Ashton-in-Makerfield.Tel: Ashton-in-Makerfield 7675. ASHFORD, Chart Road, Ashford, 
Kent. Tel: Ashford 1771. ROTHERHAM, Meadow Bank Rd., Rotherham, Tel: Rotherham 
78259. BRENTWOOD, Southend Arterial Rd., Brentwood. Tel: Herongate 251. 


Caterpillar and Cat are Registered Trademarks of Caterpillar Tractor Co. 
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R. A. DAVIES 
AGAIN ORDERS 
A.E.C. 
DUMPTRUKS! 


A.E.C. fleet now totals 19 


A.E.C. in association with Scottish Land Development 
Corporation, are proud to announce yet another repeat order 
from R. A. Davies (Midlands) Limited for three more of these 
huge 18 cu. yd. Dumptruks PLUS twelve of the rugged 


ro cu. yd. Dumptruks—proof positive of the industry’s 
faith in A.E.C. engineering. 

Scottish Land Development Corporation operate a large 
hire fleet of A.E.C. Dumptruks—the no risk way of 
discovering the fastest, most effective and most inexpensive 
method of meeting your off-the-highway haulage problems, 


Designed, powered and built by: 


A.E.C. LIMITED 


SOUTHALL - MIDDLESEX 
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Full details from Sole Concessionaires: 


SCOTTISH LAND 
DEVELOPMENT CORPORATION 


Glasgow (Shettleston 3546) London (Whitehall 4626) Nottingham (76898) Birtley (432) 
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balances efticiency with economy 


IN MATERIALS HANDLING AND COAL PREPARATION PLANTS 






7 Full 
BIRTLEY ENGINEERING LIMITED J] 
Cat 
REGISTERED OFFICE AND MATERIALS HANDLING DEPT: Birtley, County Durham. Tel: Birtley 248 9 Cables: Birtley, Newcastle upon Tyne i a gl 
COAL PREPARATION DEPT: — Market Place Chambers, West Bars, Chesterfield, England. Tel: Chesterfield 4116 (2 lines) Cables; Birtley, Chesterfield = pj, 

LONDON OFFICE: —B.S.A. House, 54 St. James’ Street, London, $.W.1, Tel: Hyde Park 8551 . 

RIPRESENTATIVES IN INDIA: — The Western Manufacturing Co. (Delhi) Private Ltd, 57 Jor Bagh, New Delhi 3. Tel: Delhi 31597 Cables: Westerwork Delhi i 


P5436 
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soME EXAMPLES OF 
FINE TIMBER BUILDINGS 





TEMPORARY CLASSROOMS, SPEEDWELL SECONDARY BOYS’ SCHOOL. 
Photograph by courtesy of The Chief Education Officer. City_& {County of Bristol. 





TIMBER FRAMED FACTORY CANTEEN. 
Photograph by courtesy of Thomas HarringtonLtd., Hove, Sussex. 





TEMPORARY SERVICES BLOCK 150’ x 30’ FOR SALISBURY CATTLE MARKET. 
Ce S Photograph by courtesy of The City Engineer, City of New Sarum, 


Full details of the buildings shown and all E- FABRICATED BY 
Thorns building systems, are given intheir New 
} “ttalogue which is unique, in that it gives at H O R N § 
__ "slance, sizes, prices, plans and specifications. 
j {ks tnilable, free, to bona fide enquirers. 


|. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT. 
Telephone 1 Bexleyheath 002! (10 lines), Established 1896 
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Demolition—Corporation Street, Birmingham 


May 4 196} 


In the rebuilding of Birmingham’s main 

shopping area, the rapid and efficient demo}, 

of old property is essential in the interests 

of property owners, business people and the 

public. Once again the work was entrustej 

to a member of The National Federation , me 
Demolition Contractors. Architects, hui, —<— 
municipal authorities, contractors and proper 
owners know that by entrusting their demo, 

work with N.F.D.C. members, the work 


will be carried out expertly and expeditious) 


The members listed opposite are Prepare 
quote for work in any part of the com 
For further information apply ; The Secre 
THE NATIONAL  FEDERAM) 
OF DEMOLITION CONTRACTOR 


20/21 Princes Street, Hanover Square, Loniy 
W.1. Telephone: MAYfair 4768/9, 
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, sON SAMUEL B. LTD., 

it — Street, Glasgow, El. sess 
\saT0N_R. AND SONS (STOKE 
AsHTNGTON) LTD., 


N.16. 
109 Stoke Newington von cuisnaeD 0081-2 


ROUGH METALS LT 
a rect Barlborough, Derbyshire 


CLOWNE 112 
| gENNETT BROS., 
S| Seis: Road, Wiamore, Gitinghony, Kant 


| jiSHOP SYD. & SONS (DEMOLITION) 


0 TB tare.” Sundridge Avenue, 


Bromley, 
Ry Kent. pravenssounne 1400 
la Sta Mooreland Road, RAVENSBOURNE 6747 
IR ALAN 
x Southend Avenue, Darlington, Co. 
Durham. 


DARLINGTON 66272 
BRAMWELL H. LTD., 
i ]141 Aldridge Road, "Perry Barr, Birming- 


ham, 22A 
nea ~~ 3234 
BURFORD TAYLOR & CO. D., 
20/26 Church apirect Middlesbrough. 
DLESBROUGH 2622 and 2623 
BUTTON W. & ‘SON, 
200 Prestwick Road, Carpenders Park, East 


Oxhey, Herts. 
HATCH END 5309 


CHARLES BRAND (DUNDEE) LTD., 


South Road, Lochee, Dundee. 
DUNDEE 68233 
Glasgow—295 Edmiston Drive, Glasgow. 












































AN 3261 
)  Aberdeen—35 Fraser Place, Aberdeen 

ss RDEEN. “21441 
‘ BRAND OF DUNDEE, 

| Scone, Perthshire. 

Ei SCONE 535 
& DS sors, 
Corby Road, Grimesthorpe. Sheffield, 4. 
, SHEFFIELD 387151/2 

\E GEO. E. LTD., 
ited,” Neasden Lane, London, N.W.10. 





GLADSTONE 1163 and 4296 
S DEMOLITION & EXCAVATION 
14 Twickenham Road Isleworth, Middx. 
R LEWORTH 3545 and 1585 
PRESSOR & ‘DEMOLITION co. 


i st : Stewart’s Road, Battersea, London, 











MACAULAY 7216/7 
Re es. nates 
, treet, ton-on-Med ° 
E a e orlton-on-Medloc 
“CONTRACTORS (MANCHESTER) LTD., 
| Greg Street, Reddish, Stock ckport 

'CKPORT 4206-9 


“CUNNINGHAM M, & SON ove 
40 Brighton Road, Bitmi 


12. 
MIN HAM’ SOUTH 0654 
TON & & CONSTRUCTION co. 
ma James’s 


Square, London, S.W.1. 
AFALGAR 7833 
pfWeastle Area Office: 38. 39 Exchange 
tre, is, Queens Street, Newcastle on 
* Unepea z 34 Moorfields, 
CENTRAL 8319 


G ALDRIDGE DEMOLITION & 
xsi criok CO. LTD., 
enor Terrace, Cheltenham, Glos. 


INE] 



















NEWCASTLE 2-9068 
Area Office: 


CHELTENHAM 3402 
Sellieenes 23850 
ANDOVERSFORD 204 





GLOUCESTER 25945 





DISMANTLING & 
(MIDLANDS) LTD., 


Narrow Lane, Blackheath, Birmingham 
KHEATH 1821—S5 lines 


DYGGOR CONTRACTORS LTD., 
Station Road, Ilkeston, eDerbyshire 


ENGINEERING 


STON 1143/4177/8/9 
FLINTHAM B. LTD. 
ae = 24 Neasden Lane, Willesden, 


Plant Depot: 
N.W.10. 


WILLESDEN 6972 
Willesden, 


WILLESDEN 1333 
GOODMAN PRICE LTD., 


Lincoln Chambers, Portsmouth Street, 
London, W.C.2. 
HOLBORN 5093-4-5 


GROOM W. (TRANSPORT) LTD., 
102 Ravenhurst Street, Camp Hill, 


Birmingham, 12. 
VICTORIA 0943 and 3123 
HARDWICK F. LTD. 
Brunel Buildings, Armley Road, ebeeds, 12. 


DS 23487 
HARVEY C. P. LTD., 
Aberavon, ard, Port "Talbot, Glam. 
TALBOT 3581 (after hours 2326) 
HIGHFIELD. ” DEMOLITION co. LTD., 
45 Friern Barnet Road, New Southgate. N.1l. 
— RISE 7963 
J. & A. DEMOLITION CO. 
Regents Corner, Wellington ‘Tan Kensal 
Green, N.W.10. 


6 Neasden Lane, 


WEST DRAYTON 2840 
LADBROKE 3870 and 2360 


JOHN HARRIS (BERMONDSEY) LTD., 
9 and 9a Tranton Road, Bermondsey, S.E.16. 
BERMONDSEY 3241 
JOHN HUNTER & — 
40/44 Duff Street. Edinbur 
BURGH ei seen 3281/2/3 
KAYLEY WILLIAM LTD., 
Gornall Street, Oldham Road, Newton 
Heath, Manchester, 10. 
FAILSWORTH 3731/2 
LTD. A. A. & SONS (MORTAR MILLS) 
Brent Terrace, Cricklewood, London, N.W.2. 
GLADSTONE 6050 and 1512 
;ORS CAD DEMOLITION CONTRAC- 
a Pit Avenue Works, St. Paul’s Cray, 
— ORPINGTON 20326-7-8 
LINCS. HOLDINGS LTD., DEMOLITION 
CONTRACTORS, 
Dixon Street, Lincoln. 
LINCOLN 20276 


LONDON DEMOLITION CO. LTD., 


575/577 London Road. Isleworth, Middx. 
LEWORTH 7051—3 lines 


LOOMS ALBERT LTD.. 
41 King Street, Derby. 


LYNCH B. & CO. LTD., 
53 Freeman Street, Coventry. 
COVENTRY 88547 


MAIDEN THOMAS & SON LTD., 
Lime Kiln Lane Works, Ardwick, Man- 


chester, 12. 
ARDWICK 2571 
MEARS EBENEZER (CONTRACTORS) 


DERBY 45557 


Cumberland Works, Byfleet, Surre rey. 


YFLEET 45616 
NEIGHBOUR BROS., 


89 Nursery Road, Southgate, London. N. as. 
FOX LANE 0480 
BARNET 7555 


NORTH LONDON DEMOLITION & 
EXCAVATION CO. LTD., 

2 Windmill Road, Hampton aliill. Middx. 

OLESEY 3928 

PENFOLD W. H. & SONS LTD. onis 


Belmont Grove, Lewisham, Londo 
& GREEN 2131" and 1624 


SECRETARY, THE NATIONAL FEDERATION OF DEMOLITION CONTRACTORS, 
rw PRINCES STREET, HANOVER SQUARE, LONDON, W.!. TELEPHONE: MAYFAIR 4768/9. 


PETER SCOTT (DEMOLITIONS) — 
107 Spies Lane, Quinton, Bir 


w 
PINDER S. & SONS LTD., 

57a Church Street, Old Basford, N 

mitGnena 6079 

POTTERIES DEMOLITION co. LTD., 


145 Etruria Road, Hanley, St Stoke-on-Trent. 
IN-TRENT 2 


RICHARDSON F. C. & SON LTD., 
130/137 Summer Lane, Birmingh 


SCUDDER T. E. LTD., 
oo Western Avenue, Acton, London, 
W.3. 


ATE. aie 


m, 19. 
ROSS 1840 


ACORN 0656/7973 
SHARLAND B., 
Ongar Road, Writtle, Essex. 
WRITTLE 352 


ST. MARY’S (CONTRACTORS) LTD., 
a73 Sussex Way, Upper Holloway, London, 


ARCHWAY 1161-3 
SPEARS (E. W.) & CO. LTD 
a Office: 53 Callander Road, Catford, 


THER GREEN 3975 


Kent Depot: 74 Craphodas Road, Ca ford. 


TIDY S. M. (PUBLIC WORKS) LID, 
161 Preston Road, Brighton, Suss' 


RIGHTON $9261 
TREMBLE A., 
Quarry Garage, Benton, Newcastle upon T: 


NEWCASTLE 66-55 1a 
TURNER A. W., 
Pentyla Works, Pennant Street, Ebbw Vale, 


Mon. 
EBBW VALE 2120 
WALKER M. C. & SONS 
(WESTHOUGHTON) LTD., 
Wigan Road, Westhoughton, La eee 


WESTHOUGH 
WATTS Jj. & SONS (CONTRACTORS) 


Porchester Road, Thorne 
OTTINGHAM cue Boyt nes 
ELPER 418 
WEBSTER H. §., 
Phoenix Works, Tram Street, Platt Bridge, 
Wigan. 


WILLIAMS C. & SONS:L 
Victoria Wharf, 337 
Birmingham, 6. 


WILLMENT BROS. LTD., 


462 London Road, Isleworth, Vida. 
SLEWORTH 4311 


a Gis 


“Lichfield Road, 
EAST 1191 


WT Oh ade 
FIL OOLL ALLA 





To overcome anomalies which arise 
when Standard Forms of Contract 
unrelated to Demolition projects are 
considered, the Federation has issued 
a form of Contract specifically drawn 
for Demolition work, likewise a 
schedule of day work charges. In 
addition the Working Rule Agree- 
ment with the N.F.B.T.O. has been 
reviewed and brought up to date. 
Copies of all documents are available 
on application to the Secretary. 


























































THE CONTRACT 


SUPPLEMENT 


ADJUSTABLE 
TRESTLES 


Also available in special sizes to suit 
customers’ requirements. 

All Plant Fully Guaranteed to 

meet our Specification. 

The finest on the market today - 

and the keenest prices in the field 

Full details from the actual Manufacturers: 

AUDAX, CENTRAL AVENUE, WEST MOLESEY. 


SURREY Telephone : Molesey 607! (8 lines) 


KCesric PLANT 1D | SALES - HIRE - SERVICE 


4 The Mead 
Carpenders Park 
Watford, Herts. 
Hatch End 6221 


ROADMAC DUMPERS 
WACKER VIBRATORS 
PETTER SPARES 


JCB4 EXCAVATORS - 
PARKER MIXERS ° 
CIE SPACE HEATERS - 


“«<“CARTRUK” 
“THEY'RE ON SITE EVERYWHERE” 
— Mobile Trailer Vans to suit all applications. 10’, 12’ 18” and 22’ x 7°6”. 


fv 
Pd ‘ 


can siinann 


ENGLISH ELECTRIC 


ERECTION DEPARTMENT 


Wustrated 16’ x 7’ 6” Standard Model 


CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT 
Telephone: 5227/8 


293 BALLARDS LANE - FINCHLEY - 
Phone: HiLiside 5068-9 
Plant Manoger : Mr. E. G. H. Parnell 


N12 


CAMBRIDGE OFFICE : 
Phone: WATERBEACH 57! 


ROYSTON OFFICE: Phone: ROYSTON 3007 


SITE CABINS by ASH 


EX-STOCK OR PROMPTEST DELIVERY 


UNIT 
DESIGN 


* 


Literature 
on 
request 
Telephone: 


CHEETHAM 
HILL 6568 


R. ASH & SON LTD., CHEETHAM HILL, MANCHESTER 8 


DIVING SPECIALISTS 


Divers, 
FROGMEN 
AND PLANT 
HIRED IF 
PREFERRED 


Rates from 
£7 7s. per day. 


UNDERWATER CONSULTANTS 


immediate and efficient teams available anywhere in the world. 


For Diving Contracts, consu' 


MARTIN WELDING AND CUTTING CO. LTD. 
Tel: (day) Dartford 24139 DARTFORD, KENT. (night) Farningham 245) 


Double-Locking 
AIR HOSE COUPLINGS 


Lowest prices - highest quality! 
DESCRIPTION SIZE AVAILABLE] °“S**" 
37E Tail Piece rir 
40E Male Thread Ca ; ¥ ke 
41E Female Thread : 


SOLE DISTRIBUTORS: 


BROWN « TAWSE 


PLANT LTD. 
AMBROSE ST., MANCHESTER 12 
Telephone: EASt 2231 (5 lines) 


Please write for illustrated leaflet and quotations. 











40E 





Tae 
; ACTORS “LAN 
oS CoH 7 THE LonDOw sie 


q 4 
> , 
\) " 


WARRINGTON 
Phone: PENKETH 2095 
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Han 


AEG. 


Diesels 


do double duty 


A 112 b.h.p. automotive A.E.C. diesel 
powers this N.C.K. Rapier 205 15 ton 
capacity truck crane carrier. An A.E.C. 
312G diesel engine drives the crane 
upper unit. Here is an effective example 
of power standardisation with all its 
advantages of simplified service... 
here, too, is confirmation of the way in 
which leading contractors rely day in, 
day out on the full-throated power and 
reliability of A.E.C. diesels. 


The A.E.C. 312G 

4 cyl. industrial diesel 
develops 52 b.h.p. 

at 1350 r.p.m. 


A.E.C. LIMITED « DIESEL ENGINE DIVISION * SOUTHALL * MIDDLESEX 


DE/639 
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Telephone GRA 3401-3 


BALE 
Ra Tee eT ARTHUR FOSTER [EAST ian] LTD, 


ADAPTABLE to your own requirements STEVENAGE ROAD, EAST HAM, E4 


The finest fuel storers for the private house and the housing 


estate. Any number can be laid end on end, saving space FOR HIRE—ERECTION 


and imparting neatness to back premises. These Alborough 
Prefabricated Concrete Bunkers last for years — they're 


soundly constructed in concrete, with steel bar reinforcement: 
for additional strength. All sizes from $ to 30 owe. See they're PLANT AND TACKLE To 
LIFT UP 100 TONS 


as low in cost as they’re nA in value and efficiency. 


~ -B.C.D. (Raynes Park) LTD. 
Alb Uae UR nit 74/38 Alpha Road, Surbiton, Surrey. 
ee Telephone: ELMbridge 6591/3 and 9347 


neu | AUDAX 


EVERYTHING FOR SIDINGS. : “ 
OL ee mr me | | 
MND eas | | BEAM CLAMP 


| Light weight with exceptional strength . Simple operation 


. Infinite adjustment up to 2’ 9” wide. 
eS owe ord | Arms 124” high Top quality at the keenest price, 
R. WHITE & SONS ey LTD., P.O. BOX 2, WIDNES, LANCS. | The finest on the market today—and the keenest price in the fled 
Telegrams : “RAILS, WIDNES”. Telephone : WIDNES 2425 (Three lines) | Full pare cuers from the actual manufacturers : 


| CENTRAL AVENUE, WEST MOLESEY, SURREY. Phone: Molesey 6071 (8 lines) 


FOR PLANT HIRE 


CONTACT 


BARKING 
DEVELOPMENTS 


Co. LTD. 


PHONE: RIPPLEWAY 2408 (3 lines) & 1245 


3 cae 
ronmyugureo V4 wii 


up to SO tons 


*" DISTANCE NO PROBLEMY. ¥ 
* LIFTS UP TO 50 TONS *% JIBS T0170 FEET 
* ‘PHONE BATH 78158 OR 78450 


SPARROW AND SONS LIMITED 
LOWER BRISTOL ROAD - BATH . SOMERSET 




















May 4 1961 THE CONTRACT JOURNAL SUPPLEMENT 523 


... Mt pay$ t Specity 


so 


ister AIR COOLED 


(Ik - 72 hp.) 


+ DIESEL 
ENGINES 





Traditional Lister reliability Easy starting 
Simplicity of operation Ease of maintenance Longer life between overhauls 
and LISTER SERVICE is available for EVERY site. 


Other Lister and Blackstone diesel engines up to |,600 h.p. Please send for details and latest catalogues 


R. A. LISTER & COMPANY LIMITED 


Dursley, Gloucestershire - - - - - - - Phone 237! 102 Holm Street, Glasgow - - - Phone Central 7604 


London Office : Imperial House, 17a Hogan Place, Dublin -----.-- Phone 66780 
Kingsway, W.C. 2 - - - Phone TEMple Bar 9681 
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12T "ail 
HIRE FROM CAUDLE ON RATCHET 


LORRY MOUNTED GRANES 


AND LOW LOADERS—5 TO 30 TONS 


WE LIFT—WE LOAD AND CONVEY 


_ i ge 15 TON JACKS 

CAUDLE LTD. t >) 1570" nas 
BIRMINGHAM 26, Tel: SHELDON 5171 (5 lines) 
L. W. VASS LIMITED 

EEE. Tol Roane, eer AMPTHILL, BEDFORD. Tel: AMPTHILL 2255 


GRADED CLINKER , 


Speciality: Washed and Graded Clinker Filter Media 
Largest Screening Plant in London, output 100,000 tons per annum R 


G. J. PALMER & SONS 


Ferndale Works, Manorway, East Ham, E.6 A 
DEPOTS AND WHARVES: BARKING, POPLAR AND KINGSTON-ON-THAMES 
Established 1869 Ring Albert Dock 3464 (4 lines) i 


ASHES & BREEZE : 
i 7 
SOUTHALL 5601/2 & 3814 
SOUTHAMPTON 48864 SAL ES 


COMPRESSORS SERVICE & SPARES 

Portable AY Distribute 

nee Swot ts BARFORD 

EXCAVATORS __. eg 5: Sm <a" 3 a 

TRACTORS a ~ is 

TRACTOR SHOVELS 7 Vea 2 12 = ee DUMPERS | 

MIXERS LAWNS E I Sea 

RAMMERS PET ine SS NO full range 
MIXER 


a ELS Cie LG Bwana grnnanbien 
ROAD FORMS 


(CHANNEL AND FLEXIBLE) 


The finest 
Road Forms on the market today — 
and the keenest prices in the field. 


All plant fully guaranteed to meet our specification. 
Prices and full details on request. 


AUDAX, CENTRAL AVENUE, WEST MOLESEY, SURREY. Telephone : Molesey 6071 (8 lines). 











a es 


~ 
oa 5 ce 


= 


ROCESTER STAFFS 
f UTTOXETER 3122 TELEX 3654 


ee ee ee 


| 
j 
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N.C.B Bestwood (East Midlands 


Division, No. 6 area) originally 

ordered 8 Fowler ‘Challenger 33’ tractors 
in April 1959. They have 

just ordered another 4. 


N.C.B. make it thd 





Moving spoil at Hucknall Colliery 
(East Midlands Division, No. 6 Area) 





FURTHER PROOF OF 


Challenger 33 


SUPREMACY! 


Send for brochure—then see what ‘Challenger 33’ can do on a demonstration 


Sole distributors in the United Kingdom SALES & SERVICE DEPOTS: 


THOS. W. WARD LTD 


Sheffield 26311 
Glasgow, Scotstoun 8083 
Briton Ferry 3166 


Grays, Thurrock 4764 & 4806 


ALBION WORKS -: SHEFFIELD -: PHONE: 26311 
London Office: Brettenham House, W.C.2. Phone: TEM. 1515 


Coventry, Bedworth 2441/2 





QL 
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The white mass of the London Temple of the Church 

of Jesus Christ of Lattérday Saints at Newchapel in Surrey 
needed the contrast of warm, rich colour in its Surround— 
a contrast tellingly provided by RED MACAMIT,a 
specially prepared granite compound for paths, drives, 
tennis courts, and similar surfaces. 


Kied Macamit 


A PRODUCT OF THE MOUNTSORREL GRANITE GROUP 


Mountsorrel Granite Co Ltd 

Enderby & Stoney Stanton Granite Co Ltd 
Mountsorrel Tarred Macadam Co Ltd 

21 NEW WALK, LEICESTER 
Telephone: 20891 

London Office: 29 Dorset Square, NW1 
Telephone: AMB 1141/2 
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| 
ad 
advertising are accepted on | IRT, GREASE, OIL, the grime of years, melt away 
yorice,—Orders "hat the Editor may make any | before the high-velocity jet of DRY steam and 
understan an advertisement to ensure its | detergent with the “SPEEDYJET" Electric Mobile Steam 


alterations with the style and standards of “The | Cleaner. Compact, portable, without fumes or fire 
for 


conform ." The Proprietors reserve the | risk, ideal for machinery, contractors’ plant, transport 
Contract lesrea! cancel or refuse an advertisement | vehicles, yards. Just piug in and ONE man does 
reat tating any reason. No undertaking is given | the work of five and much more thoroughly. Let_us 


without $ ent will be published on any | demonstrate at your premises. Send for leafiet_$.231: 
that af saver eSmmunications which are not actual | BASTIAN AND ALLEN, LTD., Ferndale Terrace, 
a, tne advertisement will not be forwerden. Te | Harrow, Middlesex. Telephone: HARrow 7171. 

ight to open communications | - ‘he? eae 
jetors reserve the rig : IMBER SECTIONAL BUILDINGS (14 in number) 
tod 10 withhold those See | for SALE, of various sizes—60ft. x 40ft., 80ft. x 
FFOLDING. etc. FOR SALE from STOCK: | 2oft., 6GOft. x 2Oft., 40ft. x 2Oft., generally 8ft. to 
SeXCELLENT CONDITION; eee a ee | eaves. Fully floored, wired for electricity, and com- 
r vi . . } ‘ be 
—FULLY RECON TT onail’ makes, available.  Putlog oe ll Toe et EXTENDABLE ‘BUNGALOW. 
sears. trom 2/6. Couple aceeae tuer oe cone Se ane Sy ere 
- Ilo Box C.J.542, c/o Hanway House, » E.C.2. 
steel LF coouiaian. Reconditioned SHORING o- ! - - itl t: 
pUTLOGS TRENCH STRUTS.—SOULSBY AND CO., ANTED, unlimited quantities of: 


PROPS an Edgware, Middlesex. Telephone: SCAFFOLD TUBE (Steel and Alloy). 
Oesns Lane, cower 112. | SCAFFOLD FITTINGS (all_makes). 
aul Hill 4644 (or 1855) and NORth 4112 Prompt inspection at your convenience. 


TeEL and ALLOY SCAFFOLD TUBE and BLADE- 


Contact: C. EVANS AND SONS, LTD., 
END PUTLOGS, available in quantities, for SALE. 


Burnside Street, Bow, London, E.3. 


SCAFFOLD. FITTINGS in makes S.G.B., Mills, Burton | Telephone: ADVance 5691 (3' lines). —__ 
clud D c wee Se - 
and. Big Ben. WiVEL COUPLERS and PUTLOG CLIPS, ARAGE DOORS made to your nmeeee renee. 
JOINT, PINS, h. All fully overhauled and in ready | ments. Also CASEMENT nN ted 
from 2/11 each. GATES, etc. Delivery anywhere.—Send for illustrate 
for work condition. IPMENT, LTD | Joinery list: UNIVERSAL SUPPLIES (BELVEDERE), 
PLANT AND BUILDING EQU “| | LTD., Crabtree Manorway, Belvedere, Kent. Tel.: 
1 Chatheld Road, London, S.W.11. BATtersea 9213. | Erith 32948. 
—AILWAY SLEEPERS, sound second-hand, cart road | REFABRICATED STEEL-FRAMED BUILDINGS from 
Riwality: 1-49 at 12/3 each; 50-99 at 11/9 each; stock: 30ft., 40ft., SOft., 6O0ft., 75ft., 100ft. 


er, 11/3 each. clear spans, and lengths In increments of 12ft. Gin. 
og ENS, second-hand, overhauled, with ropes Sheeting may be either asbestos or galvanised.—Write 
TARPING eyelets, 18ft. x 12ft., £6 each; 18ft. x 15ft.. | for Catalogue Ref. K.104, from THE LILLESHALL CO., 


5 oa. LTD., Oakengates. Telephone: Oakengates 120. 
” 194 amediate delivery from stock. | 


| REASE GUNS, heavy duty, 70 per cent. off list 
a 6. sinsom, Lip. | price, Tecalemit, 29'202. flexible tube, hexagon 
68/70 Penge Rd., London, S.E.25. SYDenham 3131/5. | 12.4 "hand lever operated, brand-new condition, 60/- 
EVANS AND SONS, LTD., have in stock: | each, six at 55/-, 20 at 48/-, Hydraulic head, 10/- 
C. Sco. tons PIERCED STEEL PLANKING. | extra. 

500 tons R.SJ.s, ANGLES, PLATES, etc. iene. | CROMWELL CO., Newport, Mon. 59045. 
s00 tons NEW AeeLD TRACK ' OR SALE: 6,000 RAILWAY SLEEPERS. 
100 Rolls SOMME , annie Guaranteed Grade 5. Suitable for gilage, oad 
; ide Street, Bow, London, E.3. ways, buildings, bridges, machinery, . — Write, 
Contactinone: ADVance 5691 (3 lines). | ‘phone or call: JOHN HILROY AND CO., 290 Shirley 


DAILWAY MATERIALS.—Let us quote delivered to Road, Southampton. Telephone 76230. 


q i i SONS, LTD., ALE: 
i and Heavy Rail, Track, Sleepers, EVANS AND SONS, LTD., offer for S$ 
R Le fitsers boo Spikes and Chairs, etc.—-For | C. SLEEPERS, for roadways, re-laying, silage: 
cro esetalls contact: C. EVANS AND SONS, LTD., | also CROSSING TIMBERS. 
Burnside Street, Bow, London, E.3. ADVance 5691-3. | Contact: Burnside Street, Bow, London, E.3. 


greet SECTIONS and PLATE, etc. Cut to your | Telephone: ADVance 5691 (3 lines). 


ification. N and second-hand material | ARPAULINS for SALE and HIRE. 
ae MPLE “MILLS. (STEEL), LTD., Temple | e EDWARD ASH, LTD., 

‘iis Lane, Stratford, E.15. Maryland 2660/7734. Kent Wharf, Creekside, ‘Deptford, S.E.8. 

ills ae. o 7 F 4 . Telephone: Tideway 2661/2. 


1GB, 2 and 2B_ Section, : 
L Se Son. lengths. for HIRE.-MABEY_ HIRE | UNNEL SHIELD WANTED on HIRE, approx. 12ft. 
CO. LTD. 54 Victoria Street, London, S.W.1. dia.—Full particulars to: A. E. FARR, LTD., 


Te: VIC. 8025 and Manchester-Broughton 3959. | Portway, Clifton, Bristol, 8. Tel.: Bristol 683440. 


NEW TARPAULINS ‘WISSEN 


EXACT SIZES ONLY BUILDINGS 


, 160z. before green wax proofing: 12ft. x 
WTB, each 82/6, 15Sft. x 12ft. each 132/6, 
18ft. x \2ft. each 152/6, 21ft. x 15Sft. each 




























204/6. . 

FLAX, 1602. before green chemical proofing: 
12ft. x 9ft. each 97/-, 1Sft. x 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15ft. 
each 237/6. 

COTTON DUCK, 1402. before green chemical 
proofing: 12ft. x 9ft. each 1104/3, 15ft. x 
12ft. each 162/6, 18ft. x 12ft., each 186/6, 
21ft. x 15ft. each 258/6. 

BRAND NEW SHEETS, carriage paid England and 
Wales. Fitted long ropes, brass eyelets and 
Strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 


16ft., 24ft. and 30ft. span, any length. 


“ROMNEY 


BUILDINGS 
96’ x 35’ 








large TIMBER BUILDINGS ex stock. 


NAYLORS (euston LTD.2°9, “giverhameton 
‘Phone: Bilston 41689, 42448 


FENCI Ni W. A. SKINNER 
& CO. LTD. 
Phone! EPIBEABROOK. 11036 


SUPPLIED AND ERECTED IN ANY DISTRICT 

















Protective Clothing - For Donkey Jackets, P.V.C. and Waterproofs by 
Regganwear, write: 


THE REGGAN CLOTHING MANUFACTURERS, LTD. 


62 CARSTAIRS STREET, GLASGOW, S.E. 
Telephone: Bridgeton 1146-7-8 


STEEL REINFORCEMENT 


ALL DIAMETERS 
| WE OFFER A 
COMPLETE SERVICE OF 
DESIGN SUPPLY CUT BEND 
LABEL DELIVER AND FIX 


Let us have your specification for all or any part of 
these services and we will quote you our competi- 
tive prices delivered works or site. 


stead Office and Works: 
teel Wharf, River Road, Barking, Essex 








AST - IRON SPIGOT and SOCKET PIPING, 
mostly new, standard lengths, immediate delivery. 
16in. bore, 100ft Yin. bore, 200ft. 
1Sin. bore, 100ft. 8in. bore, SOOft. (Screwed Gland). 
12in. bore SOoft. 6in. bore, 500ft. 
10in. bore, 100ft. 
; CAST-IRON FLANGED, mostly new: 
1Sin. bore, 11 x 12ft. lengths. 
10in. bore, 300 x 12ft. lengths, Stanton. 
8in. bore, 200ft. in 4/9ft. lengtns 
Sin. bore, SOOft. in 6/9ft. lengths. 
4in. bore, SOOft., chiefly 9ft. 
Also large selection BENDS, SLUICE VALVES. 
Full details on request. 
FRED WATKINS (ENGINEERING), LTD., 
Colefora Glos. 
IMBER HUTS: Two at 2,000 sq. ft. each; one at 
1,780 sq. ft., one at 960 sq. ft., at 4/- per sq. ft. 
TIMBER HUT, one at 3,000 sq. ft., at 4/6 per sq. ft. 
Also HUTS, 21ft. x 19ft. at £140 each. 
No Drawings available. 
KILBURN AND _ BANKS, 
1-3 Springfield Lane, Kilburn, N.W.6. MAI. 2748-3578. 





ANTED, Sommerfeld TRACK PIERCED STEEL 
PLANKING, Steel and Alloy SCAFFOLDING. 
FITTINGS, SCAFFOLD BOARDS. Large and smali 
quantities permanently required. Attractive prices, good 
payments, rapid decisions.—E. H. CHURCH AND CO. 


(EDMONTON), LTD., 68/70 Penge Road, S.E.25. 
Tel.: SYDenham 3131. 


ORRUGATED SHEETS WANTED. Any quantities. 
Top prices paid for ANDERSON SHEETS and 
AMMUNITION SHEETS. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €.3. 
Telepho ADVance 5691 (3 lines). 





Gseronat WOODEN HUTS, shiplap boarded sides, 
timber and _ felted roofs, sizes 6Oft. x 18ft., 
£175 delivered. Also smaller and larger sizes. Suitable 
for any purpose. Viewed at any time, including 
Sundays. — 7 Queen Street, Hightown, Hednesford, 
near Cannock, Staffs. Telephone: Hednesford 220. 


ERBYSHIRE LIMESTONE, all grades, dry 
or tarred up to 200 tons per day, or graded 
smaller sizes available, delivered to site. 
GEORGE DAVIS (HAULAGE), LTD., 
2 Bosworth Road, Nottingham. Telephone 84819. 


‘OR SALE, R.M.D. FORMWORK, comprising Panels, 
Corners, Clips and Heavy Duty Soldiers.—Full 
details and prices from:— 
PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatfeld Road, London, S.W.11. BATtersea 9213. 


Ww" GRAVEL PITS can now be filled. No pollution 
guaranteed even with house refuse or factory 
waste. All water purified 

Write Box S.S.394, ‘“‘The Contract Journal." 


AILWAY SLEEPERS.— Ali grades available for 
Prompt despatch by motor transport to any area. 
Inquiries to: F. PEART AND CO., LTD., Park Road, 
West Hartlepool. Telephone: Hartliepools 2141. 












PS 
Ci 
| ns al SMS | 9 — sama 


INTERWOVEN FENCING 
CHESTNUT FENCING 
FENCE POSTS 


WINDER & C0, cvcer recover |fD), 


63 Avonmore Avenue 
LIVERPOOL i8 


PODMORE 
LADDERS 


WOOD OR ALUMINIUM 
Quality Ladders for all needs. 

Extension 2-piece and 3-piece, 
AY Y\ all sizes up to 60 ft. extended. 


YW Pole (ladders, Trestles, Steps. 
' KEEN PRICES, QUICK DESPATCH 


PODMORE WORKS Ltd 
769-773 GARRATT LANE, 
LONDON, S.W.I7. 


Phone :— 


WIMBLEDON 7622 



















baw 








Write or Phone your requirements 


ELBECK 


(STEEL STOCKHOLDERS) LTD. 


15b COOMBE RD., NEW MALDEN, SURREY 
Telephone: Malden 8384 
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EFORE DECIDING, VIEW the FOLLOWING PLANT. or sak & ISSEN-TYPE HUTS for SALE. Prompt ¢i 

All in first-class second-hand condition. Ready for 500 tons re-layable 75ib. per yard F.B. RAILS, of 16ft., 24ft. and 30ft. wide Huts; also Row 
any job. Can be erected if required at competitive rates: in 36ft. lengths, with fishplates and fishbolts, etc., HUTS, 35ft. wide, and BLISTER HANGARS, gem’ 
100,000ft. STEEL TUBE. to suit. and 91ft. wide. These buildings are in various st"! 
5,000 FITTINGS. 20 CROSSINGS In re-layable 7Slb. per yd. F.B. Rai, | and comprise steel framework with galvanisey 
1,000 PUTLOGS. with all necessary fittings. gated steel sheeting.—Full details from Dept ane 
2,000 JOINT PINS. 100 tons of re-layable 95ib. per yd. B.H. RAILS, In J}. THORN AND SONS, LTD., Brampton 28), 
2,000 BASE PLATES. 6Oft. lengths, with fishplates to suit. Bexleyheath, Kent. Telephone: Bexleyheath gor 
2,000 SCAFFOLD BOARDS. 2,000 re-layable CHAIRED SLEEPERS, sultable for | = wath 0021 
100 STEEL BARROWS. cushion tyres OSib. ver vd. 6.4. ral. W&ndTED. PROPS — STRUTS — BEAM Claw 
600 Acrow Type PROPS. EDWARD ASH, LTD., Offer your surplus non-mechanical Plant to . 


h ADDERS, TARPAULINS, DUST 7 We will collect. 
ot te eee. L DERS _ Kent Wharf, Creekside, Deptford, London, S.E.8. Contact: C. EVANS AND SONS, Ltp, 


FOR SALE OR HIRE. or SALE. Burnside Street, Bow, London, E.3. 

Can be delivered 48 hours after arrangements are 52 BAILEY BRIDGE LAMELS, _ Grinich pattern, Telephone: ADVance 5691 (3 ines), 
made for the lot or any part. good second-hand condition, £1 S. each. —— 

M. SANDERS, LTD., 30 tons R.S.J.s: 36 15in. x Sin., 18ft. to 20ft, long: a, eee aaa oh and 

18/20 Mediar Street, London, S.E.5. ROD. 5985S. 21 20in. x G6'tgin., Z2Oft. to 34ft. long. Almost TRESTLES, ROADFORMS, BEAM CLAMPS ITHEADS 


JEW CORRUGATED SHEETS.—-800 sheets Bft. x =. sm 1. es ge peti: 

8/3in. x 22-gauge galvanised primes; 900 sheets i P ‘w.1. lephone: ABB: 7645. MENT, 
6ft. x 8/3in. x 26-gauge galvanised primes. Also 2 Victoria Street. _S.W.1. Telephone ~ 1 Chatfheld Road, London, S.W.11. BATtersea 9315 
quantities of other sizes in stock.—For further details, CROW LONG FORMS.—Large quantities available, GLEGPERS for access rosde “a 
contact: C. EVANS AND SONS, LTD., Burnside Street, complete with components and fittings, og, pew. TIMBERS for shoring, paling cau ana bur 
Bow, London, E.3. Tel.: ADVance 5691-3. Also Acrow ADJUSTABLE WALL CLAMPS, Oo us first.—TRACK SUPPLIES AND SERVICES (att 


aan - : FOR .-—— For further details, 
OR SALE AND HIRE, 300 PROPS, Sizes Nos. 1, PANELS On ie GD SONS. LTD. Burnside Street, Haversham Bank Sidings, Wolverton, Bucks, Tel: 


2, 3 and 4, ali fully overhauled and complete i a n 5691-3. Wolverton 2242. 
ready ‘for work.’ Also FLOOR CENTRES, TRENCH | 50W. London, E.3. Tel.: ADVance =SaaGE—RANLWAV GLARPORG. Saree 
SHEETS and STRUTS, etc. CAFFOLDING. — Urgentiy WANTED, Steel and -_ . Sin WAGON SOLEBARS”’ ft. Gin. x 10in, 
PLANT AND BUILDING EQUIPMENT, LTD., Alloy SCAFFOLD TUBE and all types of SLEEPER POSTS RAILS 4 SPARS) torts 2h. x Sin 
1 Chatfeld Road, London, S.W.11. BATtersea 9213. | SCAFFOLD COUPLERS. Inquiries for Non-mechanical ice. list. FOSTER AND CO S. Send for detalles 
Builders’ Plant welcomed.—Contact: SCAFFOLDING price list. -» 8A Eldon Chamber 
EVANS AND SONS, LTD., offer for SALE/HIRE: | seRVICES, 69 Upton Lane, Forest Gate, London, £.7. | Wheeler Gate, Nottingham. Telephone 45131, -" 
RECONDITIONED ROADFORMS: 600 Gin., Bin. | Tej.; Gra. 2002. VANS OF GOW are still the BEST BUVeary 
and 12in. Standard; 1,500 5'zin., Gin., Bin. and 12in, | -<*° . oo Ty ore Still the BEST BUYERS of a 
Heavy Duty. Complete with new pins. First-class. EVANS AND SONS, LTD., offer for SALE/HIRE: We teers “é EVANS ANG ES, Channels, etc 
Contact: Burnside Street, Bow, London, E.3. « ACROW PROPS—-STRUTS—FLOOR CENTRES. 8 ae eaoae’ te . ouneee LTD., 
Telephone: ADVance 5691 (3 lines). Large quantities in stock. First-class reconditioned Tele e ADV; ow, London, €,3, 
Q@ECOND-HAND SECTIONAL TIMBER BUILDINGS | °'der. For information and list. Sore ance 5091 (3 teas), 
a Contact: Burnside Street, Bow, London, E.3. OMMISSION PAID to any persons knowing 


24ft. x 12ft., £102; 30ft. x 15ft., £138; 40ft. x : : : the 
18ft., £192: 6Oft. x 20ft.. £302. Floors extra. Seleonane; ADVence SES! (5 _ Wass? whereabouts of GRANITE  SETTS, BROKEN 


Delivery included 100 miles. Also similar new EW ROADFORM PINS for SALE, 5,000 2ft. x cance oe. If we buy you earn. — 'Phone 
Buildings. Lists.—UNIVERSAL SUPPLIES, Crabtree lin. dia. at 2s. 6d. each; 6,000 2ft. x "gin. dia. : scray ° 
Manorway, Belvedere, _Kent. Tel.; Erith 32948. at 2s. each.—TEMPLE MILLS (STEEL), LTD., Temple CorRuGcATED STEEL SHEETING PURCHASED . 
X GOVERNMENT MILLS 90° SCAFFOLD ctips, | Mills Lane, Stratford, E.15. Maryland 2660/7734. erected or any type of BUILDINGS or HANGAR: 
delivered free in quantity within 100 miles: OR SALE, 15 tons new tain. and 1'2in. dia. Boe Stripping any se DUFFY, Bank Stree 
160 gt 2/6 cach: BOG a v6 Sock: 1.900 at 1 each; M.S. OFFCUTS, 2/15ft. long, ot ge Clayton, Manchester, - Telephone: East 336; 
+000 at 1/- each.—J. T. LEA , LTD., rewas, lected Uxbridge. ——- Contact: HOWA . OR SALE, 150 Acrow No. 3 PROPS. an 
Burton-on-Trent, Staffordshire. Tel.: Alrewas 354/S5/6. | MEAdway 3232. extending to 13%. Raconditioned, orine Ben 
LTD., 


LEEPERS suitable for temporary roads. OR SALE, 20 tons R.S.J.s, 7in. x 3'2in., lengths DUDLEY VALE, 

CROSSING TIMBERS from O9ft. to 15ft., size oft. to 12ft., one for garage gables. 3 Buckingham Place, London, S.W.1. ViCtoria 0252 
12in. x Gin. and 14in. x 7in.—KENNETH SHEPLEY, K. AND B., LTD., 2 Springfield Lane, Kilburn, N.W.6. IGHT LENGTHS STEEL TUBES, welded, 19f. i 
73 Boodle Street, Ashton-under-Lyne, Lancs. Tel.: MAI 2748/3578 oo , + long, 
ASHton 3338 : 4ft. dia., '2in. walls, £22 10s. per ton joaded 

- TPRUSCOTT FENCING, LTD., DORKING, GOURLAY, 1 Westbourne Road, Neath 2733. 


ANTED, Braithwaite SECTIONAL TANKS or SURREY. Telephone 3416 A WT € 0. GRICK and Concain 
¥ . \ Ni 
LOOSE PLATES, ft. square, iin. _ to All classes of FENCING supplied and erected. HARDCORE, ‘any quantity. — eR. wae 


Se WATKINS (ENGINEERING), LTD., Specialists in Chain Link. Estimates free. (PECKHAM), LTD., New Cross 3337. 








CHAIN BLOCKS UP TO 10 TON SITE HUTS ; < 
Sound S/H R.S.J. and ANGLES, etc. ; bard 


New stock rusty M.S.R. oO Hw roe Soe 
immediate delivery from stock F R IRE Hick Guolity } 

' 

' 


_ 


500 tons STEEL JACKS UP TO 400 TON 


~ 
os 


A. F. SIMPSON, LTD., L. A. WELCH & CO. LTD. ations 


68/70 Penge Road, London, S.E.25. 


Telephone: SYDenham 3131/5 54 UPPER PARK - LOUGHTON WiIMbledon 7622 E== 


PODMORE WORKS Ltd., 
769-773 GARRATT LANE, LONDON, $.W.I7 


FABRICATED STEELWORK. 
NEW, EX-GOVT. 
en eee TUBULAR BARRIERS, ETC. 


HIGH-CLASS QUALITY COTTON DUCK OR KEENEST PRICES 


FLAX) EYELETTED AND ROPED e , 
faaq7 Send details of your requirements to 


Approx. Approx. 
£1417 PEERLESS FENCE & PRODUCTS LID. 
22ft.x 12ft. - £8150 30ft. x 20ft. as0 - 
Money refunded if not satisfied. 


RECONDITIONED EX GOVERNMENT for CONTRACTORS’ AND BUILDER 


AND EX RAILWAY TARPAULINS: CONTRACTORS’ PLANT * TRANSPORT VEHICLES 
Large quantities in stock; ask for prices. a 
MORELAND TRADING Co. Ltd. (CJ) | | 4 vERNON PLACE, LONDON, wW.cC.! [ O O L ‘ 


25 St. Pancras Way, London, N.W.|I Phone: HOLBORN 4695 


mp aoniiaearaaetaannen Grams; GAYSYNS, WESTCENT, LONDON JOHN MACNAMARA (fii 
BUSH ROAD, LONDON, 3.8. 


YOUNGS FENCING =323 = 


ALL TYPES SUPPLIED YOUNGS or ORPINGTON 7. RAILWAY SLEEPERS 


FIRST CLASS ERECTION SERVICE 
Phone: ORPINGTON 26641 (3 Lines) 211-215 HIGH ST., ORPINGTON, KENT > 


ae 
Ce  ———————— CROSSING TIMBERS 


KENT WHARF GREEKSIDE, DEPTFORD, 8.8 
Telephone: TiDeway 2661-2 


erie :ege Brie: 
a _- 2 ‘ 

18ft. x 15ft. - £9176 30ft. x 30ft. £2 7 PAINT TRANSFERS HAREFIELD, MIDDX. 
immediate delivery — Carriage paid. PERMANENT _ FADELESS , EASY FIXING 


PILE DRIVING - DIVING 


All Harlow Huts are constructed Piling Work carried out afloat and on 
from selected timbers and ar . shore in London and Home Counties. 


unusually r Crane Barges and Heavy Lifting 
Y robust for constant use, Equipment for hire. 


Sta i 

ake a from 8° x 6’ to Diving carried out with expert divers 
and larger, Built j using modern equipment. 

units that can be oe in Underwater Cutting and Welding 
deducted to make any size of Work a speciality. 


ee ; Mie, eauired —can be PILING AND PLANT HIRE 
warn" faa Hatt wiud?AAaree wsveaareas . elivered Within seven days co. (KENT) LTD. 
OF OUR COMMETE RAN eS of order, Athevteln Rend, Wenkley, veiadiien 


LONG WHATTON - WR. LOUGHBOROUGH [iammaE Perivale 4471/73 
pEICs. Telephone: HATHERN 351 


| 


# 
i 


ed or 


i=) 


AL 
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TS 


May 4 1961 


EVANS AND SONS, LTD., offer for SALE: 
C. RECONDITIONED SCAFFOLD TUBE (Steel and 
*y). Also over 250,000 FITTINGS in stock, 
Alloy): 5 "s.G.8., Mills, Norstel, Burton, Big Ben, 
poulton. etc. For full detailed list and expert advice, 
Contact: Burnside Street, Bow, London, E.3. 
ADVance S691 (3 lines). 


Telephone: : 
TILL the CHEAPEST for STEEL SCAFFOLDING 
GM ine. SINGLE HOUSE £8 10s. Tube ‘ad., 
goards 2d. per ft.; Fittings 1'2d.; Putlogs 4d. each. 
SCAFFOLD for SALE. 

CHURCH HILL PLANT HIRE CO., LTD., 

Burgess Hill, Sussex. Telephone 3420. 


<p SALE. Approx. 4,000 Mills No. 3 SCAFFOLD- 
ING TUBE CLIPS. Have been used but in 

excellent condition. Price 3s. 6d. each ex works. 
GRO 





CK.S. UP, LTD., Gannow Lane, Burnley. Tel.: 
gurnley 7557/8. i 
<37ANTED: CORRUGATED STEEL SHEETS, 
W Second-hand. Any area. Sites cleared. Prompt 
payment.—J. DUFFY, Bank Street, Clayton, Man- 
chester, 11. Telephone: East 3361. 


en 


FOR SALE 


sECOND-HAND RAILWAY SLEEPERS. 
making cartroads, scrap storage bins; 
jengths for sleeper boards, fencing 


THOS. W. WARD, LTD., 
Albion Works, Shefheid. 
‘Phone 26311—Ext. 239. 


—_————S 


GRANITE SETTS 


DELIVERED ANYWHERE 


HARRIS & BAILEY LTD. 
CROYDON 


ADDiscombe 3181 Ref: Mr. T. A. Jones 






for 
to 
etc. 


Suitable 
also cut 
posts, 





| SPECIAL OFFER OF LARGE SIZE TUBE 


10in. Tube in lengths up te 40ft. 

12in. Tube in lengths up to 40ft. 

I4in. Tube in lengths up te 20ft. 

15in. Tube in lengths up to 20ft. 

léin. Tube in lengths up to 40ft. 

18in. Tube in lengths up to 25ft. 

20in. Tube in lengths up to 20ft. 
All of these sizes can be supplied plain ends or flanged. 
Also in stock a quantity of 24in. Tube, flanged in 

lengths of aPproximately 24ft. 


large stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWARE 


CO. (Cradley Heath), LTD., 
caput EATH, sthte 


Telephone: 
Cradley Heath 66364-5-6 





T 3 
Pipes, Cedley Heath 





SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 
can offer a continual supply and service of: 
SCAFFOLD TUBE (Steel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS - “H*” FRAMES 
BOARDS - PROPS - STRUTS 
TRESTLES AND SPLITHEADS 
FLOOR CENTRES 
COLUMN AND BEAM CLAMPS 
ROAD FORMS 






















For detailed list of above and 
all other items of stock contact: 


C. EVANS & SONS LIMITED 
BURNSIDE WHARF, BURNSIDE 
STREET, BOW, LONDON, E.3 
Telephone: ADVance 569! (3 lines) 















MISCELLANEOUS 
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ITEMS, ETC. | ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 
EW 6ritish manufactured ROUNDS for SALE: YLINDER HEADS. — Caterpiliar, inter- 
16 tons, S-gauge, 15ft. | national, Ruston, Diamond T, 8.M.C., . 
Six tons, ‘sin. dia., 16ft. Gardner, etc., perfectly repaired py our special 
10 tons, 3gin. dia., 16/18ft. | “FUSION WELDING PROCESS,” no matter how 
10 tons 7i6in. dia., 15ft. badly cracked. Finished, machined, tested, standard. 
20 tons ‘2in. dia., 15/18ft. | Also Repairs to Crankcases, Sumps, Differentials, etc. 
Second-hand Rounds: | Axies, rear and front, reconditioned. Exchange P6, 
tons mixed diameters and lengths. R6 eed GH ae wine wacniane 
guaran — . 
I ag | LTD., Sumner Road, S.£.15. Telephone: RODney 3559. 
eine _Telephone: Maryland 2660/7734. | | AA ANT. LTD., fats * eee on 
VA "' he : | SERVICE in the or in their on a 
C. DANS ANS SONS, LTD. offer for SALE: | CONTRACTORS. PLANT. For rapid repairs in. the 
0.d., 1'2in. Ld., 8-gauge. Any quantity—immediate | Midlands, telephone Birmingham Blackheath 2231, 
delivery any area. | and for North London and outlying counties, telephone 
Contact: Burnside Street, Bow, London, E.3 ee q=e6. seen ike cose fer ipapeseen 
. , - 1 age r . . . 

or : Telephone: ADVance 5691 (3 lines). j Lane, *St. Margaret's. near Ware." i. 

ANTED, SCAFFOLDING, PROPS, etc., and similar | OLLS-ROYCE SERVICE EXCHANGE ENGINES 


items of Non-Mechanical Equipment. Sites cleared 
by arrangement. 


PLANT AND BUILDING EQUIPMENT, LTD., | LOVATT, LTD., Diesel Engine Division, Trentham, 
1 Chatfield Road, London, S.W.11. BATtersea 9213. | Stoke-on-Trent. Telephone: Trentham 57331/3. 
LINKER REQUIRED. Suitable for breeze block | = BUY REPLACEMENT PARTS for Caterpillar 
making. Approx. SOOyd. per week required. | Tractors.—Send offers to Box Q.Q.396, ‘The 
Sample and price delivered Eastleigh to BROWN Contract journal.” 
BROTHERS (THE BUILDERS), LTD., Bitterne Road, 


Southampton. 
OR SALE, Two AIR RECEIVERS, 12ft. Qin. x 
3ft. Sin. dia., lin. plate, 365Ib. w.p.—GOURLAY, 
1 Westbourne Road, Neath 2733. 
TEEL PLATES and SECTIONS to size. Also TUBES 
up to 10in. n.b.—E. STEPHENS AND SON, | 
LTD., Bath Street, E.C.1. Tel.: CLE. 1731. | 
For SALE, NISSEN HUTS, 36ft. x 16ft., black, iron- 
Sheeted, £60 each.—F. JAMES AND SONS, 
Newport Pagnell. Telephone 18 and 19. 


TARPAULIN 


JOHN MACNAMARA },° 


BUSH ROAD, LONDON, S.E.8 
BERMONDSEY 3275 & 1435 


CAMBRIDGE 
ASPHALTE 


co. LTD. 


SWANN ROAD, CAMBRIDGE 
Telephone: 2606 & 55621 /2 
ALSO; 
FLEXIBLE ROOFING PITCH MASTIC 


SITE HUTS 


Ex stock at the right 



























lovato 


MIDDLESEX PREFABRICATED BUILDINGS LTD 









GREEN LANE HOUNSLOW MIDDLESEX 


HOU. 7281-7 | 



















ELECTRICAL, SPARES AND OVERHAULS, | 
VEHICLES AND ANCILLARIES 













COACH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 


PASSENGER VEHICLES 
many with C.O.F.s 
Ideai for conveyance of staff 
Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 
-A.E.C., LEYLAND, etc., 33/35 str. 
from £100 


Let us demonstrate at your premises 


E. |. BAKER & CO. (DORKING) LTD. 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey. | Telephone : 4626/7 



























Delivered or fitted anywhere in U.K.—TILSLEY AND 




















for Euclid 15-ton, 22-ton and 27-ton dump trucks. 


















SERVICE FOR 


RUSTON & PAXMAN 
ENGINES 


Consult 


Wheatley ¢ Whiteley 


99 KIRSTKALL ROAD, LEEDS, 3 
Tel. 31122 






















FRANK COWLEY 
200 


OEPENDABLE BUSES AND COACHES FOR 
YOUR INGPECTION AND TEST 


ALL VEHIGLES CAN BE TAXED AT 
£12 10 0 PER YEAR 




















Mk. !V_underfloor-engined 39- 
1953 A.E.C. and 36-seater full luxury 


Coaches, all in excellent condition and ready 
for immediate service, £1,150 each. 


High Bridge Double-deckers 
PD2 LEYLAND all fitted with 0.600 Engines, 


In first-class condition throughout, 
batteries, certified 1962, £395 each. 


1948/49 LEYLAND 851. 


ront entrance, 
powered by Leyland PS1 Diesel Engines, £275 
each. 


947 High Bridge Doubie-deckers, 
! [48 A.E.C. with AEC. 7.7 Diesel 
Engines, an exceptionally ciean fleet. and 
excellently maintained, £325 each. 


949 Low Bridge Double-decker, 
i A.E.C. fitted with A.E.C. 9.6 Diesel 
Engines, a very fine machine, ready for 
immediate work. 


1949 BRISTOL 32  -_ seater es. 


Coach 
powered by Gardner St’ 
Dienst Engines and five-speed gearboxes, £325 
each. 


High and Low 8ridge Doubie- 
LEYLAND deckers, 1949 and 1950 bodies, 
excellent and very clean throughout, £225 each. 















34-seater Service 








































All the above vehicles carry out three months’ 
guarantee and are fitted with good serviceabie 
or new batteries. 
















Write for latest stock list, also special spare 
part price list showing saving of 75% on spares. 

















WILL TAKE YOUR OLS VEHIGLE IN 
PART EXOHANGE 









FRBANK OCOWLEY 


3 Blackfriars Road, Salford, 3 


Phone: MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1848 
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ELECTRICAL EQUIPMENT, SPARES AND OVERHAULS, VEHICLES AND ANCILLARIES 


USTON POWER TO 
From stock: SERVICE EXCHANGE ENGINES, 
Types VRON, VROHN, VRHN, VQBN, VPHN, 
YEN, VCBN, and PAXMAN RANGE. 

Full range of ENGINES from 10RB to 110RB Excavators. 
SERVICE EXCHANGE ENGINES also stocked for 
Cranes, Locos., Pumps, Power Packs, etc. 
CHANGEOVERS to EXCAVATORS and other PLANT 
UNDERTAKEN on site by STAFF of competent 

FIELD ENGINEERS. 

TILSLEY AND LOVATT, LTD., Engine and Piant_Div., 
Newstead Trading Estate, Trentham, Stoke-on-Trent. 
Telephone: Trentham 57331 and 57332. 
Telegrams: ‘‘Diesel,"" Stoke-on-Trent. 


ANTED, SPARES for Allis-Chalmers HDSG or 

HDS, new or second-hand, or complete machine 
for spares. Also WANTED, any TRACK SHOVEL, 
any condition, any distance away, the rougher the 
better if cheap. | am BREAKING two TD9Qs for spares. 
W. Jj. BOON, Quayside Garage, Oreston, Plymouth. 
Telephone: Plymouth 42714. 


IR CYLINDERS, riveted, 350 w.p., 26ft. x Sft., 
safety, inlet and outlet valves, as new; two 
12ft. Gin. x 3ft. Qin., excellent condition, £500 the 
three (room wanted). — GOURLAY, 1 Westbourne 
Road, Neath 2733. 
ATER BOWSERS for HIRE, 150-gallion to 1,000- 
gallon capacity, at competitive rates. 
CAMBRIAN PLANT, LTD., London Road, Tetbury, 
Glos. Telephone 281. 


1ESEL ENGINES for SALE.— Four Single-cyl. 
Coventry Climax Diesel Engines, complete with 
radiators. Unused, £55 each ex works. — ABCO, 
Eastern Green Road, Coventry. Tel.: Coventry 66134. 


SERVE YOU. 


TRAILERS 


25’ Semi-trailers, Scammell and all types 
new and reconditioned immediately 
available. 200 always in stock. 


E. C. G. TRAILERS LTD. 
96 Hackford Road, S.W.9 Telephone: REL 3853 


ENGINE RECONDITIONING 


All types, petrol and diesel. Crankshaft grinding 
to 7’ 6” long. Cylinder boring, bearings remetal- 
led. Worn parts reclaimed by metal spraying. 


Mansons (Engineers) Limited 
Kingsbury Road, London, N.W.9. COL. 4641 


ESTABLISHED 1898 


HELIN 
‘ 


DIESEL 
POWER 


PAXMAN 


GENUINE PARTS - ON SITE SERVICE 
EXCHANGE UNITS 


F MITCHELL (Nottm.) Utd. 


DERBY ROAD, NOTTINGHAM 
Tel. 77701 day or night 


7 MOBILE 
Saag hss 


WHITLOCK BROS LTD GREAT YELDHAM ESSEX ~ Tel: 305 


ENGINE & P 





E ARE LOOKING for Single-cyl. HORIZONTAL 
DIESEL ENGINES by Ruston, National, Crossley, 
Blackstone, Fielding, etc. We guarantee fair valuations 
at current market prices, on an immediate settlement 
basis. Our own skilled staff available for instant 
removal of plant if required.—Please send full details, 
including engine number and make, to:_ ELECTRO 
MOTION, LTD., Barkby Road, Leicester. Tel. 66341 
(5 lines). 
OR SALE, Caterpillar ENGINE, No. 
suitable for D4.—KINGS NORTON EXCAVA- 
TORS, LTD., Dormston Trading Estate, Upper Gornal, 
near Dudley. Telephone: Sedgley 2513. - 
Te 2100 x 25 WHEEL and TYRE ASSEMBLIES, 
16-ply, relugged, £90 each. 
10 1200 x 24 TYRES, 8-ply, unused, £22 each. 
L. W. VASS, LTD., Ampthill, Bedford. Ampthill 3255/6. 


Brisrot ANGLEDOZERS AND EQUIPMENT. 

Immediate SPARES and REPAIR SERVICE for all 
models.—H. A. SAUNDERS, LTD., Main Distributors, 
The Butts, Worcester. Telephone 26651. 


1SS6SP, 


GUARANTEED USED TRACTOR/ 
CRAWLER SPARES . 300 TRACTORS 
ALWAYS IN STOCK FOR DISMANT- 
LING . EQUIPMENTS . WINCHES 
TRACKS . ROLLERS . HEADS, ETC. 


SHELTON TRACTOR SPARES LTD. 
BULBY, BOURNE, LINCS. Tel.: EDENHAM 223-4 


ae 
Deanne nn UEnEIIEnINE EE EEEEEESSEESEEREESEEEEREEROEnEEE 


RETIP YOUR BUCKET TEETH AT A 


FRACTION OF THE NEW COST 


PRICE EACH 
STANDARD A 8 
Size No. i 212” 3° 
00 x (Width A) 3/6 4/- S/- 
5/- s/6 6/6 
6/- 6/6 8/- 4'2” 
7/- 7/6 9/6 5S'6” 
8/- 8/6 11/6 6” 
4cx 7/- 7/6 9/3 3'2° 


EXTRA THICK 

5 x (Width A) 7/- 7/6 9/- 412” 

6 x " 8/6 9/- 11/6 S',” 

7s 9 10/- 10/6 14/- 6” 
Toughened, wear hardening steel. 
Making old teeth superior to new. 


STOCK SIZES 


313° 


S0O% extra life from hard 
coated tips. Extra cost 2/6 
per tip irrespective of size. 
Coating strongly recom- 
mended, 


SAMPLE 
TIP SENT ON 
REQUEST 


ADAPTABLE 
TO ALL 


SUPERIOR TYPES 


TO NEW 


If no facilities for fitting tips, we will be pleased to 
quote you. Over a number of years, these Teeth Tips 
have been extensively used throughout the country. 
95% of all teeth in Hampshire and Dorset are ser- 
viced by us or fitted with our Tips by the operators 


saiXt) Lim 
NEWTOWN °- POOLE - DORSET 
Tel. Parkstone 4400 


OR SALE, 1959 Bedford Tipp 
_. 20 Model JSS (current type, 
with 300 cu. in. Bedford Diese} Engi. 
Anthony underfloor gears and 6 cy Sines, | fitted 
Welding H.D. steel bodies, cab guards. 3 Always 
floors, fixed and drop sides, 900 x 20 tyre 16 Plate 
Average mileage 45,000. Ready “for wor iment 
BAKER AND CO. (DORKING), LTD. ssier ce I, 
Street, Chertsey. Telephone 2391.  ° 1 London 


J. JOHNSTON AND CO., LTD., for Repane 
a OVERHAULS and FIELD’ SERVICE to REPAIRS 
of Contractors’ Plant, Mobile Cranes, ete,2!!tY0s 
Elgar 6905S. RAPIER. SPARES AND Sen tone 
Coronation Road, Park Royal, London, N.W.tErY'Ce 


OR SALE, Second-hand ELECTRICAL Equipu 
F comprising Generating Sets, Switch ee MENT, 
Extraction Fan Units for cranes supply.—Wr and 
2142, William Porteous and Co., Glasgow, rite Box 


er thor! for aoe Ruston Blast 

PLETE RILL STEM 34i ia: 

BITS G5gin. x 250ib. Stein. dia; RIL 
Write Box E.4011, ‘ The Contract Journal,” 


[OR SALE, Two Sets 19RB TRACKS caninnt 
fio. 81° Signa SEORNENE "RAGS commie 
_ A , 
Tel: Stockport 7214. ND O., LTD, 
UMMINS L 
Caterpillar O07 


ERS—a~ 4, 
eet 
normal Contro}), 


Hole Dri; 


ENGINE, runner, dip 
ENGINE, c/w clutch i 
Ruston 10RB (less engine), suitable spares, £199 
WINDER, 58 Exeter Gardens, Stamford’ 2eey 


wo 20 x 16 SCRAPER TYRES REQUIRED TUT 
or good condition.—Price to: E. Pay fal 
Tontine Street, Folkestone, Kent. + LTO, 


eee 
TRAILER BARGAINS 


All strongly built to Government speci i 
excellent second-hand condition, with oe ees 
equipments. All units recently reconditioned 
Four Land-Rover Type, with all-steel bodies on two 
600 x 16 pneumatics. Fitted tailboards and 
over-run brakes, 1Scwt. capacity, from £28 
Two Carco Type with steel bodies, drop taij gates, 
on two 750 x 20 pneumatics, hand park brake: 
o ey 4, tone. £30. ™ 
ne Jointers’ Trailer, fitted spacious locker: 
600 x 16 pneumatics, all-steel body, over."® 
braking equipment, capacity 15cwt., £48, 
Five 2-wheeled Water Bowsers, comprising cylindrical 
tank fitted semi-rotary pump and hose, with 
rect ee Mg 3 mounted on. all-stee| 
chassis wi Parking brakes, capaciti 
to 350 gallons, trom £30. — 
-wheele -gallon Water Bowser, i 
cylindrical tank fitted pump and nook’ ae 
draw-off, access ladder and manhole, mounted 
on all-steel chassis with over-run brakes, £180 
General Service Trailer with heavy steel’ chassis 
on eo 10S0 i se Pneumatics, fitted drop tail. 
oard, over-run brakes and jock t 
Sans Sa jockey wheel, capacity 
-wheeled Heavy Duty Trailer Chassis th 
15ft., with 34-lock turntable and coke 
1050 x 13 pneumatics, fitted Servo braking 
equipment, capacity 5 tons, £152. 
Low-loading Plant Trailer, 6 tons capacity, on 
four 1050 x 16 pneumatics, with knock-out front 
and rears, fitted over-run and hand parking 
brakes, 20cwt. winch equipment. New hardwood 
floor and pair of ramps, £215. 
offered ‘‘as seen’’ our works, Tetbury, Glos 


CAMBRIAN PLANT, LTD., 
London Road, Tetbury. 
Telephone 281. 


TRELAWNY 


FOR TRACKS | ‘s2es°"38 


Telephone: 8622 


210 Blo H]On|Oo|On onl 
Ww 7 ~ “J N N 


Units 


DIESELS 


Main Dealers. Sales. Service. 
Exchange Units and Conversions 


CHURCH-ROAD MOTORS (Southend-on-Sea) L1D 
Church Road, Hadleigh, Essex Tel: 572716 


MPP) SUC mmole mete: 


RUSTON-PAXMAN SERVICE 


TILSLEY & LOVATT LTD. 


NT DIVISION NEWSTEAD TRADING ESTATE 


TRENTHAM, STOKE-ON-TRENT, STAFFS 


Telephone: Trentham 57331/3 


Te Lihe 
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EAVER'S 


PLANT HIRE COMPANY 
OFFER ers aoa 
No. 27742, 7 a 
WOSé o“ No. 22511, £1,700. 
HOSE Serial No. 5870, £1,450. 
HDG, Serial No. 1906, £1, 00. 
WOSG, Serial No. 1905, £1,350; 
t '55L and Hydraulic Angledozer, 
" 517849, £000 draulic 
Fiat SSL £900. : i 
55L_ and ydraulic 
Fiat 532256, £500. ieee maa 
dson COUNTY CRAWLER an ydraulic ngle 
- dozer, Serial No. 6521, £600. 
| TO9 ANGLEDOZER, £600. 


No. 
No. 
No. 


Serial 
Angledozer, Serial 


Angledozer, Serial 


: leer ve. Muir-Hill DUMPERS, Perkins P6 Diesel 
: A 00 each. 
Engine, Evens ROAD ROLLERS, Ford 4D Diesel 
Two Engine, ex Ministry, £1,100 each. 
tyd. Blaw Knox SCRAPER, almost new, £300. 


LT WINCH, £140. 
iH BD. LT WINCH, £140. 


p4 D. 
"S$ PLANT HIRE (CHICHESTER), LTD., 
EATS Road, Chichester, Sussex. ‘Phone 2929. 
; ELDING PLANT FOR HIRE. 
h W Also: 
COMPRESSORS. 
MOBILE CRANES. 
LIGHTING PLANTS. 


E-ARC, LTD., Plant Hire Division, 
tertonn Works, North Woolwich Rd., London, £.16. 
‘ ‘Phone: ALBert Dock 4381 (10 lines). 


IMAG Diesel PILE HAMMERS for HIRE... 
Déitodels DS. D12, D22, available with rope 

ended leaders and leg guides, suitable for driving 
section of piles. Also G17T Delmag PILE FRAME 


le and Diesel Winch. 
with Turntable Sr OLEY. VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE, J.C.B. HYDRA-DIGGA/LOADALL 65, 
Ferien 24/28in. Backacter Bucket, fitted with power 
steering. Bought new September, 1959. Apply 
GABLE CONSTRUCTION CO., 54 Garratt Lane, 
London, S.W.18. eo al 
endl a ’ 

and second-hand CONTRACTORS’ PLANT, 

OF VERHAULS and REPAIRS and SERVICING, 
contact: A. AND S. SERVICES, 88 Cherrydown Avenue, 
Chingford, E.4. Telephone: Silverthorn 3028. 


TANTED, 30in. SANDOR.—H. HAINES (WITNEY), 
LTD., Oxford Road Garage, Witney, Oxon. 








DEFERRED PAYMENTS ON ALL 
TYPES OF PLANT 


















Repayments over 12, 18, 24 months. 
5 DEPOSIT 20%. 
; SERVICE CHARGES: PLUS 7'2% on NEW 


PLUS 8'2% on S/H GOODS. 


Write for further details: 

THE HILL GROUP, 

68/70 Penge Road, London, S.E.25. 
Telephone: SYDenham 3131/5. 


GooDs; 




















THE CONTRACT JOURNAL 


or SALE. 
crosman Wolf 48, Dorman, four equipments, 
£750. 


Priestman Wolf 52, Dorman, two equipments, £900. 

Four Diesel-driven EXCAVATORS, with equipments, 
‘ayd. and 3ayd., £1,100 the lot. 

Three Chaseside SHOVELS, '2yd., Diesel 
workers, from £175 each. 

Muir-Hill 108 DUMPER, 4yd. body, £200. 

6in. ROAD FORMS, standard, with pins, second-hand, 
35s. each. 

Air Pumps 600 c.f.m. Portable COMPRESSOR, Rolls- 
Royce Diese Engine, 1959, £2,250. 

TOWER CRANES, Weitz G12, £400 each. 

CRANE SKIPS, '2z to 2 cu. yd. capacity. 

Goodenough PUMPS, 1'2in. to Gin., Petrol and Diesel. 

New Maximixam CONCRETE MIXERS, 3/2 to 7/5. 

Maco PIPELAYING WINCHES, !2-ton to 2-ton, and 
PIPE DOGS, all sizes and capacities. 

New ROAD FORMS, Gin. to 10in. section. 
CONCRETE PLACING SKIPS, '2 to 2 cu. yd. capacity. 
M.E. ENGINEERING, LTD., 

457 Finchley Road, London, N.W.3. 
‘Grams: Mengilim, London. Tel.: Hampstead 7481-2-3. 


Engines, al! 


LANT FOR SALE. 
Priestman Tiger EXCAVATOR, with four equip- 
ments. 

10RB EXCAVATORS, Serial Nos. 5000, 10000, 15000 
and 17900. 

Caterpillar HT4 and No. 6 TRAXCAVATORS. 


Caterpillar D4 Crawler TRACTOR, Model 6U, rebuilt 
with Angledozer and P.C.U. 

Caterpillar D7 Crawler TRACTORS, Models 3T, 4T 
and 1T, with Dozers. 

Caterpillar D9, with Cable Angledozer and P.C.U. 

Pegson CRUSHING AND SCREENING PLANT. 


ROBERTSON PLANT, LTD., Barkway (Tel. 277), Herts. 


OR SALE, 1960 10-month-old Chaseside LOAD- 
MASTER 80OTC, Diesel Engine, Torque Converter, 
all-weather Cab, lyd. Bucket and new Bulldozer Blade, 
all_in excellent order, £1,450.—H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Tel.: Worcester 
26651. — 
ANTED, FORWARD SHOVEL EXCAVATORS, 
American or British. Machines dual-equipped 
considered. — AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), Straight Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 


WER CRANE for HIRE.—Liebherr F25. Maxi- 
mum height 133ft., radius 75ft., load 2 tons. 
JERRAM, Sandford Works, E.6. GRA 4617/8. 


ROAD ROLLERS 


FOR HIRE OR SALE 
10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Street, $.W.15 
PUTney 4185 







































SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock 1138/9 

















SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines in England; consult us for all 
your requirements. 


Our hire fleet also includes D.8’s, D.7’s, 

D.4's with Scrapers, Drott Shovels, Ex- 

cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 


IRVING AINSWORTH (MORLEY) LTD. 


MORLEY * Nr. LEEDS 
Phone: MORLEY 1800-1-2 























Country-wide Service 
All capacities to 25 tons 

Jib lengths to 120ft. 

Fly jibs to 30ft. 

Fleet entirely Lorry Mounted 


JOHN GRIFFITHS & SON: LIMITED 


¥ CRANE HIRE & TRANSPORT DIVISION. 






the load 
off your mind 
when you choose 
MERTON 
loaders 











Frontloaders 
Vea Te Wan ters (elo e) 
Overloaders 

ise eely 


make the lot 







MERTON ENGINEERINGCOLTD 
Feltham - Middlesex Phone 3045 





PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


1 


| - MARYBONE - LIVERPOOL : 






SUPPLEMENT 


OR SALE. 
1956 Air Pumps COMPRESSORS, APD135, two 
a electric start, hoses, breakers, fast tow. 
£400. 

1956 ditto, APD72, one tool, fast tow. £250. 

1956 J.C.B. EXCAVATOR, with Major Loader, new 
tyres, ready for work. £575. 

195S_ Fordson Major Diesel TRACTOR, with Skihi 
Shovel, Cab, good tyres. £325. 

1955S Platypus DOZER, Perkins P4 Diesel. £250. 


19S5S_ Dixon ROAD ROLLER, 3 ton, 
£250 


1955_DINKUM DIGGER, in Fordson Major Diesel 


electric start. 


Tractor, front Hydraulic Dozer, reconditioned 
throughout. £450. 
1956 David Brown DOZER, good tracks. £350. 
Caterpillar TRACTOR, La Plant Dozer, L.T. Winch, 


2T Model. Requires repairs. £375. 
S700 Sa. 1ORB EXCAVATOR, Skimmer/Backacter. 


£575. 
1959 Bray BL30 tyd. SHOVEL, fitted with 

Converter, completely re-fitted. £1,000 
1959 Chaseside 800, T/C Torque Converter, 

tyres, completely re-fitted. £1,100. 
Drott 4-in-1 B6K3 SHOVEL, May, 1959. £2,050. 

; FIELDS, 
Edge,"" Ringwood Road, Ferndown, 
Telephone: Ferndown 837. 

RR“ ROLLERS.—Aveling-Barford GC6, 1959, as 

new. Ditto, 1948. Marshall RD1 8/9-ton, 1947. 
Ditto 10-ton, with Gardner engine. Ditto TSP 6/8-ton. 
with Lister engine. Aveling-Barford Footpath Rollers, 
S0/60cwt., with Ruston engines. — A. M. COLE. 
Eastgate, Sleaford, Lincs. Tel. 463. 
Fo HIRE.—10RBs, 19RBs, D4s, with Dozers and 

Scrapers. Michigan 125A, 2', cu. yd. Shovel. 
Lorries available with above plant, or keen quotations 
given for all types of SITE CLEARANCE and BULK 
EXCAVATION.—R. J. HUGGARD (CONTRACTORS), 
LTD., Marlow Bottom, Bucks. Mariow 1190. 


‘OR SALE, Pingon P18 TOWER CRANE, 70ft. 

under hook, rail-mounted, new june, 1960. 
Available London area. — Further particulars from: 
THOMAS LOWE AND SONS, LTD., Broadway 
Chambers, Hammersmith, London, W.6. 


OR SALE, Liebherr No. 8 TOWER CRANE, in 
good working order, complete with two Turn- 


Torque 


new 


“Forest Dorset. 











tables. Price £950.—YUILL, Villiers Street, West 
Hartlepool 
AND DERRICK, 3-ton, SS5ft. Jib, by Butters. 


Write Box P.4090, ‘‘ The Contract Journal." 


THE CHEAPEST EXCAVATORS 


In the available from AXWORTHY. 
10RB, any one equipment (Lancs.), 


£1,150. 
sone, waa Series, Skimmer/Backacter. (S. Coast), 
17RB, 300 Series, Skimmer (London), £1,000. 
17RB, Forward Shovel or Dragline (Lancs.), £1,400. 
17RB, 4500 Series, Dragline (Midlands), £1,500. 
19RB, 4700 Series, Dragline (Lancs.), £1,500. 
19RB, 10000 Series, Dragline and Skimmer/Backacter 
(London), £2,200. 
19RB, 11000 Series, 
(London), £2,200. 
19RB, 13000 Series, 40/70ft. Dragline, Crane, Power 
Derrick (Midlands), £3,000. 
19RB, 18500 Series, Dragline (S. Wales), £3,950. 
19RB, 18700 Series, any one equipment (Scotland). 
19RB, 19600 Series, any one equipment (Scotland). 
22RB, 20130 Series, Skimmer/Backacter (Lancs.). 
Offers. 
24RB. 9g00 Series, F/S or (Midlands), 


£2,750. 
24RB, 11000 Series, Dragline or F/S (Midlands), 
£2,950 


country are 
oo Series, 


Dragline and  Backacter 


Dragline 


33RB, 4900 Series, DOragline (Midlands), £2,500. 

33RB, 4600 Series, Dragline (Midlands), £2,950. 

sane, Series, Dragline or F/S (S. Wales), 

37RB, 4000 Series, Dragline or Face Shovel 
(Midlands), £3,500. 

37BE, 11000 Series, Dragline (London), £3,500. 


Ring Windsor 3434 or 3384, 


AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), 
Straight Road, Old Windsor, Berks. 


Telegrams: Axworthy, Windsor. 


; CONCRETE bg 
we MIXERS 


ORTAR MILLS 


SMEDLEY 
BELPER prosito DERBYS 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


Fe IMMEDIATE HERE, 
Deimag Diesel PILE HAMMERS, DS, 012 and D22. 
G17T Delmag PILE FRAME with Turntable. 
Zenith PILE EXTRACTORS, Nos. 20 and 80. 
McKiernan-Terry PILING HAMMERS, 5, 6, 7 and 9B3. 
STEEL SHEET PILES, Sections No. 1, No. 2 and No. 3, 
various lengths 
Spencer-Hopwood BOILERS, all. sizes. ' 
22RB, with Dragline and 7Oft. Crane Equipment. 
KL44 MOBILE CRANES, Jibs up to SOft., pneumatics 
or_ tracks. 
Neals NM 2-ton MOBILE CRANES, 30ft./35ft. Jibs. 
C.P.T. ROTARY  2-Tool COMPRESSORS, portable. 
Johnson 1 cu. yd. and 1'2 cu. yd. Diesel DUMPERS. 
20-ton PORTASILOS. 
25/30-h.p. 


Ruston Diesel LOCOMOTIVE, 2ft. gauge, 


\° MP 

200 12ft. and er. TRENCH SHEETS. 
Acrow No. 3 ROPS, 8ft. Gin. extending to 13ft. 
DUDLEY VALE WT 


3 Buckingham ee London, 


OR SAL 
Caterpillar DS hin. 13A, C.C.U. 


£3,500. 

Caterpillar D8 Series 2U (Ball change), LT Winch and 
LT Model L.P. Scraper, £2,750. 2 

Vickers Vigor, Torque Converter, Hydraulic Angle- 
dozer and Logging Winch, 600 hours only, 


£3,500. 
WINDER, S8 Exeter Gardens, Stamford 2680. 
ANTE D. 
Several 5/3'2 and 10/7 MIXERS. 
Six 1/1!2yd. DUMPERS, Diesel. 


One TOWER CRANE. 
One 5-ton Lorry-mounted CRANE. 


THE NEW WANSTEAD AGENCY 
48 New Wanstead, Wanstead, E.11. Wanstead 5454. 


BY* OR SELL THROUGH UNICORN.—All_ Mining, 
Quarrying, Contractors’ Plant, Anciliaries, etc. 
Our Register will eee what you want.—Send your 
inquiries or details of equipment for disposal to 
UNICORN PLANT REGISTER, Box, Wilts. Tel.: Bath 
88053. 


Henry Boor Pianr 


OFFER FOR SALE: 
NS PD.  snckdessabecnsieaesenncevene £1,950 
Priestman EXCAVATOR, ‘SK ‘and B/A £1,500 
CHASESIDE 700, 1 cu. yd. Bucket £1,200 
Orion DUMPER, 20cwt. .........---.0eee eens £165 


Further details from: 
HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Sheffield. Tel.: Dronfield 3206 
Also at Atlantic St., Broadheath, Altrincham 
Tel.: Altrincham 1701 


‘Victoria 0252. 


and Blade, 





CONCRETE SKIPS 


wo 


BOTTOMEDISCHARGE and TIPPING TYPES 


M. E. ENGINEERING LTD. 
457 FINCHLEY RD., LONDON, N.W.3 
HAMPSTEAD 7481-2-3 


FOR SALE and HIRE 


Drott Skid Shovels 

j.C.B. Excavators 
Air Compressors 110 to 630 cu. ft. 

Vibrating Rollers 

Pumps Diese! Driven 

Parker Concrete Mixers 

Platform Hoists 

Diesel Welding Sets 

Crane Skips 5 cu. ft. to | Yd. 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 


Wakefield Road, Netherton 
Liverpool, 10 


Tel: Aintree 6262 


MOORES 


ea 4 eee! 


| 
| 
| 
| 
| 
| 


| Jibs to 120ft., 


COD SECOND-HAND PLANT available 
WESTERN conv Actes.. SERVICES, LTD. 


County Crawler, 1958, with Bray Angledozer, 
good order throughout, £750. 
Caterpillar D4 2T Series, 
good condition, £795. 


ve 


International BTD20, Rolls-Royce Diesel Engine, with 
new 1960, perfect order, 1,000 hours 


Bullgrader, 
work only, £6,350. 

Caterpillar 955, Series E, 1'2yd. 
Bucket, new August, 1957, good order, £3,85 
Also seuie eS Winget Concrete Mixers. 

end for complete list. 
WESTERN CONTRACTORS SERVICES, LTD., 

Severn Road, Hallen, Bristol. Tel.:_ Avonmouth 347 


from 


with L.P.C. Angledozer, 


Forward Dump 


QouTHERn BUILDERS AND 
Ce. LTb. 
E: 
19RBs, 10RBs, D7s, D4s, with Dozers and § 
Drotts 4-in-1; also 1lyd. Crawler Sho’ rity 
all Plant at very pane rates, Nels; and 
ALE: 


D4 2T, with L.P.C. Hydraulic 
good order. Dozer, In exceptional 


Drott 4-in-1, in good condition. 

07 CABLEDOZER, in first-class order. 

0. Selection of Modern TOWER CRANES. 
rite or ‘phone: 

Cranleigh, The | Drive, ‘Rickmansworth 2878 


or 
3. KENNINGS SHREWSBURY LIMITED. 2s 


CONTRACTOR 


ry 





EBRIC PLANT, LTD., 4 The Mead, Carpenders 


Park. Tel.: Hatch End 6221 
KEBRIC for J.C.B. 
KEBRIC for RoadMac DUMPERS. 
KEBRIC for Petter —— 
KEBRIC for SERVICE 
KEBRIC of — 
SALES — PRE — SERVICE. 


ANTED, ae or 37RB and 38RB EXCAVATORS. 
Forward 


Dragline or 
OMPAN 


Machines with Crane, 
Shovels considered.—AXWORTHY AND 
LTD. (Drotts for Hire), 
Berks. Tel.; Windsor 3434 or 3384 


F YOU WANT to PURCHASE 
CONTRACTORS’ PLANT, please get 
UNION (PLANT), LTD., 


or HIRE a 


7429, 2177/8. 


Fo - = ’ 


Lorry-mounted MOBILE CRANES, 


plus 20ft. 
Brandon Road, Binley, 
3113 


HIRE, 
Walsgrave-on-Sowe 


OR SALE or HIRE, 

COMPRESSORS and MEDICA 
sinking. — A. E. FARR (PLANT HIRE), 
Westbury, Wilts. Tel. 


FOR LIMAS 


PLANT SALES LTD., 
25 GASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


Coventry. 


EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 


FITTED SIDE TIP & RIPPER 


CAT. D.7.’s Dozer or Scraper 
19 R.B.’s— Any Equipment 
HOUNSLOW 883! 


FOR HIRE 


COMPR 


Straight ag Old Windsor, 


In touch 
7S Victoria 
Telephone: ViCtoria 4868/9, 


3-, 
10- and 25-ton Coles; 2-ton Hydracranes, 

Fly.— COVENTRY CRANE ee chanel 
Telephone: 


Latest type AIR LOCKS, L. 
LOCK for coleman 


J.C.B. 4, with 3- tot Bouter ine 18/22i 
ces neat ET as eons 
Caterpitiay pa acy, ra 
1-C.B. HYDRA-DIGGA COUNTERWEIGHT, goon 
ly 04 Series ne: with nine San: please 
rebuilding, £40 Uulldozer, nee 
Industrial ENNINGS SHREWSBURY, LID, 52444, 


OR SALE, International Drott SHOVEL, Moar 
BSK3, with 4-in-1 equipment, new 1s60 
£6,500; approx. 1,000 hours; in first- Class conditie 
throughout. Price ' £4,750.—-COLCHESTER. ESTA re 
(CARDIFF), LTD., Tel.: Cardiff 35525. Ares 


TEEL SHEET PILES and T 
S  ursentiy WANTED. “Ail ang TR cpa HEETS 
and small quantities. Immediate payment. 
LTD., 


3 Buckingham Place, London, S.W.1. Victoria 0252, 


NIONS EK9 9yd. SCRAPER WANTED, good ; 
( y 900d con. 
dition.——-FLOOD, Pentre, 
P. Tel.: Hawarden 3031. Queensferry, Chester, 
TEAM DERRICK, 10-ton, 
Write Box P.4091, 


Y, 


ny 


_120ft. Jib, Butters mae 
“The Contract Journal" 


ALL ,TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 
(PLANT) LTD. 


ONGAR ROAD, 
BRENTWOOD, ESSEX. 


TEL. BRENTWOOD 2116 (5 lines) 


ESSORS 


60—600 C.F.M. 





J. W. COX PLANT HIRE LTD. 


QUARRY BANK, BRIERLEY HILL, STAFFS. 


Phone: CRADLEY 66695 


COVENTRY GRANE HIRE 


PROPRIETOR: ALEC STATHAM LTD. 
BRANDON ROAD, BINLEY, COVENTRY 


TELEPHONE: WALSGRA 


VE ON SOWE 3113 


Lorry mounted Crane Hire; fleet. 
Capacity 2 to 25 tons. 

Jib lengths to 120 ft. 

Fly jibs to 20 ft. 

Country wide service. 


EE Le 


ROLLER YS 
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sabes PLANT REGISTER, 
Vere OrreR FOR IMMEDIATE SALE: 
— a. e . aes 

B, Steel Cab, wide tracks, etter 

pRIESTMAN  Cmmer, Backacter, Dragline and Crane, 
good ‘condition, £500. f seen 
pRIESTMAN WOLF, Skimmer ' 
1948, 


£1,500. 
£750. ze 
es, F/S, very good condition, £1,650. 
10h oY WOLF Mk. IIIB, Skimmer or Backacter, 
RIES good working order, £1,400 
EXCAVATORS, 18000' and 19000 Series, 
1986, i amer or F/S or Backacter or Dragline. Avail- 
able shortly. Offers. 
grB EXCAVATOR, 18700 Series, 
ood condition, £3,800. , 
2RB EXCAVATOR, 19800 Series, 
a ent, good condition, £4,500. 
wick. 304, F/S Equipment, 1953, very good order, 


LTto. 


and Backacter, 


Skimmer and Backacter, 


Dragline or F/S, 


Dragline Equip- 


£2,750. . 
0 Series, Dragline and F/S, overhauled, 
35RB, 145000 condition, £6,000. ss 
38RB, 19000 Series, Dragline, very good condition, 


11000 Series, Dragline. Price on application. 

+ oa. Dragline and Shovel, good condition, 

£8,00%00 Series, Dragline, good condition, 

, 5000 and 32000 Series, 

From £5,500/£9,000_ each. 

MAG 3 cu. yd. EXCAVATORS, F/S, 1958, excellent 

oe condition. Price on application. 

OR A COMPREHENSIVE LIST OF PLANT FOR SALE 

; D HIRE—-SEND_ FOR VALES FREE PLANT 
an REGISTER. ~ sie 

Is: 14 Lower rosvenor ace, London, 

further Victoria 7531, 3501, 8080, 9886 (15 lines). 


oR SALE. 

F Air Pumps Ford Diesel COMPRESSOR PLANT, 
Model APD135, 100 c.f.m., on four pneumatics, 
£425. 

somwade Lister SV128 Diesel 

Broormir pneumatics, 1956, £350 

Broomwade RB110 BREAKERS, £25. 

THOS. W. WARD, LTD., 
Brettenham House, London, W.C.2. 
Temple Bar 155 (Ext. 105). 


prison 22 DOZER, sound condition, 


Diesel. 
2 ACRANE, rebuilt, new engine, chassis, etc. 
ton HY OR CRFORD ATKINSON, LTO, 

Hough House, Moston, Manchester, 10. 

COLiyhurst 2991/2. 

TOR SALE, 1960 §.C.B. HYDRA-DIGGA/COUNTER- 

WEIGHT, 18in. and 24in. Buckets, extension to 
16ft., perfect order, 800 hours only, £1,500. Hire 
purchase can be arranged.—HUTTY, LTD., Chobham 
Road, Frimley, Aldershot. ‘Phone: Camberley 1316. 


OR SALE, 24RB EXCAVATOR, 9000 Series, 
4VPHN __ Diesel, Face Shovel Equipment. 

LAWFORD PHILLIPS, LTD., Orme Street, Dalehall, 

Burslem, Stoke-on-Trent. 

EEE EEEEEEIEEEEEEEEEEEEeeeeeee! 


WANTED 
New DROTT BTDG6 or similar. PART EXCHANGE 


1957 Fordson Heavy Duty TRACTOR with Horndraulic 
Equipment. 


Dragline or 


COMPRESSOR, on 


Perkins 


F. FERGUSON AND SON, 
Lansdowne Road, Cardiff. 
Telephone: Cardiff 24091. 


EALING 4/754 
4754 AR 
ARUPS E 
EALING 
4754 AR 
ARUPS E 
EALIN 

4754 

ARUP: 

EALIN 

4754 ARUP 
ARUPS 
EALING 
4154 A 
ARUPS 
EALING 4 


NG 4754 
ARUPS 
EALING 
G 4754 

4 ARUPS 

ARUPS LING 
4754 
RUPS 
LING 
4754 

ARUPS 

EALING 
4754 

ARUPS 

EALING 


EALING 4754 


ARUP & ARUP LTD., 54/58 UXBRIDGE RD., LONDON, W.5 


EAL 


MOORE S§ compressor 


Broome & Wade 2.3.& 4. tool portable: Air Pumps 2 tool mobile: 





LANT FOR IMMEDIATE SALE. 
David Brown ITD30 BULLDOZER, manufactured 
1952, new engine, track chains, rollers and drive 
sprockets fitted, repainted and in excellent 
condition throughout, £750. 

Whitlock Dinkum Digger Mk. II] EXCAVATOR, manu- 
factured 1955, with 18in. and 24in. Excavating 
Buckets and Skyhi Front Shovel, very good 
condition. Choice of two. £700. 

Whitlock Dinkum Digger Major EXCAVATOR and 
Power Shovel, manufactured 1960, with 24in. 
Excavating Bucket, twin crowd rams on 72in. 
Front Shovel and power-operated steering. Whole 
machine in excellent condition. £1,850. 

Whitlock Dinkum Digger Major EXCAVATOR, and 
Power Shovel, manufactured 1958, with three 
Excavating Buckets, 72in. Front Shovel and 
ean ee steering, very good condition, 

).C.B. HYDRA-DIGGA/COUNTERWEIGHT, manufac- 
tured 1959, with three Excavating Buckets and 
ioe Bucket, in very good order, 

).C.B. Mk. | EXCAVATOR, manufactured late 1955, 
with 24in. Excavating, Front Loading Shovel and 
Bulldozing, in good working order, £700. 

Further details from: 
GROCOCK AND DAY (PLANT HIRE), LTD., 
Rowsley Street, Leicester: Tel.: Leicester 36566. 


LANT FOR HIER E. 

We supply on HIRE all types of 
CONTRACTORS’ PLANT. 
Compressors, Concrete Equipment, Mixers, Vibrators, 

Dumpers, Excavators, Cranes, Derrick Cranes, 
Piling Plant, Hoists, Road Rollers, Lifting Tackle. 
We shall be pleased to receive your inquiries for 
any item not shown, as it may be available at the 
time of your requirements. Certain plant is also open 
for SALE. 
PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatfheld Rd., London, S.W.11. BATtersea 9218. 
OR HIRE. 


TOR SALE < 
Lima 802 Crawler EXCAVATOR/CRANE, 
also Dragline Equipment. A 


with 


100ft. Jib, rebuilt 


machine, in first-class condition. 
FOR SALE: 

One Caterpillar 955 TRAXCAVATOR, Series E, with 
Side-tipping Bucket, complete with Cab and 
lighting set, new 1959, £4,750 or near offer. 
WESTERN PLANT AND EQUIPMENT, LTD., 

Cardiff. Tel.: Cardiff 35525. 
AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 

Armthorpe, Doncaster. Telephone: Armthorpe 339. 


OR SALE, S-ton Anderson Steam DERRICK 
CRANES, available at low price. Also 5-ton 
S8Oft. JIB, Butters Electric Derrick. 
Write Box P.4051, ‘* The Contract Journal.” 


ANTED, Benford 25 Regulus Continuous MIXERS. 
D or E Drott LOADING SHOVELS, in good 
condition. Portable SCREENING PLANT. 
Write Box P.4052, ‘‘ The Contract Journal.” 


NEAL’S (PLANT HIRE)L” 


SERVE THE SOUTH 


Immediately available for hire on the 
South Coast:— 


Excavators, Tracto-Shoveis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Phone - +» Chichester 3777-8-9 


BELT CONVEYORS 


We Invite enquiries for the hire of 
conveyors and ancillary equipment 
to handle bulk materials, Our 
organisation Is at your disposal to 
provide technical advice, 
Attractive rates. 


Please write or telephone : 


SUTCLIFFE PLANT HIRE LTD. 
i4a BOND STREET, WAKEFIELD 
Telephone: Wakefield 6031! 





SUPPLEMENT 


AND MACHINERY WANTED—FOR SALE—FOR HIRE 


Myooenee PLANT FOR HIRE, with experienced 


operators and backed by an efficient service 
organisation: — 


EXCAVATORS '‘'s, 38 and '2 cu. yd. 

}.C.B. HYDRA-DIGGAS. 

DUMPERS, '2 to 4 cu. yd., Diesel. 

ROAD ROLLERS, 1 to 12 tons. 

COMPRESSORS—Mobile and Portable, 
type of equipment. 

Chaseside SHOVELS, '2 to 1 cu. yd. 

ANGLEDOZERS—international and Fowler. 

CONCRETE MIXERS S/3'2 to 14/10 cu. ft. 

PUMPS, 1'2in. to 6in., Diesel. 

Earth Rammers, Hoists, Cranes, Mortar Pans, Kango 
Hammers, Roadforms, Traffic Lights, Scaffolding, 
and most types of Contractors’ Plant. 

HUBERT C. LEACH, LTD., 
131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 lines). 
Or SALE. 
LC. 20S EXCAVATOR, 
5Sft. Dragline, 

N.C.H. EXCAVATOR, 

ments, £600. 


with every 


1955S, one owner, 
really good, £2,500. 
1945S, 4Sft Jib, and all equip- 


N.C.H. EXCAVATOR, 1944, all equipments, £500. 

Challenger 22 Hydraulic ANGLEDOZER, 1958, 
No. 4470100, Leyland Diesel, with Marshall- 
Fowler C.C.U., £2,250. 

Track-Marshall Diesel CRAWLER, 1958/59, No. 
6840193, Perkins L4, tracks and rollers com- 
pletely reconditioned, £1,300. 

International Drott, 4-in-1 Equipment, 1960 machine, 


£3,100. 

H. WARREN, 
60 Northern Road, Cosham, Portsmouth. 
Cosham 75288/9. Warrenplant, Portsmouth. 


RACTORS for SALE, D&S 13A 2000 Series 8A, 

Hydraulic Angledozer and Bulldozers. Caterpillar 

2S WINCHES. D9 18A, with Cable/Angledozers, and 

Caterpillar 29 C.C.U., retracked.—AXWORTHY AND 

CO. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


‘OR SALE, Deimag DS and D12 Diesel PILE 
DRIVERS with rope suspended leaders and leg 
guides, approx. two years old. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria G252. 


OR SALE, Drott SKID-SHOVEL, late 1957, very 

good _ condition, £1,450. — PEGASUS OF 

WELLINGBOROUGH, LTD., 135 Stimpson Avenue, 
Northampton 32680. 


WANTED. 19RB EXCAVATORS, Lorry-mounted 
CRANES and ROAD ROLLERS. — Write full 
aa including price, to Box P.4014, ‘* The Contract 
ournal."’ 


‘OR SALE, Rapier 410 (33 cu. yd.) EXCAVATOR, 

with Forward Shovel, Skimmer and Backacter. 

Well maintained. — WILLIAM G. SEARCH, LTD., 
Whitehall Road, Leeds, 12. 


‘OR HIRE in Leicestershire and adjacent counties, 

Coles and Hydrocon MOBILE CRANES and J.C.B. 

EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
Leicester. Syston 2932/3. 





KINGSTON PLANT 
HANWORTH - MIDDX. 


For BULLDOZERS anp 


ALL PLANT HIRE 
FELTHAM 4084 


BEN TURNER & SON 
(TRACTORS) LTD. 


FOR SALES, SERVICE 
AND HIRE 


MASSEY- FERGUSON 
INDUSTRIAL EQUIPMENT 


PHONE :— 
RIPLEY (SURREY) 2481/2 


Tel 
TOTtenham 
0401 


(10 lines) 
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unused and 
in stock 
Belts 


URPLUS CONVEYOR SBELTS. New, 
second-hand. Most widths up to 36in. 
for immediate delivery. Second-hand 
supplied on sale or return basis. 

G. E. SIMM (MACHINERY), LTD., 
Sheffield: 27 Broomgrove Road (Tel. 64436). 
Glasgow Area: Luggle Bank Road, Kirkintilloch (Tel. 
2468). London: 33 St. George's Drive (Tate 8772). 
South Wales: 1.F.S ae Se Estate, Bridgend 

(Tel. 1 7). 


OQADING SHOVELS.—Chaseside 700, Automatic, 
1960, little used, £1,850; Chaseside 800, with 
Torque Converter, 1959, choice of two, one owner 
only, £1,450; Muir-Hill lyd. Bucket, can be seen 
working Liverpool, £600; Skyhi, %sayd. Bucket, in nice 
condition, choice of two £450.—SEARCH, Whitehall 
Road, Leeds (Tel. 639081); or SEARCH (LIVERPOOL), 
LTD., K.T. Estate, Liverpool (Tel.: Simonswood 3361). 


Besser SPECIALIST S.—Special or 
Standard SHOVEL, TRENCHER, GRAB _ and 
DRAGLINE BUCKETS to suit all machines. Quick 
delivery.—Write or ‘phone the makers: NORTONS 


PLANT HIRE, LTD., Billericay, Essex. Tel.: Ramsden 
Heath 365. 4 
ARSSEN PILES for HIRE.—100 tons brand new 


Larssen 2 Sections, 30ft. long. Various lengths 
and sections of other piles available immediately 


ex depot. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


rr tayd. EXCAVATOR, complete with Crowd 
Shovel and Dragline Equipment. Can be inspected 
at the address below.—DICK HAMPTON (EARTH- 
MOVING), LTD., Blacknest, Alton, Hants. Tel.: 
Bentley 3241. 


ANTED, Second-hand DERRICK CRANE, rated 
40/60 tons at 40/60ft. radius, elec. 400/3/S0. 
Consider Diesel for conversion; Portal also considered. 
SAMUEL WILLIAMS AND SONS, LTD., Purchase 
Dept., Dagenham Dock. i 
OR SALE, Modern LIMA 2400 as Dragiine with 
torque control and latest swing, In immaculate 
condition.—PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 
ANTED, 22RB and 4/6-ton CRANE.—CHARLAS 
DIESEL PLANT CO., LTD., 139 Blenheim Road, 
Harrow, Middlesex. Tel.: Harrow 1550. 


GAZEWAY 


SALE 


North 


PLANT FOR 


MARCH, 1961 


LIMA 802 EXCAVATOR, 1800 Series, fitted F/Shovel, 
Caterpillar Engine. 

MARION 372 EXCAVATOR, 134yd. Dragline. 

MARION 372 EXCAVATOR, Backacter. 

22BE, Petro! Engine, ex U.S. Army, fitted Forward 
Shovel, 37000 Series. 

22BE, Petrol Engine, ex U.S. Army, 
Shovel. 

THEW LORAIN MC4, 20-ton, Petrol Engines. 

10RB, 12000 Series, Dragline, electric start. 

10RB, 8000 Series, Skimmer/Backacter. 

10RB, 6000 Series, Skimmer /Backacter. 

TD18, Hydraulic Angledozer, P24 Winch, reconditioned. 

CLARK 4,800lb. FORK LIFT TRUCK, Petrol. 

D7 7M CATERPILLAR TRACTOR, Cable Blade, P.C.U. 

D4 2T CATERPILLAR, La Plant Choate Angledozer. 

WEATHERILL 2HCR, Ford Diesel, Shovel. 

ALLIS-CHALMERS HDSG 1'4 TRACTOR SHOVEL. 

14/10 STOTHERT AND PITT MIXER, Petter AVA2. 

14/10 RANSOMES RAPIER, Petter AVA2. 

14/10 BLAW KNOX, Petter AVA2. 

10/7 STOTHERT AND PITT, Lister Diesel. 

10/7 RANSOMES AND RAPIER, Petter Diesel. 

BENFORD 18/12 MIXER, Weighgear and Shovel. 

2-Tool C.P.T., Ruston Diesel, on pneumatics. 

2-Tool BROOMWADE, Lister Diesel, on pneumatics. 

2-Tool C.P.T., Ruston Diesel, on Austin chassis. 

BENFORD '2yd. Diesel DUMPERS, 20 machines, from 
£65 each. 


RANSOMES RAPIER 410 
Grab. 

AVELING-BARFORD 
Ford 4D, 1956. 

AVELING-BARFORD 

COMPRESSOR TOOLS, 
VIBRATORS, GRINDERS, 
Send for list. 


fitted Forward 


Sayd. EXCAVATOR, 
ROLLER, 
1950 3-ton Diesel ROLLER. 


RAMMERS, ROCK DRILLS, 
WOOD’ BORERS— 


fitted 


6/8-ton TANDEM 


GAZEWAY PLANT HIRE LTD. 
Anchor Wharf, Windmill Lane, 
Thames Ditton, Surrey. 


Telephone ; EMBerbrook 2800/1 


WINGET 


SERVICES LIMITED 


COATBRIDGE & EDINBURGH 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR SAL E. 
38RB EXCAVATOR, Serial No. 17993, 
Face Shovel Equipment, excellent condition. 
SW Bucyrus-Erie 135ft. DRAGLINE, S cu. yd. Bucket. 
7W Bucyrus-Erie 140ft. DRAGLINE, 7 cu. yd. Bucket. 
15-ton Mono-Tower CRANE, 120ft. Tower, 127ft. 6in. 
Jib, capacity 15 tons at 9Oft. radius, new 1957, 
electric 400/440-V 3-phase S0O-cycles. 
S4RB EXCAVATOR, new 1958, Face Shovel Equip- 
ment. 
ROADS AND RUNWAYS (PLANT HIRE), LTD., 
26 Victoria Street, London, S.W.1. Tel.: ABBey 4905. 


HIRE OR SALE. 
PC4 CONCRETE PUMP with 1,000 ft. 
SOO c.f.m. COMPRESSOR. 
PORTASILO, P20 Model. 
Broad’s BRICK-HANDLING EQUIPMENT. 
Winget MIXERS, 5S/3'2, 7/5, 10/7, 14/10 Models. 
Drag Feeders and Weighers available. 
Weatherill 4HTW Two-way OVERLOADER. 
KINGSBURY PLANT CO., LTD., 
Barnsley Road, Doncaster. Tel. 65242 (7 lines). 
LOGGETTS PLANT HIRE. — For COMPRESSORS; 
TRACTORS; DINKUM DIGGERS; DOZERS; CALF- 
DOZERS; CRANES; ROAD ROLLERS; FLOOR 
CENTRES; Acrow PROPS; PAINT SPRAYERS; 
MOBILE SITE OFFICES; PUMPS; HOISTS, 8/15Scwt.; 
ROADFORMS, Sin. to 10in., Light and Heavy 
Section. All CONTRACTORS’ PLANT, long or short 
HIRE. — 2 Burtons Road, Hampton Hill, Middx. 
Tel.: Teddington Lock 1138/9. 


‘OR SALE, Six 15cwt. Benford Diesel DUMPERS, 

good condition, two years old, £600 the lot, or 

will sell separately; also one Ingersoll-Rand Diesel 

COMPRESSOR, 2-tool.—THOMAS CORNEILL AND 
co., LTD., Tel.: Stockport 7214. 


ALE or HIRE, 65S-h.p. standard gauge Diesel 

LOCOMOTIVE, weight 16 tons, by Motor Rail. 
JOSEPH PUGSLEY AND SONS, LTD., 
Bristol, 5. Telephone: Bristo! 56037. 


ANTED, Caterpillar TRACTORS, D4, D7 and D8. 

AXWORTHY AND COMPANY, LTD. (Drotts 
for Hire), Straight Road, Old Windsor, Berks. Tel.: 
Windsor 3434 or 3384. 


JOHN DEERE 1. cu. yd. CRAWLER LOADERS 
available, LONG or SHORT HIRE. Keen rates. 
RINGWAY CONTRACTORS, LTD., Horsforth 4805S. 


HERGARTH 


with 


Piping. 


Distributors 


York C.B., E. and N.R. Yorkshire, and Lincs. 


Backed by... 


SPE? Ey Gy senvice) 


New J.C.B. 4 Hydraulic EXCAVATOR £2,780 
New HOWARD SUPER’ TRENCHER,- ex 
stock <cccecsseee 
PIPELAYER for same «+++ .£40 
New SHAWNEE - POOL 

REAR DUMP TRUCK . ea tes 
With Rock Body veveee 2.225 
1959 J.C.B. HYDRA-DIGGA/LOADALL 65 


«+ee++- £1,750 
J.C.B. Mk. |, ....£900 
1957 


Major 
Loader £1,250 
HOWARD Super TRENCHER DIGGER £1,450 
Howard Standard TRENCHER DIGGER £1,350 


1952 FORDSON TRACTOR, with Hydraulic 
Rear Fork Lift . : ‘ £290 


1954 NUFFIELD TRACTOR, VO . .... £150 
CATERPILLAR D2, in very good order ...£575 
DINKUM DIGGER £550 
DINKUM DIGGER BACKACTER to affix to 
Tractor Ss uabee Setes ocd seteets ss ... £300 


FD7S0 " 


with Loader 


All Reconditioned Machines sold under 
guarantee. 
PART EXCHANGE 


Hergarth 


OF YORK 


TELEPHONE YORK 55181/2 


WINGET WORKS ROSEHALL 
COATBRIDGE 


Telephone 


1232/3 


YOUR SERVICE IN SCOTLAND 





(CONSTRUCTION), LT 
NEALS QM 4/6-CRFER, FOR HIRE: & 
/6-ton capacity MOBILE CRANEs, 4; 
trom 24/60ft., heavy duty pn + lbs 
Grabs if required. cumatics. With 
NEALS 2-ton MOBILE CRANES,  mounteg 
pneumatic tyres or crawler tracks, - 
NEALS 1Scwt. MOBILE CRANES, 20ft. Lattice i 
tones — Gaaety CRAWLER-MOUNTSS 
. . annel to 40ft. 
with 10ft. Jury Jibs. OFt. Lattice Jibs, 
COLES and LORAIN 5/25-ton 
MOUNTED CRANES. 
LIMA 802 30-ton capacity 
CRANE, fitted 80/100ft. 
Gantry. 
CONCRETE MIXERS, 5/3'2, 


21/14 cu. ft. capacity, Diesel-power 
standard discharge, ed, high or 


with Integral Weigh 
Hand Scrapers. — 


DUMPERS, Diesel, '2/4'2 cu. yd. capacity, 
COMPRESSORS, Lorry-mounted and Portable with 
full equipments. 5 
ANT QUEEN Diesel MOBILE HOISTS, 7/10cwt 

required. ‘ 


capacity, rail as 
19, 24, 33RGs and NCK304, 


RW Sasarsn 


Capacity LORRY. 


CRAWLER-MOUN 
Jib, with Back Mik 


7/S, 10/7, 14/10 ang 


EXCAVATORS, 10, 
with all equipments. 
40. RA LEADERS for 
xcavators, complete with all necessary fittings. 
DROTT and ALLIS-CHALMERS HDS5G ; 
SHOVELS. TRACTO 


CATERPILLAR and BRISTOL TRACTORS, aij sizes 
J.C.B. and DINKUM DIGGERS ' 
ROLLERS, 6%4cwt., vibrating, to 10-ton capacity, 
SHUTTERING, SCAFFOLDING, PROPS,  ROaD. 
MONORAIL snd 
and C.P.0.A.C. CONCRETE Pp 
EQUIPMENT ana 
BAR ee and CROPPERS, Diesel and Electric 
rive. 
CHINOOK 
Abbey 


19RB or 22KR8 


HEATERS, al! models available. 
FURTHER DETAILS: 

House, Victoria Street, London, S.W.1. 

Telephone: ABBey 5152, Sullivan 7626 (10 {ines), 
OR SAL E. 
Two Greens ROAD ROLLERS, 7/8-ton, driven by 
Ford 4D Diesel Engine, £1,100 each. 

One D4 ANGLEDOZER, Model 2T, £750. 

One International TOS ANGLEDOZER, £625. 
HEAVERS PLANT HIRE (CHICHESTER), LTOD., 

Shopwyke Road, Chichester, Sussex. ‘Phone 2929. 


MORRISON AND SONS LID. 


GRANGE TERRACE, WAVERTREE, 
LIVERPOOL, I5 
Tel: Sef Park 1455/7 


FOR SALE 


ATLAS-COPCO 4-tool AIR COMPRESSOR, 
Type PD22S, giving 225 cu. ft. per min. 
fitted with Perkins S6 Mk. 2 Diesel Indus- 
trial Engine (elec. starting), Compressor 
mounted on four wheels (pneumatic tyres), 
fitted with overrun brakes, bought new 
1957 one ... £790 


ATLAS-COPCO 2-tool AIR COMPRESSOR, 
Type NT9, Portable, giving 110 cu. ft. per 
min., fitted with Ford Diesel Industrial 
Engine (reconditioned; elec. starting), 
mounted on two wheels (pneumatic tyres), 
towing model, bought new 1955 


1Scwt. Roughrider DUMPERS, Type 
1A, fitted with Petter AVA1 Diesel 
1955 From £120 


LINER 
Mk. 
Engine, 


Roughrider ODUMPER, Mk. 2, 
Lister Diesel Engine, bought 
cove ee h262 


Little Giant CONCRETE 
four iron wheels, fitted with 
Diesel Engine, bought new 

... From £95 


MILLERS 10/7 Open Drum CONCRETE 
MIXER, fitted with Lister Petrol Engine £45 


LINER 15cwt. 
fitted with 
new 1959 


PARKER 5/3'2 
MIXERS, on 
Lister LD1 
1957 


A.C.E. 4cwt. 


WINCHES, fitted with Petrol 
Engines ; eee 


A.1.D. 


PAINT SPRAY COMPRESSOR, fitted 
with Norman £25 


Petrol Engine 


WINGET 4ft. 6in. MORTAR PAN, with Lister 
Petrol Engine ae 
BUTTERS 3-ton 


Electric DERRICK CRANE, 
with 60ft. Jib san6 vaccces te 


FORHIRE! 


EXCAVATORS - DUMPERS - ROLLERS 
Modern Machines — First Class Operators 
Competitive Rates 
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creer 


PILE UP THE PROFITS 
WITH TRADER AND COUNTY 


renee -per-mile cost is what makes or mars your profit: with Trader and County, the tons-mile 
costs are down. Fully approved by Ford Motor Company Limited, the Trader County is available 
in a wide range of chassis lengths for both6 x 2and6G x4... has proved itself after 18 months’ 


use on the road for quality and performance. 132” wheelbase 6 x 4 with 9 cu, yd. tipper body. 





NOW AVAILABLE WITH- 
DAVID BROWN 


>» SPEED GEARBOX 


For further details of this and similar vehicles of 15 tons G.V.W. contact your nearest FORD MAIN DEALER o:- 
COUNTY COMMERCIAL CARS (SALES) LIMITED, FLEET, HANTS 
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GREENHAM 


SELECTED ITEMS FROM STOCK :— 


AERIAL ROPEWAY 

Breco Industrial Passenger Aerial Ropeway, new 
1959. Comprising two terminal stations, four 
intermediate trestles, 15 carriers with chairs and 
buckets for carrying men and materials. Complete 
with driving gear and tension equipment and 
almost new suspension and driving rope. Excellent 
condition throughout, and can be _ inspected 
worsing on present site until June, 1961. 
Price dismantled and loaded on_ transport 


EXCAVATORS 

19RB, 11000 Series, Skimmer/Backacter and 
Dragline Equipments, Paxman diesel engine. 
Very good condition 

33RB, No. 7791, fitted Dragline and Crowd Shovel 
Equipments. Recent overhaul. Complete with 
large quantity of Spares 

19RB, Skimmer/Backacter Equipment.  First- 
class condition 

19RB, Crowd Shovel Bucket. Reconditioned 
19RB, 10ft. Dragline Jib Extension, as new 
33RB Dragline Jib and l4yd. Bucket 
Reconditioned 33RB Ruston 5VPBN diesel engine 


TRACTOR SHOVELS 

Caterpillar No. 6 Traxcavator, No. 10A 573, with 
24 cu. yd. Bucket. Excellent condition, having 
worked three months since complete overhaul 
Allis-Chalmers HD5G Tractor Shovel, new 1955. 
Very good condition throughout, with recondi- 
tioned tracks, sprockets, idlers, etc. 

Bray BL30 Loading Shovel, new 1956. Working 
order 

Chaseside 700 Loading Shovel, new 1957, 1 cu. yd. 
Bucket. Very good condition 

Chaseside Rope-operated Loading Shovel, petrol 
engine. Well maintained machine, formerly owned 
by local authority 

Dinkum Digger, new late 1957, Fordson diesel. 
Complete with Front-end Loading Bucket, Dozing 
Blade and 18in. and 24in./30in. Trenching Buckets. 
Repainted and in excellent condition 


TOWER CRANES 

Schwing KTK 42W Climbing Tower Crane, luffing 
jib, new 1959. Capacity 28cwt. at 100ft. to 
55cwt. at 55ft. 

Schwing KTK 28W Climbing Tower Crane, luffing 
jib, new and unused except for demonstration 
purposes. Capacity 28cwt. at 66ft. to 55cwt. 
at 33ft. 

Jules Weitz G12 Saddle Jib Tower Crane, new 
1959, suitable for 22ft. radius rail track. Capacity 
I5cwt. at 52ft. 6in. to 50cwt. at 19ft. Excellent 
condition 

Buildmaster 150 Tower Crane, new 1953, suitable 
for 16ft. radius rail track. Capacity 20cwt. at 59ft. 
to 50cwt. at 23ft. 

Pingon P20 Climbing Tower Crane, 82ft. jib, new 
Sept., 1958. Capacity 50cwt. at 33ft. to l6cwt. 
at 82ft. Working in London. Excellent condition 
Pingon P60 Tower Crane, 99ft. Jib, new April, 
1958. Capacity 100cwt. at 48ft. to 40cwt. at 99ft. 
Working in London. First-class condition 


PUMPS 

4in. Pegson Centrifugal, with Lister diesel engine. 
Very good condition. Choice of three 

4in. Sykes Diaphragm, with reconditioned Ruston 
diesel engine. Excellent order 

6in. Sykes Centrifugal, with Ruston diesel engine. 
Very good condition. Choice of two 


£9,250 


£1,750 
£4,950 
£485 
£105 
£30 


£125 
£550 


£3,950 


£1,500 
£425 
£950 


£100 


£875 


£3,000 
£4,750 


£1,750 
£950 
£2,500 
£5,500 
£125 


£135 
£150 


GREENHAM EQUIPMENTS LTD. 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX 





see 
how 

much civil 
engineering 
activity 
hangs on 
rope 


ROPE IS MUCH IN EVIDENCE on the busy construction 
sites of today. Winching out timber, excavating foundations, 
hoisting girders, positioning pre-cast concrete....many 
modern building techniques depend on the strength and 
reliability of rope. 


STRENGTH? RELIABILITY? That’s where Hood Haggie 
come in. Hood Haggie’s steel and fibre ropes embody these 
qualities in good measure. Which is why they are being 
increasingly specified for the tougher civil engineering 
applications at home and overseas. 


HOOD HAGGIE ROPES 
for every branch of industry 


R. HOOD HAGGIE & SON LTD. 
CONDERCUM HOUSE, 171 WEST ROAD, NEWCASTLE UPON TYNES 


TELEPHONE: 39111 TELEX: 53114 


LONDON OFFICE: 85 GRACECHURCH STREET, E.C.3. 





Let’s ring "i | K | i. G Aah Sa TELEPHONE: MANSION HOUSE 75 21 ea 
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CHIMNEY 
LININGS THAT LAST 


Chimney stacks lined with steel, Portland cement 
concrete or ordinary brickwork mortar are 
seriously affected by corrosion caused by heat, 
condensation, acidity or sulphurous combustion 
gases. 

To prevent such deterioration, it is now standard 
practice to line chimneys with Ciment Fondu 
mortar, because of its high resistance to dilute 
sulphur acids and sulphates, and its ability to pro- 
vide a strong bond even at a temperature well 
above that of the hottest stack. 


Manufactured by: 








C.E.A. Bow generating station chimney lining gunited with refractory concrete 


The best means of providing adequate protection 
is to apply Ciment Fondu with a pneumatic “gun” 
directly against the steel shell or structural Portland 
cement concrete. 

Up to 300°—350°C ordinary concreting sands 
can be used, but for higher temperatures a refrac- 
tory aggregate (e.g. crushed firebrick or crushed 
insulating brick) should be employed. 

For more information, send for our booklet 
“SHOOTING” STACK AND FLUE LININGS 
WITH ALUMINOUS CEMENT MORTARS. 


The Cement for Gnduttry 


FOR SPEED - STRENGTH - RESISTANGE - REFRACTORINESS 


535 


LAFARGE ALUMINOUS CEMENT CO. LTD., 73 Brook St, London, W.1. Telephone: MAYfair 8546 


AP 413 
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JACKET 
FOR A 
TOUGH 
JOB... 


Donkey Jackets for protection, warmth and hard wear 
Beautifully cut and manufactured from showerproof navy 
Yorkshire Woollen Melton cloth; the Welfit KG 5 Donkey 
Jacket is available with or without the leatherette back 
and shoulders. It is designed with large open patch 
pockets and is ideal for industrial and outdoor workers, 
lorry drivers, etc. 


Style KG 6 Shortiecoat also available. 


Other Welfit garments include the Welfit Moleskin 
Jacket, Waterproof Long Coats, Jackets, Over-trousers, 
Leggings, and Sou’westers. 


Write for fully illustrated catalogue to :- 


TS apa iD tH ee Heke) 
Phone 66326 Hanson Lane Mills, Halifax. Telex 51235 


Always Remembe 


for your plant hire 
requirements 


We can now offer an even wider range of equipment and 
machines from our Plant Hire Fleet. Modernisation is our 
keynote for 196/—whatever your requirements, wherever 
the job—Chamberlain Plant Hire Fleet is at your service. 


PHONE HOWard 4994 


The new plant available 
includes :— 


Staffa Super 4 Mobile Cranes, Jenbach Compressors, J.C.B. Hydraulic 
Excavators, B.T.D. 6 Drott Skid Shovels, (illustrated), Case Loaders, 
Smith 2] Excavators, BK 50 Excavator Cranes, 22 R.B. Lorry Mounted 
Cranes, Fork Lift Trucks, KL 15, KL 44, KL 66 Cranes, Lorry Compres- 
sors, Rollers, Vibrating Rollers, Mobile Hoists, M.E. Il Truck Cranes. 


Specialists in Douglas Fir 
Timbers and Die-Square 
in all lengths and sizes 


Immediate Delivery from London Stocks 


COMMERCIAL PIER WHARF 
ODESSA STREET, ROTHERHITHE 
LONDON, S.E.16 


Telephone: BERmondsey 3021-2-3 
Telegrams: PUTLOGS, LONDON, S.E.16 


CHAMBERLAIN PLANT LTD. 


(One of the Chamberlain Group of Companies) 


CROWN WORKS, SOUTHBURY ROAD, 
ENFIELD, MIDDLESEX 
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The injection of minute, but critically accurate, quantities of fuel at 
very high pressures calls for superlatively accurate workmanship 
in the construction of fuel injection equipment. In the C.A.V. works, 
variations in surface finish of one-millionth of an inch are indicated 


clearly and recorded by Talysurf machines. 


CAV. LIMITED, ACTON, LONDON 


SUPPLEMENT 


AP 163 
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Sussex 












Liverpool, 2 


SIR LINDSAY PARKINSON hk CO. LTD. 


Dear Mr. Beck, 


87 Lord Street, 


Tel. Central 3441 


SUPPLEMENT 


@ LAMBETH ROAD 8T GEORGE'S CIRCUS 


LONDON SE! 
# © 80x 60 


CPB/KE 


42, Tupwood Lane, 
Caterbas, Surrey. 


Purther to our conversation 1 thought I 


@ould write to you to place on record how pleased we 
bave been with the Silketone doors supplied to us by 
your Company. 


Ae you know, we have used thousands of 


y 
these doors on our Estate development throughout the 
Country and apart from our complete satisfaction with 
the doors themselves, we bave never found any finer 
eurfaces for painting. 


Toure sincerely, if, 
CM we 
- P, Butcher, 

Sales Manager, 


7th Pebruary 1961. 


SIR LINDSAY PARKINSON & CO.LTD., 


THE FINEST DOOR IN THE 
WORLD FOR PAINTING 


Nr. Leeds, Yorks. 


WOKING 
Surrey 


* Illustrated brochure and price list available on request 


GLIKSTEN DOORS LTD. 


Carpenters Road, London, E.15. Tel. AMHerst 3300. 







WE HAVE AN EXHIBIT AT : ™ 
THE BUILDING CENTRE 








Hull 


26 STORE STREET W-CI 


* 


Tel. Central 28716 


Mr. Beck is the Gliksten Doors representative in London 


“SUILKSTONE” 









7 


i 
| 
; 


SIR LINDSAY PARKINSON & CO. LTD. ARE USING 
“SILKSTONE” DOORS ON THE FOLLOWING ESTATES 


BIRCHINGTON HULL 

Kent Yorks. 
BLACKPOOL LYTHAM ST. ANNES 
Lancs. Lancs. 

CLEVELEYS MALVERN 

Lancs. Worcs. 

COVENTRY READING 
Warwicks. Berks. 
FLEETWOOD SEAMER 

Lancs. Yorks. 

GARFORTH TORQUAY 

Nr. Leeds, Yorks. Devon 

HADLEIGH WALTON-LE-DALE 
Essex Lancs. 

HARLOW WARRINGTON 
Essex Lancs. 

HAYWARDS HEATH WEETWOOD 


112 Londesboroagh St, 
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THE NEW. 


Maintaining our ® 


policy of continued 
improvement and @ 


real value for money 


—- oo oe ee ee ee ee ee ee 


























CONSTRUCTION 
ee sy 
tei 


CRYSTAL PALACE 
London 15:24 Junel96l 






a ee 


Improved efficiency—with greater 
mobility. 


@ More compact—easier to move} 


over bad ground. 

Ideal in confined spaces—diree- | 
tion of elbows can be adjusted to 
suit site conditions. 


®@ Better balance for towine 
we now present the dangerous projections. 
© A new ‘high’ in heads and] 
JOHNSON capacity—27 ft. suction—3,600 
g.p.h. 
3 inch Mk.4 Mud @ Easy clean ball valves—no as 
—no foot valve. 
Pump @ Longer diaphragm life. | 
Write or ‘phone for a demonstration on your site. | 





QUALITY PAYS 





C. H. JOHNSON (Machinery) LIMITED, STOCKPORT, CHESHIRE 


Telephone: STOckport 2642/5. Telex 66-297. Telegrams: ‘Machinery’ Stockport 


FOR DUMPERS, MUD PUMPS, CENTRIFUGAL PUMPS, POWER RAMMERS 
POKER VIBRATORS, SCREED VIBRATORS, FIXED AND MOBILE CONVEY 


London Sales and Service Depot: 38-44 Lower Richmond Road, $.W.14, 
Tel.: PROspect 7671 

Scottish Sales and Service Depot: 119 Whitefield Road, Govan, Glasgow: S.W.A, 
Tel.: Govan 2701 












ae OD Nee Oe er ss  ,—~—~=‘_CSSOC:~”~OO—s—sS 
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FASTER 


-more easily- 
-more economically 
with the 





The International T.D.9 (92 series) Drott has 
already proved its worth and is now available here 
in quantity. Its smooth constant power is drawn 
from the DT.282 turbocharged, 6 cylinder diesel 
engine which has unmatched economy and all- 
weather direct push button starting. With the 
popular 4 in 1, 14 cu. yd. bucket and longer track 
frames, this outfit is extremely stable and easy to 
operate under all conditions, offering unlimited 
scope in its applications and presenting real value 
for money at its current price. 

It is backed by the unrivalled service from Cripps 
who will gladly send you full particulars on request. 


CRIPPS iy 


For Construction Equipment — the finest on tyres and tracks 

INTERNATIONAL 
R. CRIPPS & COMPANY LIMITED HARVESTER 
NOTTINGHAM Tel: 71161. MANCHESTER Tel: Trafford Park 1658. SHILDON Tel: 261 





ESTABLISHED 1891 — CONTRACTORS TO H.M, GOVERNMENT e YOU CAN RELY ON OUR SERVICE— PROVED OVER 60 YEARS 
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PLANET 
PLANT 
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TRACTOR SHOVELS 


BRISTOL 
“IT Ring Meat. . 9.94279 


Victoria House, Temple Gate, Bristol, 1 


WHICH DO YOU PREFER TO 
SEE ON YOUR ROADS... 


Old-fashioned, crawling-lorry-and-shovel method 
of road gritting just can’t cope with the needs of 
modern traffic in Winter weather — Atkinson's 
Gritters are essential. 


Put it to your Finance Committee. Tell them how 

Atkinson’s Gritters give one-man operation plus 
fast, even spreading that cuts both man-hours often 
paid at overtime rates—and materials used, Z 
Remember, an Atkinson’s Gritter takes only a few minutes to make a mile 
of road safe. ee 4 


hus 
a 


Bulk gritters, 2-12 cu. yds. capacity. Front or rear mounted spinners 
spreading width adjustable up to 4oft. Restrictor canopy protects traffic 
and pedestrians. Bodies constructed from heavy gauge steel or glass fibre. 
Can be mounted on a wide range of new or used chassis. Trailer 

independent flat truck mounted models also available. 






























all 







Write for more details today. 


ATKINSON’S$ AGRICULTURAL APPLIANCES LTD. 


Kendal Street, Clitheroe, Lancs. Tel: Clitheroe 645-6-7 Grams: Spreaders, Clitheroe 





GRITTERS 
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FOR HIRE 


| aE 
Bs Portable 


ada wy lait 


Be Stationary 
ay Diesel and Electric 
WE 18 to 630 cu. ft. f.a.d. 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 4081 
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Available from Stock, 
Thorough experience in British and PE ee 
in 14” or 14” Hexagon, 
also Clay Chisels, 
water work, with standard or ‘frogman’ Asphalt Cutters and 
Spades for all Breaker 


Overseas waters; all kinds of under- 


equipment. Specialists in Bridge, Pier oii, 


and Sea Outfall problems. 


OVERSEAS DIVERS 


ee Standall 


Head Office: 94 Witts Hill, Southampton ENGINEERING LTD 


Phone Southampton 56868. Also at Whitby 
MICKLEY WORKS, DRONFIELD WOODHOUSE, SHEFFIELD 
Telephone: SHEFFIELD 362583 Telegrams: “ UPSET”, SHEFFIELD 


SEND FOR LIST 221059 


Pattern of service 
in the concrete age 


Working to schedule 


Precast reinforced concrete frame 

three storeys high 132’ 0” » 30’ 0” erected 

by five men in three weeks. 

Two components only — full-height 

columns and large area floor slabs, 

permitting varying plan form to suit 

particular schemes. Four of these structures , i 
erected for the United Kingdom Atomic aye ee be 
Energy Authority Establishment, f f TF i 
Winfrith Heath, Dorset. } : . y 


Three Fold Service 


Modular offer the combined services of 
consultation, design, manufacture 

and construction. 

Modular will manufacture and erect 

to your designs. 

Modular are specialists in precast structural 
concrete combined with integral finishes. 


ee 


Whatever your concrete problem. 
the Modular Concrete Company's 
practical experience and technical 


resources are at your service. 
Modular 


SPECIALIST ENGINEERS & CONTRACTORS 


THE MODULAR CONCRETE CO. LTD. (Construction Division) 
1260 London Road, Norbury, S.W.16. Telephone: POLlards 5000 
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Distributors for THE | 


POWERTRUC 


FOR MOBILE ; a 


SELF- | 


% 


POWER 


ONE Engine 
drives both Transmission 
OR Equipment 


A revolutionary achievement of British engineering, an entirely 
new concept in mobile power — Powertruc mobile se/f-propelled power. 
ONE engine provides power to transmission as well as for driving 
equipment (pumps, heaters, generators, compressors etc.) No gearing, 
no power-loss, no complications. For two-in-one economy, progressive 
Powertruc is supremely efficient, with a power output comparable to 
units twice its size. 


Full engine power through DIRECT DRIVE between 


Powertruc consists basically of Thames three-quarter ton components powered b ; : ; 
the world famous Ford S92 4 cylinder diese! engine providing 37 to 25 HP. Engine and Equip ment without any POWER LOSS. 


Width 5’ 9°. Length 13’ 64°. Turning Circie 35’. 


OF MAIN 6689 DEALER 
Pp ny fi ik ik SUTTON 268-270 HIGH STREET, SUTTON, SURREY 


VIGILANT 4456 


Powertruc Main Distributors 
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A basic requirement for Fillers and Sealing 
Compounds is that they must withstand 
vibration, extremes of temperature and 
severe weather conditions. 


Engineers and Architects overseas are 
often confronted with particularly difficult 
jointing problems inherent in structures 
subject to movement (due, for instance, to 
unstable ground) and Expandite have 
formulated products to contend with these 
very problems. 


Civil Engineers and Architects are 
cordially invited to contact us on all matters 
relating to filling and sealing. We can 
provide the precise material required, the 
machines for their efficient application and, 
without any obligation, offer sound advice 
and method of procedure based on years of 
experience in this field. 


EXPANDITE 


LIMITED 
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Fillers 
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BP House, Ropemaker Street, London, E.C.2. 
photograph by courtesy of BP Trading Limited 
Architects: Messrs. Foseph F. Milton Cashmore & Partners 


CHASE ROAD, LONDON, N.W.10 Telephone: ELGar 4321 (10 lines) Telex 25420 


ELGar 1551 (10 lines) 
Trafford Park Road, Manchester 17 Telephone: Trafford Park 1285/6 
36 Great North Road, Newcastle-upon-Tyne 2 Ay pe ag Newcastle 23992 


Eire: EXPANDITE (IRELAND) LTD., Greenhills Road, Walkinstown, Dublin Telephone: 501512 


ASSOCIATES AND DISTRIBUTORS THROUGHOUT THE WORLD 
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HIRE FROM OUR FLEET 


Portable Air Compressors Motorised Scrapers 


Twentieth Century Equipment Co. (LONDON) Ltd. 
CONTRACTORS’ PLANT—HIRE—SALES—SERVICE 
244 HARROW ROAD, LONDON, W.2 
CUNNINGHAM 0291 (5 lines) 
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ACE DRIVER TAKES A LOOK AT 
THE NEWEST AUSTIN TRUCKS 


Lorry Driver of the Year, Chris Daines, discovers how the new 
Austin 30 cwt.—4 ton range cuts driver fatigue by nearly two- 
thirds. 

Top Lorry Driver of the Year, Chris Daines, took over an Austin 
3 tonner for a day. The truck came from the new Austin range that was 
recently tested by a leading Industrial Research Unit and proved to cut 
driver fatigue by nearly two-thirds. 

“See if you agree with the experts,” Daines was told. He drove the 
truck in and around Windsor where he works as driver and fork lift 
demonstrator for Fred Myers Ltd. His verdict: ““The truck’s a piece of 
cake to drive. It’s the safest, most comfortable and easily handled 
vehicle I’ve been in, and it certainly does save driver fatigue.”’ His 
through-the-ride comments are recorded below. 


1959 winner of the 
Driver of the Year 
Competition, Chris 
Daines. Against 1,000 
competitors Daines 
was top driver from 
all classes. After 15 
years’ driving ex- 
perience there’s 
nothing he doesn’t 
know about what 
makes a truck tick. 


WALK-IN CAB. ‘“There’s no fatigue attached 
to getting in and out. The low level makes it 
nice and easy. Two steps and I’m in the seat. 
Comfortable seat, too.”” (Foam rubber, fully 
adjustable.) ““A good relaxed driving position. 
No strain to get at the gear lever.” 


SAFETY DOOR. “One of the best and safest 
ideas I’ve come across. You can opén it without 
fear of hitting anything.” (Fully open, the door 
projects no further than the bumper.) “Another 
advantage—you can pull up tight to a thing and 


PANORAMIC WINDSCREEN. “Excellent 
forward and rearward vision. Big back and side 
windows. And with this deep wrapround screen 
you couldn’t miss a thing on the road. It also 
allows more accuracy in tight spaces, better 
kerb or cat’s eye visibility in fog or rain.” 


FATIGUE-FREE LOADING. “On delivery 
work this low deck must really take the back- 
ache out of loading. And you can pull a load 
straight off the side. There’s no effort to lift it 
across.”” (New smaller wheels account for that 


SAFE, CLEAR PARKING. “Really good 
idea these parking windows. You can get 
right up to the kerb, see just how far you 
are from the vehicle in front, and see children 
or dogs playing around the wheels.” 


RELAXED REVERSING. “No need to open 
the door. Without craning you can put your 
head through the door window and have a 
perfect view behind. Without a load you can 
see the body extremes easily through the 


still get out:easily.” 


low level, less-strain deck.) 


rear light.” 





FACTS FOR OWNERS. The new 
range: maximum pulling power from 
B.M.C. petrol or diesel engine: 2.2 
litre on 30 cwt; 4 litre petrol, 3.4 litre 
diesel on others. Platform or dropside 
body or chassis/cab/scuttle unit. 
Amazingly low prices: 30 cwt. from 
£689; 2 ton from £750; 3 ton from 
£815; 4 ton from £880. 


And the rest of the range: 5-30 cwt. 
vans. Pick-ups. 2-7 ton trucks. Tippers, 
prime movers, chassis units. Long or short 
wheel base F.W.D. Gipsy. Austin offer the 
most comprehensive range of commercial 
vehicles from 5 cwt. to 7 ton of any manu- 


facturer in Britain today. All with 12 


months warranty and backing of nation- 
wide B.M.C. Service. Your Austin dealer 
will gladly supply full details. 


THE AUSTIN MOTOR COMPANY LTD - 


INVEST IN AN 


LONGBRIDGE + BIRMINGHAM 
Overseas Business:—Austin Motor Ex . 
Corporation Limited, Birmingham, Eng W 

London Showroom: 41-46 Piccadilly, London, Wl 
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F THE BEATEN TRACK > 


When conditions are tough and schedules tight Jumbo cranes come into their own. Designed 
for rough, off-the-road work, their low initial cost and subsequent high performance, coupled 
with powerful four-wheel drive, enables them to complete arduous tasks well ahead of time. 


Effortless control ensures fatigue-free operation over long periods and diesel-engine economy 
coupled with low maintenance costs — plus rapid travel between sites — enables more effective 


work to be performed more efficiently in less time. Find out more about these highly versatile 
contracting cranes now! 


TAYLOR JUMBO CRANES WITH 4-WHEEL 
DRIVE —SMOOTH OUT THE ROUGH GROUND 


F. TAYLOR & SONS (MANGHESTER) LIMITED 


HEAD SALES OFFICE: 143 SLOANE STREET, LONDON, S.W.| a 


SALES & SERVICE: LONDON, BRISTOL, BIRMINGHAM, MANCHESTER, LEEDS, NEWCASTLE and GLASGOW 
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MOTOR GRADERS 


on HIRE 


make no mistake... 
. . the motor grader is an essential tool in modern earth-moving operations. Its efficiency, versatility, Qe 
economy and ability to work in almost any conditions are indispensable qualities to Public Works 


engineers and contractors. 


make no mistake... 
. .. only the best graders are offered by GRADER HIRE LIMITED. Look at these features: 


ALL-WHEEL DRIVE— more power at the blade. 

ALL-WHEEL STEERING — optimum manoeuvrability. 

CONTROLLED TRACTION — more material moved further and faster. 

PRECISION SIDE SHIFT — obstructions avoided without changing working angle. 
EXTREME BLADE REACH — finishing work carried out simply and economically. 

HIGH LIFT BLADE — bank cutting—including vertical—made easy and effortless. 
HYDRAULIC CONTROLS — smooth, positive, accurate and immediately responsive control. 


These qualities—combined with very reasonable hire charges, and the largest, most up-to-date hire 
fleet of motor graders in the country — enable GRADER HIRE LIMITED to offer the contractor 


a very sound economic proposition. 


GRADER HIRE LIMITED 


Get in touch NOW 12, BURLEIGH STREET : STRAND : LONDON - W.C.2 


TEMPLE BAR 0321/5 
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Yesterday For Safety Tomorrow 


Armco FLEX-BEAM*Guar 
For Stretford-Eccles By- 


' The Lancashire County Council are the Highway Authority for the Stretford-Eccles By-Pass. The 
Engineer is Mr. James Drake. B.Sc., M.I.C.E., M.I. Mun.E., F. Inst. H.E., County Surveyor. 


Ever since it was developed in 1933 Armco deep-beam steel guardrail has 
been subjected to research and testing—in the laboratory and on the high- 
ways. Through this research Armco FLEX-BEAM Guardrail has met the 
mounting demands of ever-increasing traffic speed and vehicle weight. 


Illustration below : 

One of the earliest guardrail tests in the 
United States proved the strength of 
controlled flexibility inherent in Armco 
Guardrail. The test was sponsored by the 
Missouri State Highway Department in 1934. 


Illustration on right: 

Modern laboratory techniques are put to 
constant use to help maintain Armco’s 
leadership in highway safety. For technical 
data on your specific highway safety 
problems call or write today. 


LIMITED 


drail Chosen 


Cm) 76, GROSVENOR STREET, LONDON, W.1. tei: HYDe Pork 9711 (6 tines 


—ARMCO 


YU * Registered Trade Mark B726870 Armco Galvanized FLEX-BEAM Guardrail Type 2 Registered Design 892965/6. 
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CONTRACTS 
le Gi ie OF CAMBRIDGE. 


HUNTINGDON ROAD RECONSTRUCTION—STAGE I. 


TENDERS are invited for the RECONSTRUCTION 
of approximately 400 lin. yd. of ROAD, iniluding New 
Footways and Kerbs, Resurfacing of the Carriageway 
and Construction o1 New Laybys. k E 

Applications for the Specification, Drawing, Bills of 
Quantities and Form of Tender must be made to the 
City Surveyor, The Guildhall, Cambridge. Tenders 
must be received by 3 p.m. on the 24th MAY, 1961. 

Applications must be accompanied by a deposit of 
Two Guineas, which will be returned on receipt of a 
bona-fide Tender. 

The lowest or any Tender will not necessarily be 


accepted. 
ALAN H. |. SWIFT, 
Town Clerk. 
The Guildhall, 
Cambridge. 
April, 1961. 


BARNOLDSWICK URBAN DISTRICT 
COUNCIL. 


ADDITIONAL SLUDGE DRYING BEDS AT 
SEWAGE DISPOSAL WORKS. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of approximately 2,000 sq. 
yd. of SLUDGE DRYING BEDS, comprising Concrete 
Foundations, Brick Walls and Broken Stone _ Media, 
soemer with the necessary Drains and Pumping 

ains. 

Drawings may be inspected, and the_ Contract 
documents obtained from the Consulting Engineers, 
MESSRS. CHARLES J. LOMAX AND SON, Chartered 
Civil Engineers, 68 Barton Arcade, Manchester, 3, on 
payment of a deposit cheque of Three Guineas 
(cheques only, made payable to the Council), which 
will be refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Sealed Tenders, endorsed ‘‘Tender for Sludge Drying 
Beds,"* must be returned to the undersigned not later 
than Noon on MONDAY, 29th May. 

The lowest or any Tender will not necessarily be 


accepted. 
F. WILKINSON, 
Clerk of the Council. 
Town Hall, 
Barnoldswick, 
Via Colne, 
Lancs. 


GAINSBOROUGH _ URBAN 
COUNCIL. 


DISTRICT 


FOOTPATH WORKS. 


TENDERS are invited for the ABOVE WORKS. 
which comprise the Taking-up and Re-laying of 
approx. 1,600 lin. yd. of Kerb and Channel, and 
approx. 3,200 super. yd. of Precast Concrete Paving 
on CLASSIFIED ROADS in the Urban District. 

Further details, Specification and Form of Tender 
may be obtained from the Engineer and Surveyor at 
the address below. 

Tenders, in sealed envelopes bearing no mark or 
indication of the sender, endorsed *‘ Footpath Works," 
are to be delivered to the undersigned not later than 
13th MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. P. DOREY, 


Clerk of the Council. 
Council Offices, 
Lord Street, 
Gainsborough. 
April, 1961. 


[SLE OF AXHOLME RURAL DISTRICT 
COUNCIL. 


WEST BUTTERWICK SEWERAGE SCHEME. 
CONTRACT NO. 1. 


TENDERS are invited for the CONSTRUUCTION of 
approximately 480 lin. yd. of Gin. and Qin. diameter 
SEWERS, together with Manholes, Sewage Ejector 
Station and Rising Mains and a Sewage Treatment 
Works at WEST BUTTERWICK, in the Isle of Axholme 
Rural District, Lincolnshire. 

Contractors wishing to Tender should apply for the 
documents and Drawings to the Council's Consultin 
Engineers, MESSRS. JOHN H. HAISTE AN 
PARTNERS, Belmont House, 20 Wood Lane, Leeds, 6, 
enclosing a deposit cheque value Three Guineas, in 
respect of the Contract, made payable to the Isle 
of Axholme R.D.C., such deposit to be refunded 
upon receipt of a bona-fide Tender and the return 
of all documents and Drawings. 

Tenders, with the Bills of Quantities priced in ink, 
are to be submitted to the undersigned not later than 
12_Noon on the 25th MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 


S. W. CHESTER, 
Clerk to the Council. 
The Gables, 
Epworth, 
Doncaster. 
17th April, 1961. 


WEST DEAN RURAL DISTRICT 
COUNCIL. 


(READVERTISEMENT.) 
LYDBROOK SEWERAGE AND SEWAGE DISPOSAL. 
CONTRACT NO. 1. 


TENDERS on a Fixed-price Basis are invited from 

experienced public works contractors for the 
CONSTRUCTION of approx. 2,025 lin. yd. of 12in. 
to Sin. dia. IRON SEWERS, 190 lin. yd. of Qin. dia. 
STEEL SEWER, 6,800 lin. yd. of Qin. dia. CONCRETE 
and 6in. dia. GLAZED STONEWARE PIPE SEWERS, 
together with Concrete Tube Manholes, Sewage Pump- 
ing Station, and approx. 3,500 lin. yd. of Sin. dia. 
Spun-iron Rising Main and Sewage Disposal Works 
comprising Settling Tanks, Bacterial Filters, Humus 
Tanks, Sludge Drying Beds, Sludge Pumping Station, 
and other incidental works. 
_ The General Conditions of Contract_and Specifica- 
tion, Bills of Quantities and Form of Tender may be 
obtained from the Council's Consulting Engineers, 
MESSRS. WILLCOX, RAIKES AND MARSHALL, 33 
Great Charles Street, Birmingham, 3, where the 
Drawings may be inspected upon payment of a deposit 
of £5 Ss. (cheque only, made payable to the Council), 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn, together with the 
return of all documents. 

Tenders, in the envelopes provided, should be 
delivered to the undersigned not later than 12 Noon 
on_ WEDNESDAY, 24th May, 1961. 

The Council do not bind themselves to accept the 
‘owest or any Tender. 

A. F. GILLO, 


: Clerk to the Council. 
Council Offices, 
Coleford, Glos. 


10th April, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 


BUCKS. COUNTY COUNCIL. 
A.SO9—NEWPORT PAGNELL-OLNEY ROAD. 
EMBERTON BY-PASS. 


TENDERS are invited for ROADWORKS (approx. 
1,300yd.), comprising Earthworks, Sett Kerbing, 
Channelling, Rolled Concrete Construction, Asphalt 
Surfacing, Drainage, and ancillary works. 

Drawings may be seen at the Offices of the County 
Surveyor, County Offices, Aylesbury, from whom 
Contract documents may be obtained on payment of 
a deposit of £2, returnable on receipt of a bona-fide 
Tender. 

Tenders must be received by me by 10 a.m. on 
TUESDAY, 23rd May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


Clerk of the Council. 
County Hall, 
Aylesbury. 
April, 1961. 


CAERNARVONSHIRE 
COUNTY COUNCIL. 


PURCHASE OF PLANT. 


TENDERS invited for SUPPLY and DELIVERY of 
the FOLLOWING: 

(a) One 3-ton Diesel Roller, with Scarifier. 

(b) Two Hymatic Compressors, with accessories. 

(c) Three Pedestrian-controlled Motor Scythes. 

(d) One 3in.-4in. Lift and Force Pump. 

(e) One 5-ton Lorry. 

(f) One Hydraulic Excavator for Attachment to 
Fordson Major Tractor. 

(g) One Whitlock 66 Power Shovel. 

(h) One Dinkum 60 Excavator. 

Tenders must be accompanied by full 
Specification. 

Forms and Conditions of Tender from COUNTY 
SURVEYOR, County Offices, Caernarvon. Closing date: 
20th MAY, 1961. 

Council not bound to accept any Tender. 


(COUNTY BOROUGH OF HUDDERSFIELD. 
TRAPPING OF STREET GULLIES. 


TENDERS are invited for the SUPPLY of the 

FOLLOWING:— 
(a) 600 Cast-lron Gully Traps. 
(b) 1,200 Moulded Rubber Rings. 

Tender Forms and other details may be obtained 
from the Borough Engineer and Surveyor, High Street 
Buildings, Huddersfield. 

Sealed Tenders, in the envelope provided, to be 
returned to the undersigned not later than 10 a.m. 
on THURSDAY, 18th May, 1961. 

HARRY BANN, 


Town Clerk. 





maker's 





Town Hall, 
Huddersfield. 


COUNTY BOROUGH 
BARROW-IN-FURNESS. 


JUBILEE BRIDGE—WATERPROOFING. 


TENDERS are invited from experienced contractors 
for SUPPLYING ALL LABOUR and MATERIALS, and 
LAYING a 1'gin. thick MASTIC ASPHALT WEARING 
COURSE on the JUBILEE BRIDGE, Barrow-in-Furness 
(approx. area 3,400 sq. yd.). 

Tender documents _ may be obtained from the Office 
of the Borough Engineer and Surveyor, J. N. 
FLITCROFT, A.M.1.C.E., Town Hall, Barrow-in-Furness. 

Sealed Tenders, endorsed ‘‘ Jubilee Bridge—Water- 
proofing,”’ are to be delivered to the Office of the 
undersigned not later than 12 Noon on WEDNESDAY, 
24th May, 1961. 

The Corporation does not undertake to accept the 


lowest or any Tender. 
LAWRENCE ALLEN, 
Town Clerk. 


OF 


Town Hall, 
Barrow-in-Furness. 


COUNTY BOROUGH 
BARROW-IN-FURNESS. 


HEALTH COMMITTEE. 


RECONSTRUCTION OF SANDGATE PUMPING 
STATION. 


CONTRACT NO. 2——-SCREENING PLANT. 


TENDERS are_ invited for the SUPPLY and 
ERECTION of SCREENING PLANT for SANDGATE 
PUMPING STATION, comprising Penstock, Coarse 
Screen, Fine Raking Screen, Electric Motors and 
Control Gear, and ancillary plant. 

Forms of Tender, Specification and Drawings may 
be obtained from the Office of the Borough Engineer 
and Surveyor, J. N. FLITCROFT, A.M.1.C.E., Town 


OF 


* Hall, Barrow-in-Furness. 


Applications for Tender Forms, etc., must be 
accompanied by a deposit of £2 2s. which is return- 
able on receipt of a bona-fide Tender or on return 
of all documents within seven days of receipt by the 
contractor. 

Sealed Tenders, endorsed ‘Sandgate Pumping 
Station, Contract No. 2—Screening Plant,"" are to 
be delivered to the Office of the undersigned not later 
than 12 Noon on MONDAY, 29th May, 1961. 

The Corporation does not undertake to accept the 


lowest or any Tender. 
LAWRENCE ALLEN, 
Town Clerk. 
Town Hall, 
Barrow-in-Furness. 


BOROUGH OF LOUTH. 


WATER TREATMENT PLANT—CIVIL ENGINEERING 
WORK. 


CONTRACT NO. 4. 


TENDERS are invited for the CONSTRUCTION of 
WATER TREATMENT PLANT, consisting of Chemical 
House, Pumphouse, Precipitators, Filters, Storage 
Tanks and Sludge Beds, at HORNCASTLE ROAD, 
Louth, Lincolnshire. 

Contractors wishing to tender for these works 
should apply for the documents to the Council's 
Consulting Engineers, JOHN H. HA!ISTE AND PART- 
NERS, Belmont House, 20 Wood Lane, Headingley, 
Leeds, 6, enclosing a deposit cheque value Three 
Guineas made payable to the Louth Borough Council, 
such deposit to be refunded upon receipt of a bona- 
fide Tender and the return of all the documents. 

Tenders, with the Bills of Quantities priced in ink, 
are to be submitted to the undersigned not later than 
12 Noon on the 19th MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 

WALTER HOLT, 
Town Clerk. 
Town Hall, 
Louth, Lincs. 
24th April, 1961. 


May 4 196) 


CONTRACTS 


OUNTY BOR 
C MIDDLESeRGUNHe GH oF 


PROPOSED ERECTION OF AGED PE u 
MARTON ROAD, BEECHWOOD, MOD LesehoTE 
TENDERS are invited for the 
TWO-STOREY AGED PERSONS’ HOSTER GTION, of 
Construction, for 44 Residents, at Martae tional 
Beechwood, Middlesbrough. ‘On Road, 
mateo = 12 Adee 
ills o uantities from the B : 
Municipal Buildings, (Middlesbrough: deposit pi: 
enders to the LERK b s 
May, 1961. ¥ MONDAY, 29 
OF 


BOROUGH BASINGSTOKE 


ANCILLARY WORKS AT_ MUNICIP 
SITE TOILET BLOCKS, CARAVAN 


TENDERS are invited for the FOLLOWING: 
Laying of Oversite Concrete, with Underg 
Electric Heating, Floor ‘Tiling, Draine” 
Supplying and Fitting of all Internal Plums: 
ing and Appliances, Interior Electric Light, 
and Painting in two 24ft. x 30ft. Tim’ 
Buildings at the Municipal Caravan = 
Worting Road, Basingstoke. me, 
Specification, Form of Tender and the rele, 
Drawings may be obtained from the Borough Sy me 
Municipal Buildings, Basingstoke, Hants., on came: 
of a £2 2s. deposit which will be refunded on Tome 
of a bona-fide Tender not subsequently withdrawn. 
Tenders must be delivered to the undersigned 
a plain sealed envelope endorsed ** Tender—Ancil . 
Works at Municipal Caravan Site Toilet Blocks,” vt 
later than Noon on FRIDAY. 19th May, 196i," 
e Counc io no nd themselves ¥ 
lowest or any Tender. tO aCceot the 
L. WOMERSLEy, 


. ae Town 
Municipal Buildings, sa 


London Road, 
Basingstoke. 
21st April, 1961. 


BOROUGH OF BEXtEy 


TENDERS FOR ROADWORKS. 


TENDERS are invited for WIDENING a SECTion 
of BROOK LANE, Bexley. 

The work comprises the Construction of appro, 
630 sq. yd. Bitumen Macadam  Carriageway and 
Hardcore Foundation, 400 tons Bitumen Macadam 
Surfacing, 1,400 sq. yd. Artificial Stone Paving, 499 
lin. yd. Precast Concrete Kerb and Channel, the 
Construction of Reinforced Concrete Wali and a new 
Culvert, together with other ancillary works. 

Drawings may be seen at, and Tender documents 
obtained from, the Office of the Borough Engineer, 
West Lodge, Broadway, Bexley Heath, Kent, on pay. 
ment of a deposit of Two Guineas by crossed cheque 
payable to Bexley Corporation, which will be refunded 
on receipt of a bona-fide Tender not subsequently 
withdrawn. 

Tenders must be delivered to the undersigned not 
later than 12 Noon on MONDAY, 15th May, 1961 

The Council do not bind themselves to accept the 


lowest or any Tender. 
ARTHUR GOLDFINCH, 
Town Clerk. 





Council Offices, 
Broadway, 
Bexley Heath, 


Kent. | sae 
ciryY vF CARDIFE 
CITY ARCHITECT'S DEPARTMENT. 

324 DWELLINGS—CAERAU LANE, ELY. 


FIXED-PRICE TENDERS are invited for the 
ERECTION of 324 DWELLINGS in Five Contracts a 
Caerau Lane, Ely, Cardiff, as follows: 

Group No. 1.—75 Dwellings, comprising 3- and 
4-bedroom Maisonnettes, 3-bedroom Houses 
and 1-bedroom Flats. 

Group No. 2.—61 Dwellings, comprising 3- 
bedroom Houses and 1-bedroom Flats. — 

Group No. 3.—92 Dwellings and 54 Brick 
Garages, comprising 3- and 4-bedroom 
Maisonnettes and 3-bedroom Houses. 

Group No. 4.—21 Dwellings, comprising 3 
bedroom Houses and 1-bedroom Flats. 

Group No. 5.—75 Dwellings, comprising 3- and 
4-bedroom Maisonnettes, 3-bedroom Houses 
and 1-bedroom Flats, and 27 Garages. 

Contractors may tender for one or more Contracts, 
but each Contract must be tendered for separately. 

Drawings, Specifications and Conditions of Contract 
may be inspected at the City Architect's Department 
Municipal Offices, Greyfriars Road, Cardiff. 

Specification, Bills of Quantities and Form of Tender 
may be obtained from the City Architect upon pay 
ment of a deposit of £2 2s. in respect of each Cor 
tract, which will be refunded upon receipt of a bone 
fide Tender which is not subsequently withdrawn, or 
the return of all documents before the closing date 
for the receipt of Tenders. : 

Tenders will not be considered unless enclosed is 
the envelope provided ont ee nee for —— 
Dwellings at as e case m 
to the undersigned at the City Hall, Cardiff, alge 
by Registered Post or Recorded Delivery so as to 
received not later than the 31st MAY, 1961. 

The envelope must not bear the name of, oF at 
mark indicating the identity of, the tenderer. i 

Completed Bills of Quantities are not to oe 
mitted with the Tender, but must be sent, 
in ink, SO as to be in the hands of the City Architect 
within’ three days after written request following 
the opening of the Tenders. 

The Council does not bind 


west or any Tender. 
ae ? S. TAPPER-JONES, 
Town Clerk 


itself to accept the 


City Hail, 
Cardiff. 
April, 1961. oe 
14 F OF LEICESTER 
STEINS LANE IMPROVEMENT. 
TENDERS are invited from suitably experienctt 
contractors for the ABOVE IMPROVEMENT, hid 
includes Demolition and Site Clearance, Conmmeee 
of Carriageways (1,250 sq. yd. Lean-Mix I 
tion, 2,515 sq. yd. Bituminous Surfacing), ' 
and Bituminous Footways, and other a? 
works. obtained 
Full details and Tender documents may be Goines 
from the undersigned on payment of ost 
which is refundable on receipt of a bona-f 
The 1.C.E. Conditions of Contract apply. not 


Tenders to be returned in the official é ' 
later than 4.30 p.m. on WEDNESDAY, 17th MY 


1961. 
JOHN L. BECKETT, M.LCE. 
City Surveyor. 


Town Hall, 
Leicester. 





May 4 1961 


CONTRACTS 
ENT COUNTY COUNCIL 
AND 
CHATHAM BOROUGH COUNCIL. 


t County Council and Chatham Borough Council 
Kent ENDERS from road contractors by not later 
invite DAY, 22nd May, 1961, for SURFACE 
than AINAGE, the Provision of Carriageways, 
waT ‘nd incidental works, and STREET LIGHT- 
at TUNBURY AVENUE, VICTORIA ROAD and 

the CUL-DE-SAC off Victoria Road and York Avenue, 
Walders age and Tender Forms may be obtained either 
the County Surveyor, County Hall, Maidstone, or 
pen the Borough Surveyor, Town Hall, Chatham, on 
trayment of £2, returnable upon receipt of a bona-fide 


Tender. G. T. HECKELS 
Clerk of the County Council. 
ROWLAND NEWNES, 


Town Clerk. 
21st April, 1961. fas ; 
COUNCIL OF DURHAM. 


TENDERS invited for SUPPLY of the FOLLOWING: 
(1) Science Apparatus and Chemicals to Schools. 
(2) The following to Consett Technical College: 

(a) Mining Science Laboratory Equipment. 

(b) Elementary Engineering Machinery and 
Equipment. : 

(c) Gas Testing Equipment. 

(d) Photometry Equipment. 

(e) Electrical Laboratory Equipment. 

(f) Building Science Laboratory Equipment. 

(g) Machine Shop Equipment. 

(h) Electric Welding Equipment. 

Forms of Tender, returnable for (2) by 12th MAY, 

for (1) by 19th MAY, 1961, and details from under- 


signed. G. H. METCALFE, 
Director of Education. 
Shire Hall, 
Durham. 
24th April, 1961. 


BOR OUGH OF COLWYN BAY. 
TRUNK ROAD A.55. 


IMPROVEMENT SCHEME—CLOBRYN ROAD TO 
TANRALLT ROAD, LLANDDULAS. 


TENDERS are invited for the IMPROVEMENT of 
the ABOVE TRUNK ROAD at the location indicated, 
which lies about 3'2 miles east of Colwyn Bay. 

The Contract comprises Earthworks, Drainage 
Works, the Construction complete of approx. 34 mile 
of Dual Carriageway, including an 8Oft. span Quarry 
Bridge, and all ancillary works. 

Tender documents and Plans may be obtained from 
H. WILMAN, A.M.1.C.E., Borough Engineer and 
Surveyor, Whalley Range, Lansdowne Road, Colwyn 
Bay, on payment of a deposit of Five Guineas_which 
will be refunded on receipt of a bona-fide Tender 
and the return of the documents. 

Tenders must be delivered by Registered Post to 
the undersigned, in a plain sealed envelope endorsed 
‘Tender for Improvement Scheme—Trunk Road A.55," 
not later than 12 Noon on WEDNESDAY, 31st May, 


1961. 
HAROLD E. BRAITHWAITE, 
Town Clerk. 
Town Hall, 
Colwyn Bay. 
19th April, 1961. 


BOROUGH OF GOSPORT. 
SOUTH STREET REDEVELOPMENT AREA. 
DIVERSION OF LITTLE BEACH STREET. 


TENDERS are invited for the LAYING of approx. 
360 lin. yd. of Qin. to 15in. dia. PIPE SEWERS, 
the Construction of Six Manholes, the Demolition of 
120 lin, yd. of 10ft. high Brick Walling, and the 
Laying of approx. 300 lin. yd. of Precast Concrete 
Kerb and Channel, 1,000 sq. yd. of Lean-Mix Concrete 
and Bitumen Macadam Carriageway, and 300 sq. yd. 
of Asphalt Footway, together with Site Clearance, 
Excavation and appurtenant works in connection with 
the above. 

Tender documents are obtainable from the Borough 
Engineer, The Hall, Trinity Green, Gosport, upon 
deposit of Two Guineas, returnable on receipt of a 
bona-fide Tender not subsequently withdrawn, and 
the return of all documents. 

Tender Forms should be submitted to me, in the 
small endorsed envelope provided, and should bear 
no mark indicating the sender. The priced Bills of 
Quantities should at the same time be submitted to 
me, in the large endorsed envelope provided, and 
should bear the name of the tenderer. Both envelopes 
must reach my Office not later than the First Post on 
THURSDAY, 25th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


EDWARD ADDENBROOKE, 


Town Clerk. 
Town Hall, 


Gosport. =m i eee BBE te eS oid 
BOROUGH OF HARROW. 


HOUSING CONTRACTS—LIST OF BUILDING 
CONTRACTORS. 


,_ The CORPORATION invite applications from bulld- 
Ing contractors for inclusion in selected lists of 
contractors from whom TENDERS will be invited 
— the period ending 31st May, 1962, for the 
FRECTION of HOUSES, FLATS, and ancillary works. 
he lists will be for Contracts of the following values: 
List (A)—over £100,000. 
List (B)—between £30,00 and £100,000. 
List (C)—between £1,000 and £30,000. 
Applications for inclusion in any, or all, of the 
wee lists, which should be clearly stated, must be 
a by me not later than Noon on 19th MAY, 
aa and should be accompanied by full particulars 
po orks of the particular category recently carried out, 
reny for local authorities, together with the name 
Moo ress of the Architect or Authority. Details of 
yl resources must also be given. 
tenaricants are asked to confirm in writing that, in 
restrt ing for building work, they will not follow the 
ce rictive practices criticised by the Monopolies 
ommission. 
oe the lists of contractors have been compiled, 
si Oorporation will invite Tenders, within the 
period Stated and during the above-mentioned 
tists rom contractors whose names appear upon the 
added dest to the lists being reviewed and names 
Corp or removed, at the discretion of the 
oration. 
i Corporation do not necessarily bind themselves 
include any applicant on the lists. 
DAVID PRITCHARD, 
Town Clerk. 


Town Clerk's Office, 
Harrow Weald Lodge, 
92 Uxbridge Road, 
Harrow, Middx. 
21st April, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 


MINISTRY OF AVIATION. 
LONDON (HEATHROW) AIRPORT. 
MULTI-STOREY CAR PARK. 


The Ministry of Aviation proposes to PROVIDE a 
LARGE MULTI-STOREY CAR PARK in the CENTRAL 
TERMINAL AREA. Consideration may be given to 
alternative offers to construct at private expense and 
lease to the Ministry. 

Firms having experience and resources for the 
design and construction of such installations are invited 
to apply, in_ writing, for further information to 
MINISTRY OF AVIATION (A.P.A.1), The Adelphi, 
John Adam Street, London, W.C.2. 


LONGRIDGE URBAN 
COUNCIL. 


PRIVATE STREET WORKS. 


TENDERS are invited for MAKING-UP TWO 
STREETS totalling 173yd. in length, with Bituminous 
Macadam Carriageways, Footpaths and Drainage. 

Applications for Bills of Quantities, etc., to Council 
Offices, Longridge, Preston, Lancs., with deposit of £2. 

Tenders must be delivered not later than 17th 
MAY, 1961. 


BEAMINSTER RURAL _ DISTRICT 
COUNCIL. 
HALSTOCK SEWERAGE. 


TENDERS are invited for the CONSTRUCTION of 
a SMALL SEWAGE TREATMENT WORKS, together 
with the Laying of approx. 840 lin. yd. of 6in. Sewers. 

Full details obtainable from P. C. R. PEARCE, T.D., 
A.M.1.Mun.E., Engineer and Surveyor, Town Offices, 
Beaminster, Dorset, on payment of a deposit of £2 2s. 
which will be returned on receipt of a bona-fide 
Tender and documents. 

Tenders, in plain 
* Halstock Sewerage,” 
undersigned not 
1961. 

The Council does not bind 
lowest or any Tender. 


ROBERT C. TRAVERS, 
Clerk of the Council. 
The Town Offices, 


Beaminster, 
Dorset. 


RURAL 


DISTRICT 


sealed envelopes endorsed 
should be delivered to the 
later than THURSDAY, 18th May, 


itself to accept the 


DISTRICT COUNCIL OF 
CHANCTONBURY. 


MAIN DRAINAGE OF WEST CHILTINGTON, 
NUTBOURNE AND THAKEHAM. 


C21/13 CONTRACT 1. 


ENGINEERING AND PUBLIC WORKS 
CONTRACTORS. 


The Rural District Council of Chanctonbury are 
prepared to receive TENDERS from experienced con- 
tractors for the CONSTRUCTION of approx. 3,500 
lin. yd. of Gin. and Qin. dia. SEWERS and Rising 
Mains, One Sewage Pumping Station, and other 
ancillary works. 

Particulars and Specification may be obtained, and 
Plans inspected, at the Offices of the Council's 
Consulting Engineers, MESSRS. HOWARD HUM- 
PHREYS AND SONS, West Street, Epsom, Surrey, on 
and from Monday, 8th May, 1961, until Friday, 26th 
May, 1961, between the hours of 10 a.m. and 4 p.m. 
upon payment of a deposit of Five Guineas by cheque 
made payable to the Chanctonbury Rural District 
Council, which deposit, after the Council have reached 
a decision, will be returned to each contractor who 
has submitted a bona-fide Tender which has not 
subsequently been withdrawn. Prints of the Contract 
Drawings can be obtained from the Consulting 
Engineers on payment to them of £1 10s. by cheque 
to Howard Humphreys (Services). All prints so 
supplied are to be returned. 

Tenders, on the official form, are to be delivered 
to_ the undersigned, in sealed envelopes endorsed 
** Tender for Main Drainage of West Chiltington, Nut- 
bourne and Thakeham (C21/13 Contract 1),"" but 
bearing no name or other mark indicating the sender, 
not later than 9 a.m. on TUESDAY, 6th June, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. N. BEST, 


Clerk to the Council. 
R.D.C. of Chanctonbury, 
Council Offices, 
Storrington, 
Sussex. 
May, 1961. 


ELSTREE RURAL DISTRICT COUNCIL. 


CONSTRUCTION OF MUNICIPAL CEMETERY— 
RADNOR HALL (FIRST SECTION), ELSTREE, HERTS. 


TO CIVIL 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of approx. 3,000 sq. yd. of 
CARRIAGEWAY WORKS in BITUMINOUS MAC- 
ADAM; 404 lin. yd. SOIL SEWERS; 672 lin. yd. 
SURFACE WATER DRAINAGE; 850 lin. yd. of 
WROUGHT-IRON FENCING, GATES, etc., together 
with the GRADING, LEVELLING and SEEDING of 
(approx.) Two Acres of BURIAL AREAS, Landscaping 
and Layout; and the CONSTRUCTION of CEMETERY 
BUILDINGS, and ancillary works. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from the Engineer and Surveyor, 
Council Offices, Shenley Road, Boreham Wood, on 
payment of a deposit of £2 2s. which will be refunded 
on receipt of a bona-fide Tender not subsequently 
withdrawn. - 

Tenders must be delivered to the undersigned, in a 
plain sealed envelope endorsed ‘‘ Municipal Cemetery,” 
not later than Noon on THURSDAY, 8th June, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


A. LANCASHIRE, 
Clerk of the Council. 
Council Offices, 
Shenley Road, 
Boreham Wood, 
Herts. 
24th April, 1961. 


FYLDE WATER BOARD. 
BROUGHTON BOREHOLE SCHEME. 


TENDERS are invited from experienced well-boring 
contractors for SINKING SIX 18in. dia. BOREHOLES 
to a depth of SOOft. at the FOLLOWING SITES, north 
of Preston, Lancs.: 

Site 0 — Threlfall's Farm. 
Site E — Marton Hall. 
Site F -—— Barton Mili. 

Further particulars and Tender documents obtain- 
able from the ENGINEER TO THE FYLDE WATER 
BOARD, Sefton Street, Blackpool. 

Tenders to be received not later than Sth JUNE, 
1961. 


SUPPLEMENT 


CONTRACTS 


HERTFORDSHIRE COUNTY COUNCIL. 
HIGHWAYS DEPARTMENT. 
DEMOLITION OF PROPERTY. 


TENDERS are invited for the DEMOLITION of the 
FOLLOWING PROPERTIES at BUNTINGFORD: 

No. 40 High Street, and Nos. 2 and 4 Church 
Street, Buntingford. 

This includes Demolition, Filling 
Removal of ali Surplus Materials, and 
Clearance of Site. 

Tender documents, returnable by 10 a.m., 
WEDNESDAY, 17th May, 1961, may be obtained 
from the Office of the COUNTY SURVEYOR, County 
Hall, Hertford. 


STAFFORDSHIRE COUNTY COUNCIL. 
COUNTY ROADS AND BRIDGES DEPARTMENT. 
CANNOCK-UTTOXETER ROAD, 8.5013. 


RECONSTRUCTION OF RUGELEY NO. 3 COUNTY 
BRIDGE, BROOK SQUARE, RUGELEY. 


TENDERS are invited for the RECONSTRUCTION 
of the ABOVE BRIDGE, involving Excavation to and 
Demolition of the Existing Brick Arch, Construction 
of a Composite Slab Deck (using Prestressed Slab 
Units) and Strutted Abutments, having a clear span 
of 9ft. and a width of 45ft., together with Reinstating 
the Carriageway as_ necessary. 

Applications for Tender documents should be made 
to the undersigned, to whom Tenders, in plain sealed 
envelopes bearing no indication of the sender's name 
but endorsed ‘“‘Rugeley No. 3 County Bridge,"’ must 
be returned not later than 10 a.m. on MONDAY, 
22nd May, 1961. 

T. H. EVANS, ‘ 
Clerk to the County Council. 


Foundations. 
complete 


County Buildings, 
Stafford. 


BOROUGH OF SUTTON AND CHEAM. 


MAINTENANCE OF ROADS AND FOOTPATHS IN 
SUTTON CEMETERY. 


TENDERS are invited for the SUPPLY and LAYING 
of CONCRETE EDGING and the MAKING-UP of 
CARRIAGEWAYS, and for the RECONSTRUCTION of 
VARIOUS FOOTPATHS in SUTTON CEMETERY. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from MR. C. NEEDHAM, M.1.C.E., 
M.!.Mun.E., A.M.1.Struct.£., Borough Engineer and 
Surveyor, Municipal Offices, Sutton, on payment of 
£1, returnable on submission of a bona-fide Tender. 
Cheques should be made payable to the Sutton and 
Cheam Borough Council. 

Tenders, on the prescribed form, in the envelope 
provided, bearing no indication of the name of the 
sender and endorsed ‘Sutton Cemetery Roads and 
Footpaths,"" must be delivered at the office of the 
undersigned not later than 12 Noon on FRIDAY, 26th 
May, 1961. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

A. PRIESTLEY, 


_ Town Clerk. 
Municipal Offices, 
High Street, 
Sutton, 
Surrey. 
April, 1961. 


BOROUGH OF TOTTENHAM. 
STONEBRIDGE BROOK IMPROVEMENT. 
CONTRACT NO. 6. 


TENDERS are invited for the CONSTRUCTION of a 
SURFACE WATER SEWER, of which approximately 
300 lin. yd. are in twin 40in. diameter Cast-iron 
Pipes, 185 lin. yd. are in 48in. diameter Concrete 
Pipes, and about 70 lin. yd. in 36in. and 30in. 
diameter Concrete Pipes, together with 12 Manholes 
in Brick and in Concrete. The Sewer is located in 
Seven Sisters Road, on Railway Property off Seven 
Sisters Road, in Templeton, Hermitage and Ashfield 
Roads, and in the grounds of Harringay Stadium. 
General Conditions of Contract, Specification and 
Bills of Quantities may be obtained on and after 
26th April, 1961, from the Consulting Engineers, 
MESSRS. J. D. and D. M. WATSON, MM.I.C.E., 67 
Tufton Street, Westminster, S.W.1, on payment by 
cheque of a deposit of Ten Guineas, which will be 
refunded only to contractors who submit a bona-fide 
Tender and return all documents and Drawings. 
Deposit cheques must be made payable to the Borough 
of Tottenham, and enclosed with the application to 
the Consulting Engineers for documents. Sealed 
Tenders, endorsed “Tender for Contract No. 6," 
bearing no name or mark indicating the sender, are 
to be delivered to the undersigned not later than 
Noon on FRIDAY, 16th June, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 
M. LINDSAY TAYLOR, 

Town Clerk. 


Town Hall, 
Tottenham, N.15. 


BOROUGH OF RAMSGATE. 
CLIFFSEND AND MANSTON DRAINAGE SCHEME. 


_ TENDERS are invited from contractors experienced 
in sewer construction in residential areas, for the 
CONSTRUCTION of approx. 13,124 lin. yd. of SUR- 
FACE WATER and FOUL WATER SEWERS varying in 
size from Gin. dia. to 42in. dia., together with House 
Connections, Manholes, Gullies, two 36in. dia. Fore- 
shore Outfalls, Sewage Pumping Building, and 12in. 
dia. Spun-iron Rising Main. 

Drawings may be inspected during normal office 
hours, and the necessary documents obtained from the 
Borough Engineer and Surveyor, Municipal Buildings, 
Ramsgate, upon payment of £S Ss. which will be 
returned upon receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders, endorsed ‘‘ Cliffsend and Manston Drainage 
Scheme,"" must reach the undersigned, in plain sealed 
envelopes not bearing any name or mark_indicating 
the sender, by not later than 12 Noon on TUESDAY, 
13th june, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
K. F. SPEAKMAN, 
Town Clerk. 
Municipal Buildings, 
Ramsgate. 
24th April, 1961. 


WOKING URBAN DISTRICT COUNCIL. 
(BER ANI TAGES 
DEMOLITION GR NOUSE HOTEL” WEST BYFLEET. 


TENDERS invited for THIS WORK. 

Documents from Engineer and Surveyor on receipt 
Two Guineas ——_ on on receipt bona-fide 
Tender not subsequently w rawn. 

Tenders to CLERK OF THE COUNCIL by 8.45 a.m., 
MONDAY, 15th May, 1961. 





SUPPLEMENT 


CONTRACTS 


ONTGOMERYSHIRE 
M COUNCIL. 


HIGHWAYS DEPARTMENT. 


RECONSTRUCTION OF BRIDGE OVER 
AFON TWRCH, FOEL—THREE MILES WEST OF 
LLANERFYL ON SHREWSBURY-DOLGELLAU 
TRUNK ROAD, A.458. 


TENDERS are invited for the DEMOLITION of 
EXISTING, and CONSTRUCTION of NEW, BRIDGE, 
35ft. span, and appurtenant works of Road and 
Footway Construction, and Alterations to Adjacent 
Property. 

The existing bridge is a masonry arch, and the new 
bridge will consist of Rolled Steel Joists in Concrete 
resting on Reinforced Concrete Abutments, with 
Reinforced Concrete Wing-walls Faced with Re- 
constructed Stone. 

Contract documents and Drawings may be obtained 
from the County Surveyor, County Offices, Welshpool, 
on payment of a deposit of £5, returnable on_ receipt 
of a bona-fide Tender, together with all the Contract 
Drawings and documents. 

Tenders must be delivered to the undersigned by 
WEDNESDAY, 3ist May, in an envelope endorsed 
** Pont Twrch,"' and bearing no mark or indication of 
the_ sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

P. E. WHITE, 


Clerk of the County Council. 


COUNTY 


County Offices, 
Welshpool. 
25th April, 1961. 


KENT COUNTY COUNCIL. 
DARTFORD-MEOPHAM ROAD, B.260. 


TENDERS are invited by not later than 26th MAY, 
1961, for ROAD IMPROVEMENT WORKS at 
LONGFIELD HILL, Dartford. 

Contract documents obtainable from County 
Surveyor, County Hali, Maidstone, on payment of 
deposit of £2 2s., returnable upon receipt of bona-fide 


Tender. 
G. T. HECKELS, 
_Clerk of the County Council. 


FHLINTSHIRE COUNTY COUNCIL. 
HIGHWAYS DEPARTMENT. 


TENDERS invited for SUPPLY and DELIVERY at 
ST. ASAPH of the FOLLOWING: 

(a) Natural or Reconstructed 
Paving, Kerbs and Coping; 

(b) Wrought-iron Railings and Gate; and 

(c) For Supply and Delivery of Diesel Oil-gas 
to County Highways Depots. 

Drawings and Tenders for (a) and (b), and par- 
ticulars for (c) obtainable from County Surveyor, 
Liwynegrin, Mold. 

Tenders, in sealed plain envelopes appropriately 
endorsed, to reach me before Noon, MONDAY, 


1Sth May, 1961. 
W. HUGH JONES, 
Clerk of the County Council. 





Stone Steps, 


County Buildings, 
Mold. 


COUNTY — BOROUGH OF 


BOOTLE. 


PROPOSED PUBLIC CONVENIENCE. 


TENDERS invited for ERECTION of LADIES’ 
PUBLIC CONVENIENCE, STANLEY ROAD, Bootle. 
Documents. obtainable from Borough Surveyor, 
Town Hall, Bootle 20, Lancs. 
Tenders returnable 10 a.m., 24th MAY, 1961. 
HAROLD PARTINGTON, 
Town Clerk. 
Town Halil, 
Bootle 20, Lancs. 
20th April, 1961. 


BOROUGH OF MALDEN AND COOMBE. 


Contractors desirous of TENDERING for the 
FOLLOWING WORKS are invited to submit their 
names to JOHN APSE, A.M.1.C.E., Borough Engineer 
and Surveyor, Municipal Offices, New Malden, and 
Tender documents will be submitted to them in due 
course: 

Housing Site No. 76—-Sussex Place: Roads and 
Sewers. 

The works comprise the Construction of a New 
Service Road (1,200 sq. yd. approx.), Laying Sewers, 
and ancillary works. 

H. E. BARRETT, 


Town Clerk. 
Municipal Offices, 
New Maiden, 


aes Surrey. 
tes OF MANCHESTER. 


WY THENSHAWE-ROUNDTHORN INDUSTRIAL AREA. 
ROADS AND SEWERS—THIRD STAGE. 


TENDERS are invited for CONSTRUCTING 1,350 
sq. yd. BITUMEN MACADAM CARRIAGEWAYS and 
430 lin. yd. of SEWER from 27in. to 12in. in dia., and 
ancillary works. 

Tender documents (returnable by 9.30 a.m., 29th 
MAY, 1961), obtainable from the CITY SURVEYOR 
(Room 228), Town Hall, Manchester, 2. 


(CATERHAM AND WARLINGHAM URBAN 
DISTRICT COUNCIL. 


MOTOR CYCLE GARAGES. 


TENDERS are invited for the ERECTION of Four 
MOTOR CYCLE GARAGES, STAFFORD’ ROAD, 
Caterham. Specification and Forms of Tender may be 
obtained from the Office of the Engineer and Surveyor, 
and completed Tenders should reach the undersigned, 
in the endorsed envelope provided, not later than 
4 p.m. on MONDAY, 29th May, 1961. 

B. J. SMERDON, 
Clerk of the Council. 





Council Offices, 
Caterham. 


HAVERHILL URBAN 
COUNCIL. 


FIXED-PRICE TENDERS are invited for a FACTORY 
and OFFICES of 5,151 super. ft. 

Bills of Quantities and Drawing obtainable from 
. C. MYERS, Chartered Architect, High Street, 
Haverhill, on deposit of £3 3s. made payable to the 
Clerk of the Haverhill Urban District Council. 

Closing date for Tenders is 15th MAY, 1961. 


W. C. BLAKE, 
Clerk of the Council. 


DISTRICT 


Haverhill U.D.C., 
Council Offices, 
Swan Lane, 
Haverhill, Suffolk. 
2Sth April, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 


DURHAM COUNTY COUNCIL. 


AGENT AUTHORITY FOR MINISTRY OF 
TRANSPORT. 


LONDON-EDINBURGH-THURSO TRUNK ROAD, A.1. 
FRAMWELLGATE MOOR AND PITY ME BY-PASS. 
OVERHEAD LIGHTING. 


FIXED-PRICE TENDERS are _ invited for the 
SUPPLY, ERECTION and PUTTING INTO SERVICE 
of a total of 27 OVERHEAD LIGHTING UNITS on, 
and adjacent to, TWO ROUNDABOUTS which are at 
present in course of construction on the ABOVE 
SECTION OF ROAD. 

One Roundabout at Lanchester Road Ends will have 
Lanterns with a cut-off distribution of light for 400-W 
colour corrected mercury vapour lamps mounted at 
30ft. on steel columns, and the second Roundabout 
at Pity Me will have Lanterns with a cut-off distribu- 
tion of light for 200-W linear sodium vapour lamps 
mounted at 35ft. on steel coloumns. 

Forms and Conditions of Tender, Conditions of 
Contract, Specifications and Schedules may be obtained 
from the County Surveyor, Aykley Heads, Durham. 

Tenders, in plain sealed envelopes endorsed 
‘Tender for Overhead Lighting—Framweligate Moor 
and Pity Me By-pass,"’ are to be delivered to the 
undersigned not later than Noon on FRIDAY, 19th 
May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. K. HOPE, 


Clerk of the County Council. 
Shire Hall, 
Durham. 


COUNTY BOROUGH 
WOLVERHAMPTON. 


CULVERT IN PLAYING FIELD— 
SPRINGFIED ROAD. 


TENDERS are invited for the LAYING of a 30in. 
dia. EXTRA THICK CONCRETE CULVERT across a 
Playing Field adjacent to Springfield Road. The 
approx. length is 115 lin. yd. , 

Drawings and Tender documents may be obtained from 
the Borough Engineer and Surveyor, Town Hall, Wolver- 
hampton, on payment of a deposit of £2 2s. which 
will be refunded on receipt of a_bona-fide Tender. 

Tenders to be received by the TOWN CLERK not 
later than TUESDAY, 16th May, 1961. 5 
BOROUGH OF DAGENHAM. 

ASPHALT SURFACING— 
WHALEBONE LANE NORTH. 


TENDERS are invited for SUPPLYING and LAYING 
by MACHINE approx. 10,5S50yd. super. of HOT 
ROLLED ASPHALT lin. thick. 

Forms of Tender (obtainable from the Borough 
Engineer and Surveyor), a be rete ay ne 

vel rovided, b oon on . ° 
the envelope pro y on ae MUDER. 
Town Clerk. 


OF 


Civic Centre, 
Dagenham. 


BOROUGH OF DAGENHAM. 


DEMOLITION AND REBUILDING OF BOUNDARY 
WALL AND RAILINGS (240YD. LIN.) AT TRIPTONS 
SECONDARY MODERN SCHOOL. 


TENDERS are invited for THIS CONTRACT. 
Forms of Tender (obtainable from the Borough 
Engineer and eee me be returned i ne 
1 i » d oon on t e . 
the envelopes provide y eet stock. 
Town Clerk. 
Civic Centre, 
Dagenham. - y ; ; 
BOROUGH OF DAGENHAM. 
SUPPLY AND INSTALLATION. OF SCIENCE 
LABORATORY FURNITURE AT DAGENHAM 
COUNTY HIGH SCHOOL. 


TENDERS are invited for THIS CONTRACT. 
Forms of Tender (obtainable from the Borough 
Engineer and Surveyor), must be returned to me, in 
the envelopes provided, by Noon on 15th MAY, 1961. 
KEITH LAUDER, 
Town Clerk. 
Civic Centre, 
Dagenham. 


BOROUGH OF DAGENHAM. 


ERECTION OF FENCING AND GATES— 
LAMBOURNE AVENUE ESTATE. 


TENDERS are invited for SUPPLYING and ERECT- 
ING STRAIN WIRE and CHAIN LINK FENCING and 
FRONT ENTRANCE and GARDEN GATES on this 
ESTATE of 102 DWELLINGS. 

Forms of Tender (obtainable from the Borough 
Engineer and Surveyor), must be returned to me, in 
the envelope provided, by Noon on 15th MAY, 1961. 

KEITH LAUDER, 
Town Clerk. 
Civic Centre, 
Dagenham. 


BOROUGH ~ OF NEWCASTLE - UNDER- 
LYME. 


HIGHWAYS ACT, 1959. 


TENDERS are invited for the MAKING-UP of the 
FOLLOWING STREETS:— 

(1) Audley Street, Knutton, Newcastle, Staffs. 
(2) Grove Street, Knutton, Newcastle, Staffs. 
(3) Silverdale Street, Knutton, Newcastle, Staffs. 

The works comprise:— 

(1) Audley Street.—Approx. 870 sq. yd. of 
Carriageway Excavation, Foundation and 
Two Coats Macadam, the Provision and 
Laying of 265 lin. yd. of new Concrete Kerb, 
and other ancillary works. 

Grove Street.—Approx. 470 sq. yd. of 
Carriageway Excavation, Foundation and 
Two Coats Macadam, the Provision and 
Laying of 155 lin. yd. of new Concrete Kerb, 
and other ancillary works. 

Silverdaie Street.—Approx. 490 sq. yd. of 
Carriageway Excavation, Foundation and 
Two Coats Macadam, the Provision. and 
Laying of 165 lin. yd. of new Concrete Kerb, 
and other ancillary works. 

Plans may be_ inspected and tender documents 
obtained at the Office of the Borough Engineer and 
sever. Lancaster Building, High Street, Newcastle, 
Staffs. 

Tender Forms, in duplicate, and Bills of Quantities 
must be returned to me not later than 12 Noon on 
MONDAY, 22nd May, 1961, in plain sealed envelopes, 
endorsed for (1) ‘* Private Street Works—Knutton 
(a),"" for (2) “ Private Street Works—Knutton (b),"’ 
for (3) ‘ Private Street Works—Knutton (c)." 

Cc. J. MORTON, 
Town Clerk. 


May 4 196} 


CONTRACTS 


BOROUGH OF HIGH WYCOMBE 


PROPOSED HARDSTANDINGS aT 
MICKLEFIELD ESTATE, HIGH WYCoMee. 


TENDERS are invited for the CON 
ACCESS ROAD and HARDSTANDINGS on ic (ON, 
COUNCIL HOUSING ESTATES (approximately soyt 
—. < total area). Q ¥ 3,000 
pecification, Bills of Quantities and F 
may be obtained from. the Borough’ gi, render 
Department, Municipal Offices, High Wycommeeets 
receipt of a cheque for £2 2s., which will be return) 
on_submission of a bona-fide Tender. arene 
Tenders, in a sealed envelope which shalj 
no name or mark indicating the sender, but en bear 
“Tenders for Hardstandings—Micklefield Estate,” 
be delivered to the above address not later than in 
on THURSDAY, | 25th May; 1961. oon 
e Council do not bind themselve: 
lowest or any Tender. $ to accent the 
J. A. PARKINSON, M.A., A.M. 
Borough Engineer and Surverect 


BOROUGH _ = OF WREXHAy 
ASHFIELD ROAD REDEVELOPMENT. 


ROADS AND SEWERS. 


FIXED- PRICE TENDERS are invited for th 
CONSTRUCTION of a REINFORCED CONCRETE 
ROAD and the LAYING of KERBING and SEWERS 
in Gonnession oe the ee 

rawings an enera Oonditions of Con 
be inspected, and Specifications, Bills of Sonne 
and Forms of Tender obtained, from MR. | - 
DAVIES, Borough Engineer and Surveyor, Guildhali 
Wrexham, on payment of a deposit of £2 2s., which 
will be refunded on receipt of a bona-fide Tender 

Tenders, in the envelope provided, must be sealed 
and delivered to the undersigned not later than 12 
Noon on MONDAY, 29th May, 1961. 

The Council does not bind itself to accept the 


lowest or any Tender. 
PHILIP J. WALTERS, 
Guildhall, own Clerk, 
Wrexham. 
April, 1961. 


CITY OF SALFORD. 
PROPOSED TWO-BAY SUB FIRE STATION AT 
443-S BURY NEW ROAD, SALFORD, 7. 


TWO-BAY SUB FIRE STATION at 445-5 BURT ast 
- at 443-5 B 
ROAD, Salford, 7. wa 

Conditions of Contract and Drawings may be 
inspected at, and Bill of Quantities and Form of 
Firm-price Tender obtained from, the City Engineer 
and Surveyor’s Department, Town Hall, Salford, 3, on 
payment of a deposit of £3 3s., ‘which will’ be 
returned on submission of a _ bona-fide Firm-price 
Tender not subsequently withdrawn. 

Firm-price Tenders, on the prescribed form, sealed 
in the envelope provided and bearing no other mark 
or identification, must be forwarded to the TOWN 
CLERK, so as to be received not later than 10 am 
on MONDAY, 29th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Firm-price Tender. 


CITY OF SALFOB=s. 
THREE-STOREY FLATS ON SMALL SITES. 


FIRM-PRICE TENDERS are invited for the CON- 
STRUCTION of THREE-STOREY ONE-BEDROOM 
FLATS as BELOW:— 

Contract 1—15 
ford, 5S. 
Contract 2——-18 Flats, rear of 93 Eccles Old Road 

Salford, 6. 

Contractors may Tender for one or both Contracts. 
but each Contract must be tendered for separately 
Applicants for documents must clearly state for which 
scheme(s) they wish to Tender. 

__ Conditions of Contract and Drawings may be 
inspected at, and Bills of Quantities and Forms of 
Firm-price Tender obtained from, the City Engineer 
and Surveyor’s Department, Town Hail, Salford, 3, on 
payment of a deposit in respect of each Contract of 
£2 2s., which will be returned on submission of a 
ao Firm-price Tender not subsequently with- 
n. 

Firm-price Tender(s), on the prescribed form, sealed 
in the envelope(s) provided and bearing no other mark 
or identification, must be forwarded to the TOWN 
CLERK so as to be received not later than 10 am 
on MONDAY, 29th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Firm-price Tender. 


Coit y OF BIRMINGHAM 


The CITY OF BIRMINGHAM CORPORATION are 
prepared to receive TENDERS for the SUPPLY and 
DELIVERY of STORES, as set forth below, for a period 
of 12 months from ist July, 1961. 

Conditions of Contract and Forms of Tender may 
be obtained on application as follows: 

To the CITY ENGINEER AND SURVEYOR, Basker- 
ville House, Civic Centre, Birmingham, 1, for: 
ae 


Lead 


Flats, Medway Close, Sai- 


° 
a (Red and White), Linseed Oil, White 
Spirit and Putty. 
6 Sash Cords, Rope, String, and Tarred Yarn, ett. 
8 Gas Mantles. 
9 Hammer Heads, Shovels, Forks, Pick Heads, etc 
10 Buckets, Watering Cans, Paint Kettles, Oi 
Bottles, Riddles, etc. 
Brushes (Paint, etc.), Brooms and Mops. 
Road Danger Lamps. 
Broom and Mop Stales, File Handles, Hammer 
Sledge and Pick Shafts, etc. : 
Steel Tubes, Stee! Conduit and Fittings. 
Cotton Covers—Waterproof and Rotproof. 

21 Rubber Boots and Delivery Hose Pipe. 

2 Building Materials. 

To the GENERAL MANAGER, Birmingham City 
Transport, Council House, Congreve Street, Birming- 
ham, 3, for: 

Schedule 
No. . : 
Oxygen, Hydrogen, Nitrogen, Dissolved Acéty 
lene, Butane, Propane and Medical Gases. 
Files, Hack Saw Blades, Drills and Screwdrivers 
Belting (Transmission), Balata and Leather, 
Screws, Cotter Pins, Pressed Nuts, Nails @ 
Floor Brads. 
Bolts, Nuts, Washers, etc.—Black. 
Leathers and Sponges. 
Rags, Sponge Cloths, Cotton Waste, etc. and 
iron and Mild Steel Bars, Sheets, Sections 
Plates. Broad 
the HOUSING MANAGER, Bush House, 
Street, Birmingham, 1, for: 
— 
o. 

5 Glass—Sheet, Obscured, Cast and Lame — 

The Tenders must be enclosed in a seuee po 
addressed as directed in the Form of env 25th 
delivered not later than Noon, THURSDAY, 


May, 1961. 
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CONTRACTS 


STRATIVE Ou NT ¥ OF 
ADMINISTRA LEICESTER. 





rs are invited for the FOLLOWING 
elite COUNTY ROADS:— 
mborough Canal Bridge on the Measham- 
we Swadlincote Road, B.586. Reconstruction 
of Approaches. 

Measham Lodge Canal Bridge at Measham. 
Route B.4116. Demolition of Canal Bridge 
and Regrading Approaches. 

Both Schemes are included in one Contract. 

ther details and Form of Tender from the County 
ensineet and SUEVEYOS oer Offices, Grey Friars, 

deposit o ° 

Leicester, Of se. WEDNESDAY, 24th May, 1961. 

Closing date, j. A. CHATTERTON, 

Clerk of the Council. 
Grey Friars, 
Leicester. 


COUNTY BOROUGH OF BLACKBURN. 


TENDERS bavited for the SUPPLY and DELIVERY 
Ww 
. Ly Overall Jackets, quality X3111/2. 
380 Blue _— Trousers Bib and Brace, quality 
11/2. 

80 Fal length Black P.V.C. Waterproof Coats, 
two side pockets with flap, Qin. shoulder 
lining, fully lined sleeves, serge collars, 
vents under arms. 

200 Pairs Black P.V.C. Waterproof Leggings, 
brace strap attached. 

120 Khaki Sleeveless Jerkins. 

120 Khaki Donkey Jackets. 

80 Khaki Reefer Jackets. . 

Samples and further particulars from the Cleansing 
Depot, Stansfield Street, Blackburn. — 

Tender Forms from Borough Engineer, Town Hall, 
Blackburn, returnable by 6th JUNE, with sample cloth 


r 1 arments). 
(NOT sample 9 FRANK SQUIRES, 
Town Clerk. 


poROUGH OF BARNES. 


CING OF HARD TENNIS COURTS AT 
Rees LANE AND CASTELNAU RECREATION 
GROUNDS. 








RS are invited from specialist firms for the 
RESURFACING of FOUR TARMACADAM TENNIS 
eo Tender, Specification and Bill of Quantities 
may be obtained from the undersigned, to whom they 
should be returned, in the envelope provided, not later 
than First Post on TUESDAY, 23rd May, 1961. 

, W. R. SHEPHERD, A.M.1.C.E., F.R.I.C.S., 
Borough Engineer and 
Surveyor. 
Municipal Offices, 
Sheen Lane, S.W.14. 


WERNE BAY URBAN_ 
HERNE ” COUNCIL. 


EAST CLIFF COAST PROTECTION. 


RS are invited for the CONSTRUCTION of 
2000 tin ft. of SEA WALL with DECKING and 
BACK WALL, being mainly the Encasement of existing 
works, together with 45 Timber Groynes and some 
Cliff Grading and Drainage Work. 
Applications for Tenders, by 11Sth MAY, to 
MESSRS. LEWIS AND DUVIVIER, 14 Howick Place, 
Westminster, S.W.1. 


NORTHLEACH 


DISTRICT 


RURAL 
COUNCIL. 


ANDOVERSFORD SEWERAGE. 


DISTRICT 


The Council invite TENDERS from_ contractors 
having experience in similar work, for THIS SCHEME, 
which consists of the FOLLOWING: A 

(a) Laying of approx. 1,730yd. of Gin. dia. 
S.1., G.S.S. or Concrete Sewers, together 
with the Construction of relevant Manholes. 

(b) The Construction of a Sewage Pumping 
Station. 4 s 

(c) Laying of approx. 440yd. of 4in. dia. S.1 
and Steel Pipes, as a pumping main. 

(4) Construction of a Sewage Disposal Works, 
consisting of one Balancing Tank, two Settle- 
ment Tanks (capacitty 8,530 galls.), two 
Percolating Filters (300 cu. yd.), two Humus 
Tanks (capacity 3,400 galls.), Sludge Drying 
Beds (area 116 sq. yd.), and a Sludge and 
Supernatant Water Pump Station, together 
with the necessary Drains, Chambers, etc. 

(e) House Connections. : : 

All in accordance with the Drawings, Specifications, 
Bills of Quantities and Conditions of Contract prepared 
by MESSRS. W. HERBERT BATEMAN AND PART- 
NERS, of Batheaston, Norwich and Westminster, the 
Consulting Engineers to the Council. a 

The Drawings, Specification and Bill of Quantities 
and General Conditions of Contract are available for 
inspection by appointment at the Offices of the 
Council or at the Batheaston office of the Consulting 
Engineers during normal office hours, but technical 
questions can be dealt with only at the latter office. 

Copies of tendering documents will be issued to 
intending contractors on application to Messrs. W. 
Herbert Bateman and Partners, Chesterfield House, 
Batheaston, Bath, and must be accompanied with the 
names and addresses of three Engineers under whose 
direction similar schemes have been carried out by 
the applicant, together with a deposit of £5 Ss. which 
will be returned upon receipt of a bona-fide Tender 
not subsequently withdrawn. é 

Sealed Tenders, on the form provided in the 
Bill of Quantities, endorsed ‘* Andoversford Sewerage 

heme," accompanied by the Bill of Quantities priced 
in ink, should be posted to reach the undersigned not 
th than the First Post on MONDAY, Sth June, 


The Council do not bind themselves ta accept the 
lowest or any Tender, and will not be responsible 
for any expenses incurred by those tendering. 

A. F. BARRETT, 
Clerk to the Council. 

Council Offices, 

Northleach, Glos 
25th April, 1961. 


WORTLEY RURAL DISTRICT COUNCIL. 


SURFACE DRESSING OF ROADS, 1961. 


The Council invite TENDERS for the SURFACE 
DRESSING of approximately 115,000 sq. yd. of ROAD 
Tender documents may be obtained from ARTHUR 
WIKELEY, M.!I.Mun.£., M.Inst.H.—., M.R.S.H., Engineer 
and Surveyor, Council Offices, Grenoside, Sheffield, at 
chose ofice a copy of the General Conditions of 
ontract may be inspected. 
reosaled Tenders, in the envelope provided must be 
raed by the undersigned before 12 Noon cn 
DAY, 26th May, 1961. 
ADRIAN M. KELLY, 


Clerk of the Council. 








Council Offices, 
Grenoside, 
Sheffield. 
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ADMINISTRATIVE COUNTY OF 
LEICESTER. 





TENDERS are FOLLOWING 

WwoRK:— 
Improvement at the White Horse Inn, Pickwell. 

The work consists of the Demolition of the Inn and 
the Widening and Re-alignment of the Road, together 
with Footpath, Drainage and all ancillary Works. 

Further details and Form of Tender from the County 
Engineer and Surveyor, County Offices, Grey Friars, 
Leicester, on deposit of £5. 

Closing date, WEDNESDAY, 24th May, 1961. 

J. A. CHATTERTON, 
Clerk of the Council. 


invited for the 


Grey Friars, 
Leicester. 


ADMINISTRATIVE COUNTY OF 
LEICESTER. 





TENDERS are FOLL 1 

woRK:— ee 
Improvement at Peatling Road, Countesthorpe. 

The work consists of Road Widening, Accommoda- 
tion Works, Footpath and all ancillary Works. 

Further details and Form of Tender from the County 
Engineer and Surveyor, County Offices, Grey Friars, 
Leicester, on deposit of £5. 

Closing date, WEDNESDAY, 24th May, 1961. 

J. A. CHATTERTON, 
Clerk of the Council. 


invited for the 


Grey Friars, 
Leicester. 


COUNTY BOROUGH OF BRIGHTON. 
ROAD SURFACING PROGRAMME—1961. 


TENDERS are invited for THIS WORK, which 
comprises the SUPPLYING and LAYING of the 
FOLLOWING MATERIALS on VARIOUS ROADS and 
STREETS in the Borough: 

(a) $0,000 sq. yd. of Fine Cold Asphalt with 
Precoated Granite Chippings rolled in. 

(b) 1,250 sq. yd. of Hot Rolled Asphalt with 
Precoated Granite Chippings rolled in. 

(c) 41,750 sq. yd. of Bitumen Macadam, which 
includes 7,900 sq. yd. of Dense Bitumen 
Macadam. 

Full particulars and Specification for the work may 
be obtained from D. J. HOWE, M.1I.C.E., M.1.Mun.E., 
Borough Surveyor, Engineer and Planning Officer, 
26-30 King’s Road, Brighton. 

Completed Tenders are to be returned to the 
Town Clerk, Town Halil, Brighton, by Noon on 
SATURDAY, 20th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 





W. O. DODD, 


Town Clerk. 
Town Hall, 


Brighton, 1. 
April, 1961. 


BOROUGH OF WATFORD. 
WIGGENHALL DEPOT. 


TENDERS are _ invited for the ERECTION of 
ADDITIONAL BUILDINGS and ALTERATIONS to 
EXISTING BUILDINGS at the CORPORATION DEPOT, 
Wiggenhall Road. ; 

Applications for documents, accompanied by a 
deposit of Two Guineas, must be made to MR. F. C. 
SAGE, Borough Engineer and Surveyor, Town Hail, 
Watford, not later than 2 p.m. on 9th MAY, 1961. 

Tenders must be delivered to the undersigned on 
the official form and_in the envelope provided not 
later than 2 p.m. on TUESDAY, 13th june, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

GORDON H. HALL, 


Town Clerk. 
Town Hail, 


Watford. 7 ; 
BOROUGH OF DAGENHAM. 
RAINHAM ROAD/CADIZ ROAD. 


TENDERS are invited for the ERECTION of 18 
TWO-STOREY FLATS and FOUR GARAGES on the 
ABOVE SITE. 

Drawings and General Conditions of Contract may 
be inspected during normal office hours. 

Forms of Tender and Bilis of Quantities may be 
obtained from the Borough Surveyor on or after 3rd 
May on payment of £2 2s., refundable on receipt of 
a bona-fide Tender. 

Closing date for receipt of Tenders: Noon, 
THURSDAY, 2Sth May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

KEITH LAUDER, 


Town Clerk. 
Civic Centre, 
Dagenham. 


BOROUGH OF WHITLEY BAY. 
(1) SURFACE DRESSING of ROADS (1961), 
approximate area 28.500 sq. yd. 


(2) HOT CHIP CARPET, approximate area 
21,200 sq. yd. 


TENDERS are invited for the ABOVE CONTRACT, 
and copies of the necessary documents may be obtained 
from the Borough Engineer at the address below. 

Tenders must be returned in envelopes provided to 
a not later than Noon, Sth June, 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

F. S. WATSON, 


b Town Clerk. 
Municipal Offices, 


Whitley Bay, 
Northumberland. 
24th April, 1961. 


BOROUGH OF WEMBLEY. 


(A) MAKING-UP OF NORTH END ROAD AND 
ALBION WAY. 

(B) REPLACEMENT SOIL SEWER—OLYMPIC WAY 
TO WATKIN ROAD. 


TENDERS, which must be received not later than 
Noon on 19th MAY, 61, are invited for the 
ABOVE WORKS which comprise the FOLLOWING: 

(a) Breaking-out Reinforced Concrete and 
Tarmac and Hardcore Roads; the Construc- 
tion of 3,000 sq. yd. Reinforced Concrete 
Carriageway; Surfacing of Concrete and 
Tarmacadam with Cold Asphalt; Surface 
Water Drainage, and other ancillary works. 

(b) The Laying of approx. 360yd. of 18in. dia. 
Concrete Sewer (150yd. in heading); a 
Connection to the Main Trunk Sewer com- 
prising a Reinforced Concrete Chamber and 
Gauging Flume, and other ancillary work. 

Forms of Tender, Bills of Quantities and Specifica- 
tions may be obtained from the BOROUGH ENGINEER 
AND SURVEYOR, Town Hall, Wembley, at whose office 
Conditions of Contract and Orawings may tke 
inspected, 
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CONTRACTS 


HOLLAND (LINCS.) COUNTY COUNCIL. 


CONSTRUCTION OF OLD LEAKE DIVERSION. 
ROUTE A.52. 


TENDERS are invited for the CONSTRUCTION of 
the OLD LEAKE DIVERSION, eight miles north of 
Boston. The Contract Provides for the Construction 
of approximately 1,000yd. of 24ft. wide Carriageway 
with Flush Concrete Haunches. 

Contract documents and Drawings can be obtained 
from the County Surveyor, County Hall, Boston, upon 
covenant of £2 (repayable on receipt of a bona-fide 


the ‘nade seen eadorsed envelopes. must reach 
n not later t 
JUNE. tous. an 12 Noon on the Sth 
H. A. H. WALTER, 

Clerk of the Council. 











__ 25th April, 1961. a 
ARGYLL COUNTY COUNCIL. 
CRAIGNURE PIER, MULL. 


The County Council will shortly be issuing Contract 
documents and Drawings for the CONSTRUCTION of 
a TWO-BERTH CAR FERRY PIER in Craignure Bay. 
in the Island of Mull, in Reinforced Concrete, in the 
form of a Straight Arm 480ft. long, varying in width 
from 28ft. Gin. to 40ft. over the outer 165ft., sup- 
ported on Vertical and Raking R.C. Piles, together with 
Spring Fendering, and all ancillary works. 

Contractors experienced in marine works, who are 
prepared to TENDER for the work, are asked to submit 
an application so that their names may be placed on 
a list of persons from whom Tenders may be invited. 

The County Council do not bind themselves to invite 
Tenders from all applicants, or to accept the lowest 
or any offer. 

Applications should be submitted to A. N. 
ROBERTSON, Consulting Engineer, Royal Bank 
Buildings, 10 East Princes Street, Helensburgh, by 


1Sth MAY. 
A. D. JACKSON, 


County Clerk. _ 
COUNTY BOROUGH OF _ BURNLEY. 


HOT ROLLED ASPHALT SURFACING. 








TENDERS are invited for the SURFACING with 
HOT ROLLED ASPHALT of approx. 32,500 sq. yd. of 
CARRIAGEWAYS within the Borough, including some 
Patching Work. 

Tender documents may be obtained from the 
Borough Engineer and Surveyor, 22/24 Nicholas 
Street, Burnley, on payment of a_deposit of £2, 
returnable on receipt of a bona-fide Tender. 

Tenders are to be returned to the undersigned not 
later than 9 a.m. on 18th MAY, 1961. 

The Council do not bind themselves to accept the 


| t or any Tender. 
— 3 Cc. V. THORNLEY, 
Town Clerk. 


BOROUGH OF EVESHAM. 
ERECTION OF FLATS, HENRY STREET, EVESHAM. 


TENDERS are invited for the ERECTION of a 
THREE-STOREY BLOCK of 12 TWO-BEDROOM FLATS 
on land at the junction of HENRY STREET and 
BEWDLEY LANE. 

Applications for Contract documents should be sent 
to the Council's Architects, MESSRS. PEMBERTON 
AND BATEMAN, A.R.1.B.A., 21 Vine Street, Evesham. 
A cheque for £2 2s. (made payable to Evesham 
Corporation) should accompany each application, this 
sum being returnable to bona-fide tenderers on the 
subsequent return of all documents. 

Tenders, in plain sealed envelopes endorsed ‘‘Flats 
—Henry Street,"’ should reach me not later than 
MONDAY, Sth june, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

N. F. DAVIES, 


Town Clerk. 





Town Clerk's Office, 
Evesham. 
3rd May, 1961. 


BOROUGH OF HYTHE. 


RESURFACING OF TRUNK, COUNTY AND 
DISTRICT ROADS. 


TENDERS are invited for the RESURFACING of 
CERTAIN ROADS in COLD ASPHALT, 3gin. consoli- 
dated thickness (approximately 18,400 sq. yd.). 

Form of Tender, Specification and Contract 
documents may be obtained from the Borough 
Surveyor at the undermentioned address on payment 
of a deposit of £5 Ss., which will be refunded on 
receipt of a bona-fide Tender which is not subsequently 
withdrawn. Cheques should be made payable to 
Hythe Corporation. 

Tenders and all documents in plain sealed envelopes 
endorsed ‘Resurfacing of Roads,"" must be delivered 
oS undersigned not later than Noon on Sth JUNE, 





The Corporation does not bind itself to accept the 
lowest or any Tender. 
J. NOWELL, 


hae Town Clerk. 
Municipal Offices, 


Hythe, 
Kent. 
April, 1961. 


ESHER URBAN DISTRICT COUNCIL. 
CONTRACT NO. 317. 


FARM ROAD HOUSING ESTATE, ESHER— 
COMPLETION WORKS. 


The Council invite TENDERS for the ABOVE- 
MENTIONED WORKS which comprise the FOLLOWING 
APPROXIMATE QUANTITIES: 











2,400 sq. yd. of Cleaning and Scarifying existing 
Hardcore Carriageways, and Surfacing with 
Two Course Bituminous Macadam. 

500 lin. yd. of Kerbing and Channelling. 
775 lin. yd. of Concrete Edging. 

1,300 sq. yd. of Bituminous Macadam Footpaths. 

4,200 sq. yd. of Grass Verges: 
together with miscellaneous ancillary works. 

Form of Tender, Specification and Bilis of Quan- 
tities may be obtained from the Engineer and Surveyor, 
Council Offices, Esher, upon payment of a deposit of 
£1 1s. which will be refunded on receipt of a bona- 
fide Tender, together with the return of the documents 
in good condition. 

Tenders, on the prescribed forms, enclosed in the 
envelope provided, endorsed ‘‘ Contract No. 317," 
and bearing no name or mark indicating the sender, 
must be received by the undersigned not later than 
S p.m. on MONDAY, 29th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


FREQERICK EDWARDS, 


Clerk of the Council, 
Council Offices, 
Esher. 
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COUNCIL OF 


COUNTY MIDDLESEX. 


LONDON-FISHGUARD TRUNK ROAD— 
WESTERN AVENUE VIADUCT, UXBRIDGE. 


TENDERS are _ invited for SUPPLYING and 
LAYING approx. 18,000 sq. yd. of TWO COURSE 
4in. thick HOT ROLLED ASPHALT to 8.S.594, at the 





Western Avenue Viaduct at Uxbridge 

Plans may be inspected at the Offices of the County 
Engineer and Surveyor, 20 Vauxhall Bridge Road, 
S.W.1, where Contract d t may also be 
obtained upon deposit of &£ returnable upon 
receipt of a bona-fide Tender 

Tenders must be returned, in the envelope to be 
supplied, in order to reach the undersigned by 12 


Noon on WEDNESDAY, 24th May, 1961. 


KENNETH GOODACRE, 
Clerk of the County Council. 
Guildhall, 
Westminster, S.W.1. 


BOROUGH OF TOTTENHAM. 


MARKFIELD ESTATE—CONTRACT “ D." 


112 DWELLINGS IN FOUR BLOCKS, 


ERECTION OF 
13 STOREYS HIGH. 


INCLUDING ONE BLOCK 


TENDERS are invited from firms capable of under- 
taking the whole Contract, including Reinforced 
Concrete Construction. 


Applicants to notify the Borough Engineer, Town 
Hall, Tottenham, N.15, not later than FRIDAY, 
12th May, 1961, quoting “C.Jj.,"" together with 


£2 2s. deposit, refundable upon the submission of a 
bona-fide Tender. Plans may be seen at the Town Hall, 


N.15. 
As soon as possible after the receipt of the 
deposits, copies of the Bills of Quantities, Form of 


Tender, and all necessary documents will be forwarded 
to the applicants, stating the closing date for the 


receipt of Tenders. 
The Council do not bind themselves to accept the 


lowest or any Tender 
M. LINDSAY TAYLOR, 
Town Clerk. 
Town Hall, 
Tottenham, N.15. 


GityY oF WORCESTER. 
STRENGTHENING OF THE GUILDHALL FLOOR. 


TENDERS are invited for the ABOVE WORK which 
involves the Careful Placing of Rolled Steel Channels 
within the existing floor of the Assembly Room. 

Documents obtainable from City Engineer and 
Surveyor, 22 Bridge Street, Worcester, on deposit of 
Two Guineas (cheques payable to Worcester Corpora- 
tion) which will be refunded after receipt of a 
bona-fide Tender and the return of Tender documents. 

Tenders to be posted to the undersigned to arrive 
not later than 26th MAY, 1961. 


BERTRAM WEBSTER, 
Town Clerk. 


Guildhall, 
_ Worcester. ae : 
HORNCHURCH URBAN _ DISTRICT 
COUNCIL. 


ENGINEER AND SURVEYOR'S DEPARTMENT. 
TENDERS are invited for the SUPPLY and 
DELIVERY of the FOLLOWING: 
90 Three-quarter length Waterproof Jackets. 
90 Pairs Waterproof Leggings. 
60 Full length Mackintoshes. 
Specifications and Forms of Tender may be obtained 
from the Engineer and Surveyor, and must be returned, 


in the endorsed envelope supplied, to the Clerk of 
the Council not later than FRIDAY, 26th May, 1961. 


P. L. COX, 
Clerk of the Council. 
Council Offices, 

Billericay Lane, 
Hornchurch, Essex. 
URBAN DISTRICT 

BASILDON. 


COUNCIL OF 


LAKE MEADOWS AND NEW LODGE 
RECREATION GROUNDS, BILLERICAY. 


TENDERS will shortly be invited for the 
EXTENSION and RENOVATIONS to the BOWLING 
GREEN at LAKE MEADOWS, and the CONSTRUCTION 
of a CRICKET SQUARE and Land Drainage Works 
at NEW LODGE. 

Experienced contractors wishing to tender for this 
Contract should apply for Tender documents to the 
Council's ENGINEER AND SURVEYOR, 88 Town 
Square, Basildon, Essex, by not later than 12th MAY, 
1961. The applications for the above should be 
accompanied by a deposit of £2 2s. (Two Guineas) 
which will be returned on receipt of a bona-fide 
Tender not subsequentiy withdrawn, and the return of 
all documents. 

Contractors applying for documents should give the 
names of other Authorities for whom they have 
executed work of a similar nature. 

RURAL _ DISTRICT COUNCIL OF 
EPPING AND ONGAR. 

SUPPLY of ASHES, BREEZE and CLINKER to the 
Epping and Ongar Rural District Council for the 
year 1961/62. 

Firms wishing to TENDER for this material, please 
submit names to the ENGINEER AND SURVEYOR, 
209 High Street, Epping. 


ST. NEOTS RURAL DISTRICT COUNCIL. 


PERRY WATER TOWER. 


The above Council invite TENDERS on a _ Fixed- 
price Basis, from experienced contractors, for the 
CONSTRUCTION of REINFORCED CONCRETE WATER 
TOWER, capacity 75,000 gallons, height approx. 60ft., 
at Perry, near Buckden, Huntingdonshire. 

Detail Drawings may be seen during office hours 
at the Offices of the Consulting Engineers, MESSRS. 
PICK, EVERARD, KEAY AND GIMSON, 6 Milistone 
Lane, Leicester, from whom the Specification, Bill of 
Quantities and Key Drawings may be obtained on 
payment of a deposit of Five Guineas which will be 
refunded on receipt of a bona-fide Tender and the 
return to the Engineers of all documents and 
Drawings supplied. 

Tenders, on the loose form and in the envelope 
provided, are to be delivered to the undersigned not 
later than 10 o'clock in the Forenoon of WEDNES- 
DAY, the 31st May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


D. J. DEAR, 
: Clerk of the Council. 
Council Offices, 
32a New Street, 
St. Neots, 


Huntingdon. 
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BOROUGH OF REIGATE, 


TENDERS are invited for the SUPPLY _ and 
ERECTION of 19 GROUP “A" STEEL LIGHTING 
COLUMNS and ancillary equipment, in conjunction 
with a road widening scheme. 

Apply Borough Surveyor for Contract 
Plan inspection, etc. 

Sealed Tenders, in envelopes 
undersigned by SATURDAY, 20th May, 


documents, 


provided, to the 
1961. 


The Council does not bind itself to accept the 
lowest or any Tender 
HEBER DAVIES, 
Town Clerk. 
Town Hall, 
Reigate 
4th May, 1961 
UTTOXETER URBAN DISTRICT 
COUNCIL. 


TENDERS FOR PAINTING. 


TENDERS are invited for the EXTERNAL PAINT- 
ING of 297 DWELLINGS. These are divided into three 
separate Contracts, and Tenders may be submitted 
for all or any of the three separate sections. 

Specification and Form of Tender may be obtained 
on application to B. F. COOPER, Surveyor, Old Bank 
House, Annexe, High Street, Uttoxeter. 


Sealed Tenders, in plain envelopes endorsed 
‘External Painting of Houses,’ to be delivered to 
the undersigned not tater than Noon on the 24th 
MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 


JOHN H. KENNY, 
Clerk to the Council. 
Old Bank House, 
High Street, 
Uttoxeter. 
26th April, 


pout oat = £8. + FYLDE 
URBAN DISTRICT COUNCIL. 


1961. 





MAIN DRAINAGE SCHEME. 
CARLETON RELIEF SEWER. 
CONTRACT NO. 9. 


TENDERS are invited (on a Fixed-price Basis in 
accordance with Ministry of Housing and Local 
Government Circular 31/57), for the LAYING of the 
FOLLOWING: 

1,626ft. 33in. dia. Specially Strengthened Con- 
crete Pipe Sewers. 
2,260ft. 30in. dia. Ditto. 
1,338ft. 24in. dia. Concrete Pipe Sewers. 
716ft. 21in. dia. Ditto. 
209ft. 18in. dia. Ditto. 
363ft. 1Sin. dia. Ditto: 
together with the Construction of Manholes 
and other ancillary works thereon, and the 
Construction of two Inverted Siphons under 
existing Watercourses in 33in. and Qin. dia. 
Spun- and Cast-iron Pipes. 

For copies of Drawings, Specification, Bills of Quan- 
tities and a Tender form, apply to Engineer and 
Surveyor, Town Hall, Poulton-le-Fyide, Lancs., sending 
a deposit of £10 which will be returned on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders, in sealed envelopes marked ‘‘ Main Drain- 
age Scheme—cContract No. 9,"" should be delivered to 
me not later than 9 a.m. on 8th JUNE, 1961. 


The Council does not bind itself to accept the 
lowest or any Tender. 
A. SENIOR, 
Clerk of the Council. 
Town Hall, 
Poulton-le-Fyide, 
Lancashire. 


RAYLEIGH URBAN DISTRICT COUNCIL. 


EASTERN SEWAGE DISPOSAL WORKS— 
CONTRACT NO. 2. 


TENDERS are invited from experienced contractors 
for EXTENSIONS to the existing SEWAGE DISPOSAL 
WORKS, consisting of the Construction of Reinforced 
Concrete Grit Channels, Circular Settlement, Storm 
and Humus Tanks, and Heated Sludge Digestion Tank, 
a Pumping Station and Concrete Sludge Drying Beds, 
Brick Percolating Filters and Boiler Room, the 
Development of an Effiuent Irrigation Area, together 
with all works incidental thereto, for a design popul- 
tion of 14,000. 

It is anticipated that Contract documents will be 
available about the 10th May, 1961, and the Condi- 
tions of Contract, Specification, Bills of Quantities and 
Form of Tender may be obtained from the Council's 
Engineers, MESSRS. LEMON AND BLIZARD, 59 
Tufton Street, Westminster, S.W.1, upon payment of 
Five Guineas by cheque made payable to the Rayleigh 
Urban District Council, which sum shall be returned 
on receipt of a bona-fide Tender (not subsequently 
withdrawn) and the return of all documents. 

The Contract Drawings may be inspected at the 
Council Offices or at the Office of the Council's 
Engineers. 

The completed Form of Tender and priced Bills of 
Quantities are to be delivered to the undersigned, in 
a sealed envelope endorsed ‘‘Tender for Extensions to 
Eastern Sewage Disposal Works—-Contract No. 2," 
not later than Noon on MONDAY, 12th june, 1961. 

The Council does not bind itself to accept the lowest 


or any Tender. 
Cc. E. FITZGERALD, 
Clerk of the Council. 
Council Offices, 
aan EYIOISD, Eseex. el a, 
"THE NEWCASTLE AND GATESHEAD 
BRIDGE JOINT COMMITTEE. 
REDHEUGH BRIDGE REPAINTING. 


The Newcastle and Gateshead Joint Committee as 
to High Level and Redheugh Bridges is prepared to 
receive Tenders from firms who are experienced in 
painting large structures, for the REPAINTING of 
the REDHEUGH BRIDGE over the River Tyne. 

Particulars and Forms of Tender can_be obtained, 
and Plan inspected, at the Office of the City Engineer, 
Town Hall, Newcastle upon Tyne, to whom sealed 
Tenders, enclosed in the envelope provided, are to 
be delivered not later than 10 a.m. on MONDAY, the 
29th May, 1961. 

No Tender will be considered unless it is enclosed 
in the official envelope provided for that purpose, and 
such envelope shall not bear any name or mark 
indicating the sender. Postal franking machines 
endorsing the name of the firm should not be used. 

The Committee does not bind itself to accept the 
lowest or any Tender. 

By Order. 
JOHN ATKINSON, 
Town Clerk of Newcastle upon Tyne. 
Cc. D. JACKSON, 
Town Clerk of Gateshead on Tyne. 





Town Hail, 
Newcastie upon Tyne, 1. 
April, 1961. 
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[SLE OF ELY COUNTY COUNCIL 
WITCHFORD SECONDARY MODERN ScHooL, 
BUILDINGS TO COMPLETE NEW SCHOOL, 


Building contractors wishing to 
ABOVE WORK are invited to submit. sone ttt We 
the County Architect, County Hall, March, Canc’ © 
not later than WEDNESDAY, ‘17th Massy by 
enclosing a cheque for £2 2s. made payabre 1961, 
Isle of Ely County Council as deposit, wnice te 
be repayable on receipt of a bona-fide Tend a wil 
Tender documents will be available early 7; 
and the last date for receipt of  Tenderti™® 
WEDNESDAY, Sth july, 1961. - is 
Brief particulars of the work ar " 
Buildings with floor area of approx. 22 740Ns: New 
located on existing school site in Common Ro 
comprising Three-storey Classroom Block Tome: 
with Single-storey Workshop and Laboratory lo 
modation, Cloakrooms, etc., Drainage and Site Wo 
including Demolition of existing Buildings, Orks, 
Construction: Three-storey Block Precast Co 
Frame (by specialist), with Brick and other innit 
Panels; Single-storey—Brick Crosswail Const _ 
all with proprietary Timber Roof Decking.’ t™ 


R. F. G. THURLOW, 
Clerk _of the County Council, 


BOROUGH OF SURBiToy 


THE REPLACEMENT OF CHAIN LI 
VARIOUS RECREATION GROUND sNews e 


TENDERS are invited for the REPLAC 
CHAIN LINK FENCING at VARIOUS RECREATION 
GROUND SITES, in accordance with the Plans S ” 
fication, Bills of Quantities and General Conditions w 
Contract, which may be obtained from the Office 3 
2 Liste til ee ee M.1.Struct.E,, Borouss 
ngineer an urveyor, ouncil Offi 
Surbiton =o Road, 

Tenders, on the form provided, en i 
endorsed envelope provided, and Dearing eat et = 
mark indicating the sender, must be delivered to te 
undersigned and received by him not later than § : 
on FRIDAY, 26th May, 1961. ro 

he Corporation do not bind the 
the lowest or any Tender. mseives to eccast 

JOHN H. A. CRUNDELL, 
ah Town Clerk, 


BOROUGH OF SURBITON 


DEMOLITION OF STEAM RAISIN 
AT SURBITON DISPOSAL WORKS NT 


TENDERS are invited for the DEMOLITI 
REMOVAL of STEAM RAISING PLANT * soa 
Disposal Works, Lower Marsh Lane, in accordance 
with the Specification and General Conditions of 
Contract, which may be obtained from the Office of 
of coos Seon hae M.1.Struct.€., Borough 
-ngineer an urveyor, ouncil Offices, 

Surbiton. oe 
enders, on the form provided, enclo: i 
endorsed envelope provided, and bearing om 
rib eee the pears must be delivered to the 

undersigned and received by him not lat 
on FRIDAY, 26th May, 1961. one 
e Corporation do not bind themsely 
the highest or any offer. 2 
JOHN H. A. CRUNDELL, 
Town Clerk. 


























IN SCHOOL PLAYGROUNDS. 


TENDERS are invited for MARKING SCHOOL 
PLAYGROUNDS in WHITE and YELLOW COLOUR. 

The work comprises 44 Netball, Tennis, Basketball 
and Rounders Courts, and about 3,500 lin. yd. of 2in. 
wide lines. 

Contract documents obtainable from Borough 
Engineer and Surveyor, Town Hail, Romford, or 
deposit of cheque for £2 2s., returnable on receipt 
by the TOWN CLERK of a bona-fide Tender, in the 
envelope provided, by 26th MAY. 


CITY OF ROCHESTER 


PATTENS GARDENS/CITY WAY FOUL RELIEF 
SEWER AND OTHER DRAINAGE WORKS. 


FIXED-PRICE TENDERS  are_ invited for the 
CONSTRUCTION of approx. 950 lin. yd. of Qin. dia. 
and 210 lin. yd. of 12in. dia. B.S.S.G.W. FOUL SEWER 
and ancillary works for Pattens Gardens/City Way 
Relief Foul Sewer, and also approx. 77 lin. yd. of 
4in. dia. and Gin. dia. Foul Sewer Connections to 
various properties in the city. 

The Drawings and General Conditions of Contract 
may be inspected at the Office of JAMES A. PEEL. 
A.M.1.C.E., M.I.Mun.&., City Surveyor, 66 Maidstone 
Road, Rochester, during normal working hours. The 
Form and Conditions of Tender, Special Conditions of 
Contract, Specification and Bill of Quantities may be 
obtained at the above address on payment of a deposit 
of £2 2s. which will be refundable on the receipt of 
a bona-fide Tender. 

Tenders, in a plain sealed envelope endorsed 
“Tender for Pattens Gardens/City Way Rellef, Foul 
Sewer,’ must be received by the undersigned not 
jater than 12 Noon on TUESDAY, 6th June, 1961. 

The Corporation fo 3 bind themselves to accept 
the lowest or any Tender. 

PHILIP H. BARTLETT, 
Town Clerk. 


PLASTIC MARKINGS 


Guildhall, 
Rochester. 
26th April, 1961. 


JHE NEWCASTLE AND GATESHEAD 
BRIDGE JOINT COMMITTEE. 
TYNE BRIDGE REPAINTING. 


The above Committee is prepared to receive 
TENDERS from firms who are experienced in paint 
area serectores, for the REPAINTING of the 
BRIDGE. 

Particulars and Forms of Tender can be cues 
and Plan inspected, at the Office of the City wn 
Town Hall, Newcastle upon Tyne, ied are 10 
Tenders, enclosed in the envelope provided, 
be rg ota oe later than 10 a.m. on 
29th ay, 1 ° 

No Tender will be considered unless it is enclosed 
in the official envelope prone _~ purpose, 
such envelope shall not bear 
indicating the sender. Postal franking machines 
endorsing the name of the firm should no the 

The Committee does not bind itself to accept 
lowest or any Tender. 


By Order. 
Y SOHN ATKINSON, Tyee. 
Town Clerk of Newcastle upon 
Cc. D. JACKSON, Tyne 
Town Clerk of Gateshead on Ty" 





Town Hall, 
Newcastle upon Tyne, 1. 
April, 1961. 
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CONTRACTS 


TAFFORDSHIRE COUNTY COUNCIL. 
TENDERS are invited for the RECONSTRUCTION 





§ 


f a SECTION of the RUGELEY- 
and WIDENIN ED: A.51, from a point 1,000ft. north 
LICHF Ete Brook to the northern end of the new 
of As d at Lyncroft. 

Lichfield nent Raitt involve various Accommodation 
The Contrae of an old Inn and Cottage, Fencing, 
works, Demollinage, Carriageway Construction in 


art Broken Stone, Surfacing in Bituminous 


rading of a Section of Ashmore 
Macadam, tne tion of a 72in. Piped Culvert, and a 
Broek. Concrete Subway for the protection of a 
* ‘ 
36in. Water vil include the Construction of a Round- 
The WoC onstitution Fork, and Regrading of Route 
about *Lichfield-Sudbury Road) for 800ft. ; 
ASIS (Lictthe Specification and Bill of Quantities 
Copies tained after Sth May, 1961, from the under- 
a . payment of a deposit of Five Pounds which 
signed On PA4ed on receipt of a bona-fide Tender, or 
wa be f the documents before the closing date. 


vee ings ony be inspected at the County Surveyor's 


orice, Stam rrorsed “Constitution Fork, A.51,"" and 


indication of the name of the sender, 


pearing no in by the undersigned not later than 
should be Fee ONESDAY. 31st May, 1961. 


12 Noon Ist May. 1961 
Clerk of the County Council. 
County apices, 
fford. 
saiey. 1961. 


GLOUCESTERSHIRE COUNTY COUNCIL. 
BURFORD-EVESHAM ROAD, A.424. 


NT FROM WYCKHILL-COUNTY 
IMPROVEMENT OS OUINDARY. 











re invited for approx. 9,200yd. of 
TENDERS ing granite setts supplied to site by 
KE ty council. Work to be completed in conjunction 
with County Council direct labour improvement 
ain the months of June and September, 1961. 
etrender documents from and returned to the County 
surveyor, Quay Street, Gloucester, by 10 a.m., 


—— GUY H. DAVIS, 
Clerk of the Council. 
Shire Hall, 
Gloucester. oe 


FLINTSHIRE COUNTY COUNCIL. 


re invited for the SUPPLY and DELIVERY 

of GAFeTY RAIL FENDER (Flexible Beam). Forms 
of Tender from the County Surveyor, Liwynegrin, 
Mold, to be returned in a plain sealed envelope, 
endorsed taancer—Garety Rail," by Noon on MON- 

, 22nd May, . 
—— W. HUGH JONES, 

Clerk of the County Council. 

County Buildings, 

Mold. 


(COUNTY BOROUGH OF BLACKBURN. 
TENDERS FOR ROAD SURFACING WORK. 


Contractors desiring to TENDER for the HEATING 
and PLANING of approx. 24,000 sq. yd. of 
CARRIAGEWAY, and also for the SUPPLY and 
APPLICATION of BITUMEN BINDER for SURFACE 
DRESSING approx. 40,000 sq. yd. of CARRIAGEWAY, 
should submit their names to the Borough Engineer, 
Town Hall, Blackburn, not later than 10 a.m. on 
SATURDAY, the 13th May, for the necessary Speci- 
fication and Form of Tender. 

FRANK SQUIRES, 


f Town Clerk. 
BOROUGH OF HALIFAX. 
SURFACING OF ROADS. 


TENDERS are invited for the PROVISION and 
LAYING by MECHANICAL SPREADER on various 
ROADS in the Borough of the FOLLOWING:— 
(a) Approx. 37,000 sq. yd. of Hot Rolled Asphalt. 
(b) Approx. 13,500 sq. yd. of Cold Asphalt. 
Details from the Borough Engineer, Crossley Street, 
Halifax, on payment of a deposit for each type of 
surfacing of £1 (cheques payable to Halifax Corpora- 
tion). Tenders to the Town Clerk, Town Hall, Halifax, 
not later than FRIDAY, 12th May, 1961. 
RICHARD de Z. HALL, 
Town Clerk. 


COUNTY 


Town Hall, 
Halifax. 


CITY OF NORWICH. 
SUPPLY OF UNIFORMS AND OVERALLS. 


The NORWICH CORPORATION invite TENDERS 
for the SUPPLY of the FOLLOWING:— 

(a) Uniforms for Domestic Helps and Ambulance 
Personnel. Further details can be obtained 
from the MEDICAL OFFICER OF HEALTH, 
68 St. Giles’ Street, Norwich, NOR 22E. 

(b) Approx. 200 Suits of Blue Overalls, com- 
prising Bib-and-Brace Type Trousers and 
Jackets. Further details can be obtained 
Specrane saree ners, NSALTN iS 

. ethe treet, orwich, 
NOR S7E. 


RUSHDEN URBAN DISTRICT COUNCIL. 


IMPROVEMENT OF DUCK STREET AND 
CONSTRUCTION OF CAR PARK. 


The Council are Prepared to consid 

ler TENDERS 
wi a IMPROVEMENT of part of DUCK STREET 
pie a CONSTRUCTION of a CAR PARK. Documents 
we @ obtained from the Engineer and Surveyor, at 
mn € Office Drawings may be seen during normal 
0 ) hours. 
og l@iders, in a plain 
Tender—Duck Street 
must reach me 
2nd June, 1961 











sealed envelope, endorsed 
Improvement and Car_ Park," 
not later than 12 Noon on FRIDAY, 


A. G. Snowe. c it 
™ er ° e ouncil. 
_Reakasalidinas, 
EAST SUFFOLK STANDING JOINT 
COMMITTEE. 
ERECTION OF POLICE HOUSE AT KESSINGLAND. 


Building contractors are invi 
e invited to apply to TENDER 
Kessingtang RECTION of ONE POLICE HOUSE at 


Applications should b 

t @ made to the County Archi- 
Ipawick’ pis CUNDLIFFE, A.R.I.B.A., County Hall, 
accompantege ce the 16th MAY, 1961; each must be 
to the Ect by a deposit of £2 2s. (cheques payable 
receipt oF ronanolk County Council), returnable on 


s : : ‘ 
19th Mane gts and Drawings will be sent out on 


9th JUNE, 1961. *ed-Price Tenders required by the 





THE CONTRACT JOURNAL 


CONTRACTS 


DORSET COUNTY COUNCIL. 
FERRY BRIDGE, WEYMOUTH—PAINTING. 


TENDERS are invited for CLEANING and PAINT- 
ING One SPAN of the ABOVE BRIDGE. Tenderers 
are asked to submit also an alternative price for 
cleaning and painting two spans. : 

The bridge is a !attice steel structure of six spans 
each of 45ft., connecting Weymouth and the Island 
of Portland. 

Forms of Tender may_be obtained from the County 
Surveyor, County Hall, Dorchester, Dorset, and sealed 
Tenders must be delivered to the undersigned not 
later than TUESDAY, 23rd May, 1961. 

A. C. TEMPLEMAN, 
Clerk of the County Council. 





County Hail, 
Dorchester. 

COUNTY COUNCIL OF THE 
WEST RIDING OF YORKSHIRE. 
TENDERS are invited for GENERAL BUILDERS’ 
WORK in connection with the Proposed Alterations 
and Adaptations at SOUTH ELMSALL SUB-DIVISION 

POLICE HEADQUARTERS. 

Plans and Specifications are available for inspection 
at the Office of the Divisional Architect, Bishopgarth, 
Westfield Road, Wakefield, to whom application should 
be_made for Tender documents. 

The Contract will be governed by the R.1.B.A. Form 
of Agreement. 

Sealed Tenders must be addressed to me, the 
undersigned, and received at Room 46, County Hall, 
Wakefield, not later than 12 Noon on FRIDAY, 26th 


May, 1961. 
BERNARD KENYON, 
Clerk of the County Council. 


C!iTY OF BIRMINGHAM. 
WATER DEPARTMENT. 
CONTRACT NO. 272. 
RECONSTRUCTION OF HAGLEY ROAD RESERVOIR. 


TENDERS are invited for the RECONSTRUCTION of 
HAGLEY ROAD RESERVOIR at Edgbaston, Birming- 
ham, comprising the Erection of a Reinforced Concrete 
Structure of 4'2m. gall. capacity within the existing 
reservoir, and ancillary works including Mainlaying. 
_ Conditions of Contract, Specification, Bill of Quan- 
tities, etc., may be obtained from the undersigned 
upon payment of a deposit of £5 which will be 
refunded on receipt of a bona-fide Tender. 

Tenders must be returned not later than 10 a.m. 
on MONDAY, 19th June, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


A. E. FORDHAM, 
General Manager and Secretary. 
City of Birmingham Water Department, 
Council House, 
Edmund Street, 
Birmingham, 3. 
(P.O, Box 49.) 


BOROUGH OF LUTON. 
DEVELOPMENT OF LUTON AIRPORT—PHASE I. 
DRAINAGE WORKS. 


TENDERS are invited from experienced contractors 
for DRAINAGE WORKS in connection with the 
ABOVE DEVELOPMENT. 

The works Include for the Laying of Foul and 
Surface Water Sewers up to a maximum of 27in. dia., 
together with appurtenant works. 

Tender documents, from Borough Engineer, Town 
Hall, Luton, on payment of £2 2s. deposit, returnable 
on receipt of a bona-fide Tender not subsequently 
withdrawn. Cheques payable Luton Corporation. 

Tenders to TOWN CLERK, Town Halil, Luton, by 
Noon on THURSDAY, 25th May, 1961. 


CITY OF WAKEFIELD. 
PRIVATE STREET WORKS. 


WOODCOCK STREET, WILLOW DRIVE AND 
OAKLAND ROAD. 


TENDERS are invited on a_Fixed-price Basis for 
the MAKING-UP and PAVING of 520 lin. yd. of 
Woodcock Street, Willow Drive and Oakland Road. 

Drawings may_be inspected at the Office of the 
City Engineer, Town Hall, Wakefield, from whom 
Bill of Quantities, Specification and Form of Tender 
may be obtained. . 

Tenders must be returned to the undersigned by 
12.30 p.m. on 23rd MAY, 1961. 


W. S. DES FORGES, 
Town Clerk. 


Town Hall, 
Wakefield. 


Cry OF WAKEFIELD. 
PRIVATE STREET WORKS. 


ST. JOHN'S MOUNT, LONSDALE ROAD, 
CYPRUS STREET AND BACK LONSDALE ROAD. 


TENDERS are invited on a_Fixed-price Basis for 
the MAKING-UP and PAVING of 490 lin. yd. of 
St. John’s Mount, Lonsdale Road, Cyprus Street and 
Back Lonsdale Road. 

Drawings may be inspected at the Office of the 
City Engineer, Town Hall, Wakefield, from whom 
Bill of Quantities, Specification and Form of Tender 
may be obtained. 

Tenders must be returned to the undersigned by 
12.30 p.m. on 23rd MAY, 1961. 


W. S. DES FORGES, 
Town Clerk. 





Town Halil, 
Wakefield. 


URBAN DISTRICT COUNCIL OF WARE. 
PRIVATE STREET WORKS. 
WARNER ROAD. 


TENDERS are invited for the ABOVE WORKS, 
involving the Construction of approx. 1,780 super. yd. 
of Tarmacadam Carriageway, together with Kerbing, 
Footpaths, Drainage, and other ancillary works. 

Tender documents may be obtained from A. G. 
DAVENPORT, A.M.I.C.E., _F.R.I.C.S., M.!.Mun.E., 
Engineer and Surveyor, The Priory, Ware, on payment 
of deposit of Two Guineas. 

Tenders must be returned to the undersigned not 
later than Noon on WEDNESDAY, 24th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 


LESLIE G. SOUTHALL, 
Clerk of the Council. 





The Priory, 
Ware, Herts. 
Ist May, 1961. 
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CONTRACTS 


GLAMORGAN COUNTY COUNCIL. 
3 HIGHWAYS ACT, 1959. 





TO PUBLIC WORKS CONTRACTORS. 


TENDERS are invited for the MAKING-UP of the 
FOLLOWING STREETS: Heol Stradling (Part), Heol 
Gwrgan (part) and Cae Yorath, Whitchurch, Cardiff, 
the principal works comprising: Storm Water Sewer 
Gin. dia., 200 lin. yd.; Carriageway, 2,250 sq. yd.; 
Footpath, 1,550 sq. yd.; Kerbing, 850 lin. yd.; and 
incidental works. 

Specification, Bill of Quantities and Forms of Tender 
can be obtained from the County Surveyor, County 
Hall, Cardiff, on payment of a deposit of £3 which 
will be returned (subject to the Condition of Tender) 
on receipt of a bona-fide Tender and the return of 
all the documents supplied. 

General Conditions of Contract and Drawings may 
be seen at the Offices of the County Surveyor during 
normal working hours. 

Contractors will be required to pay the recognised 
rates of wages and to observe the recognised hours 
of labour. 

Sealed Tenders, made out on the prescribed form 
and accompanied by the priced Bill of Quantities, 
are to be delivered, in the envelope provided, at the 
seh ee oem. a First Post on TUESDAY, 

ay, + addressed to the Cl 
Glamorgan County Council. etaleetione: 


The County Council will not necessarily acc 
lowest or any Tender. 





RICHARD JOHN, 


Clerk of the County Council. 
Glamorgan County Hall, ™ 


Cardiff. 
27th April, 1961. 


DENBIGHSHIRE COUNTY COUNCIL. 
HIGHWAY ACT, 1959. 








BRYN GLAS, RHOSLLANERCHRUGOG—SECTION 
NOS. 1 AND 2. 


FIXED-PRICE TENDERS are invited for MAKING- 
UP the ABOVE-MENTIONED ROAD which is soot 
four miles from Wrexham, involving the Construction 
of approx. 1,130 sq. yd. of Bitumen Macadam 
Carriageway, together with Kerbing, Footway, Surface 
Water Drainage, and other incidental works. 

Copies of the Contract Drawings may be inspected 
at the Office of the County Surveyor, 46 Clwyd Street, 
Ruthin, from whom copies of the Form of Tender, 
General Conditions of Contract, Specification and Bills 
of Quantities may be obtained on payment of a deposit 
of £2 2s. which will be returned only on receipt of 
a bona-fide Tender not subsequently withdrawn. 

.. renders, in plain sealed envelopes endorsed 

Private Street Works,"’ must_be received by the 
undersigned not later than SATURDAY, 27th May, 


The Council do not bind th 
lowe ae ae et emselves to accept the 
W. E. BUFTON, 


Clerk of the County Council. 





County Offices, 
Ruthin. 


SURREY COUNTY COUNCIL. 
HIGHWAYS AND BRIDGES DEPARTMENT. 


TENDERS are invited for INSTALLING a 400-w 
MERCURY FLUORESCENT DISCHARGE LIGHTING 
SYSTEM at THE GLANTY ROUNDABOUT, EGHAM, 
comprising 18 Steel Tubular Columns and 22 Lanterns. 
Documents obtainable from County Engineer, return- 
able in plain sealed envelopes, endorsed’ “Glanty 
Lighting,” by 27th MAY, 1961, to CLERK OF THE 
COUNCIL, County Hill, Kingston-upon-Thames. 








HEBBURN URBAN DISTRICT COUNCIL. 


PART OF 104 DWELLINGS—CENTRAL AREA 
REDEVELOPMENT. 


14 MAISONNETTES IN nen BLOCKS FOUR-STOREY 











TENDERS are invited for the FOLLOWING SUB- 
CONTRACTS, in connection with the ERECTION of 
the ABOVE HOUSES by Direct Labour: 

(1) Plumbing. 
(2) Electrical Installation. 
(3) Plastering. 

Contractors wishing to tender should apply to the 
Engineer and Surveyor not later than 16th MAY, 
1961, enclosing a cheque for Three Guineas, payable 
to the Hebburn U.D.C. as deposit, which will be 
returned upon receipt of a_bona-fide Tender. 

Specification and Form of Tender will be forwarded 
to the contractors, and Tenders must be returned in 
ane endorsed envelope by Noon, 31st MAY, 

Drawings and Conditions of Contract may be seen 
at the Office of the Engineer and Surveyor, Council 
Offices, Argyle Street, Hebburn. 

The Council does not bind itself to accept the 
lowest or any Tender. 

W. KINGHORN, 
Clerk of the Council. 

Council Offices, 

Argyle Street, 
Hebburn, 
Co. Durham. 
27th April, 1961. 


PISLEY RURAL DISTRICT COUNCIL. 


ERECTION OF 14 BUNGALOWS AND SITE WORKS, 
AND CONSTRUCTION OF ROAD AND SEWERS. 


FIXED-PRICE TENDERS are invited for the 
FOLLOWING: 

(a) The Erection of 14 One-bedroom Bungalows 
and Site Works on a site at the rear of 
Stanley Terrace, Buxton Road, Disley; and 

(b) The Construction of Access Road and Sewers 
for same. 

Tenders may be submitted for (a) and/or (b), and 
applications for Forms of Tender and Bills of Quan- 
tities, indicating whether for (a) and/or (b), should 
be made to E. TURNBULL, Surveyor to the Council, 
Council Offices, Disley, near Stockport, accompanied 
by a deposit of £3 3s., returnable where a bona-fide 
Tender reaches the Council within the prescribed time. 

Tenders, on the prescribed form, together with 
sealed priced Bills of Quantities which will be opened 
in the case of lowest Tenders only, are to be enclosed 
in plain sealed envelopes bearing no indication or 
mark of the sender and endorsed “Tender for 
Bungalows and/or Roadworks,” to be delivered at the 
Office of the undersigned not later than Noon on 
TUESDAY, 30th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 
et W. NORMAN, 


Clerk of the Council. 





Council Offices, 
Disley, 
Near Stockport. 
28th April, 1961. 















































































































































556 SUPPLEMENT 


CONTRACTS 
HERTFORDSHIRE COUNTY 
PRIVATE STREET WORKS. 


TENDERS are invited for MAKING-UP FOUR 
PRIVATE STREETS, having a total length of approx. 
1,950yd., at ST. MERYL ESTATE, Carpenders Park. 

The streets have Carriageways 16ft., 20ft. and 
24ft. wide, Footways 5Sft. and 6ft. wide, and Verges. 

The work includes Surfacing the existing Concrete 
Carriageways with Bitumen Macadam, Taking-up and 
Re-laying the existing Paving Slabs to Footways, 
Constructing New Footways with Bitumen Macadam, 
Taking-up and Re-laying the existing Kerbing, and 
supplying New Kerbing where necessary, and 
Constructing Footway Crossings. 

The Drawings may be inspected by appointment, 
and copies of the Conditions of Contract, Specification, 
Bill of Quantities and Form of Tender may be obtained 
from the County Surveyor's Department, County Hall, 
Hertford. 

Tenders must be delivered, in envelopes which will 
be provided, to the CLERK OF THE COUNTY 
COUNCIL, County Halil, Hertford, not later than the 
3ist MAY, 1961. 

The County Council do not bind themselves to 
accept the lowest or any Tender. 


COUNTY COUNCIL OF THE 
WEST RIDING OF YORKSHIRE. 


SEPARATE TENDERS are invited for (a) FORMA- 
TION of LAUNDRY SORTING ROOMS; (b) PRO- 
VISION of DINING ROOM and KITCHEN SERVERY, 
in the FORMER CASUAL BLOCK at BEECH TOWERS, 
STAINCLIFFE, Dewsbury. 

Plans and Specifications are available for inspection 
at the Office of the Divisional Architect, Bishopgarth, 
Westfield Road, Wakefield. 

Applications to tender must 
Divisional Architect, Bishopgarth, 
Wakefield. 

Sealed Tenders must be addressed to me, the 
undersigned, and received at Room 5, County Hall, 
Wakefield, not later than 12 Noon on MONDAY, 12th 


June, 1961. 
BERNARD KENYON, 
Clerk of the County Council. 


ADMINISTRATIVE COUNTY OF 
LEICESTER. 


TENDERS are invited for the RECONSTRUCTION 
and WIDENING of ROUTE A.444 for a length of 
approx. 400yd. between SIBSON and ATTERTON. 

Further details and Form of Tender from_ the 
County Engineer and Surveyor, County Offices, Grey 
Friars, Leicester, on deposit of £5. 

Closing date, WEDNESDAY, 24th May, 1961. 
J. A. CHATTERTON, 

Clerk of the County Council. 


COUNCIL. 


be addressed to the 
Westfield Road, 


Grey Friars, 
Leicester. 


BOROUGH OF SALE. 


RECONSTRUCTION AND SURFACE WATER 
DRAINAGE WORKS. 


TENDERS are invited for the SURFACE WATER 
DRAINAGE and RECONSTRUCTION of OLD HALL 
ROAD (part) and WARDLE ROAD; total length 
approx. 1,230 lin yd. 

Specification, Bills of Quantities and Forms of 
Tender obtainable on a payment of £2 2s. deposit, 
from Borough Engineer's Office, Town Hall, Sale, 
where Plans, Sections and General Conditions of 
Contract may be inspected. 

No Tenders will be received except in the plain 
sealed envelope provided, endorsed ‘* Tender—Re- 
construction of Old Hall Road and Wardle Road," 
but devoid of any name or mark indicating the sender. 

Tenders to reach the undersigned not later than 
Noon on WEDNESDAY, the 31st May, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
BERTRAM FINCH, 
Town Clerk. 
Town Hall, 
Sale. 


WILLENHALL URBAN DISTRICT 
COUNCIL. 


TENDERS are invited for the SUPPLY and 
DELIVERY of the FOLLOWING ITEMS during the 
period 1st July, 1961, to 30th June, 1962: 

(1) Portland Cement. 

(2) Concrete Flags. 

(3) Concrete Kerb and Channel. 

(4) Grit. 

(5) House Coal and Boiler Fuel. 
(6) Road Salt. 

(7) Tarred and Bituminous Macadam. 
(8) Dustbins. 

Forms of Tender, Specifications and Conditions of 
Contract may be obtained from the Engineer and 
Surveyor, Town Hall, Willenhall, during normal office 
hours (a stamped addressed envelope of suitable size 
must be forwarded with applications for Tender docu- 
ments), and Tenders, enclosed in the envelopes pro- 
vided by the Council, should be received by the 
undersigned -by not later than WEDNESDAY, 21st 


June, 1961. 
JOHN R. RIDING, 
Clerk of the Council. 
Town Hall, 
Willenhall, Staffs. 
WOKINGHAM RURAL _ DISTRICT 


COUNCIL. 
MAIN DRAINAGE OF SHINFIELD—STAGE III. 
SCHOOL GREEN AND THREE MILE CROSS AREAS. 


FIXED-PRICE TENDERS are 
FOLLOWING: 

(a) The Laying of 5,100 lin. yd. of Gin. and 
7in. dia. Salt Glazed Ware Pipes and 
1,025 lin. yd. of 12in. dia. Spun-iron Pipes; 
or, alternatively, 5,100 lin. yd. of Gin. and 
8in. dia. Pitch-fibre Pipes and 1,025 lin. yd. 

of 12in. Spun-iron Pipes; and 


invited for the 


(b) The Construction of 90 Manholes, Two 
Pumping Stations and Rising Mains. 
Tender documents may be obtained from the 


Council's Chief Engineer on payment of a deposit of 
Three Guineas, returnable on receipt of a bona-fide 
Tender not subsequently withdrawn. 

Drawings and Conditions of Contract can be 
a at the Council Offices during normal office 
ours. 

Tenders, in plain sealed envelopes endorsed 
‘** Tender—Main Drainage of Shinfield—Stage Ili— 
School Green and Three Mile Cross Area,"’ must be 
delivered to the undersigned not later than Noon on 
THURSDAY, 25th May, 1961. 

The Council does not bind 
lowest or any Tender. 

GEQFFREY HEATH, 
Clerk of the Council. 


itself to accept the 


Council Offices, 
Shute End, 
Wokingham, Berks, 
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CONTRACTS 
BOROUGH OF CAMBERWELL. 


PAVING CHILDREN'S PLAYGROUND— 
ABLETT STREET/DELAFORD ROAD. 


TENDERS are invited for PAVING WITH TARMAC 


OPEN SPACE (approx. 1,800 sq. yd.), PROVIDING 
CHAIN LINK FENCING, etc. 

Tender documents obtainable from BOROUGH 
ENGINEER, Town Hall, Camberwell, S.E.5. Closing 
date: 30th MAY, 1961. 


BOROUGH OF WATEORD. 
ELDERLY PERSONS’ FLATS. 


TENDERS are invited for the CONSTRUCTION of 
19 BEDSITTING ROOM FLATS and ONE TWO- 
BEDROOM FLAT, in ONE THREE-STOREY BLOCK, at 
the junction of HAGDEN LANE and BRIGHTWELL 


ROAD, Watford. 
Applications for documents must be made to_MR 


F. C. SAGE, Borough Engineer and Surveyor, Town 
Hall, Watford, not later than 2 p.m. on Monday, 


29th May, 1961. 
Contract documents will be forwarded as soon as 


possible after that date. 
No Tender will be considered unless upon the 
official form, which must be sent to the undersigned 
in the envelope provided for the purpose by 2 p.m. 
on WEDNESDAY, Sth July, 1961. 
GORDON H. HALL, 
Town Clerk. 





Town Hall, 
Watford. 
April, 1961. 


cess OF MANCHESTER. 


TENDERS invited for ELECTRICAL INSTALLATION 
to AGED PERSONS' HOME, FELSKIRK ROAD, 
WYTHENSHAWE. 

Specification and Drawings from CITY ARCHITECT, 
P.O. Box 488, Town Hall. 

Tenders returnable by MAY 29th. 


HEBDEN ROYD URBAN 
COUNCIL. 


TENDERS are_ invited for the LABOUR and 
MATERIALS required in the RECONSTRUCTION of 
ST. GEORGE'S STREET, Hebden Bridge. 

The Contract. involves the Reconstruction of 
approximately 630 super. yd. of Carriageway with 
Concrete Foundation and Tarmacadam and Cold 
Asphalt Surfacing, together with New Gullies and 
Preparatory Works. 

Specifications, Bill of Quantities and Conditions of 
Contract may be _ obtained from the Engineer and 
Surveyor, Council Offices, Hebden Bridge. 

Sealed Tenders, endorsed ‘Tender for St. George's 
Street," to be delivered in plain sealed envelopes to 
the undersigned not later than 5 o'clock p.m. on 
TUESDAY, 16th May, 1961. 

The lowest or any Tender will not necessarily be 


accepted. 
K. KABERRY, 
Clerk of the Council. 


DISTRICT 








Council Offices, 
Hebden Bridge. 
WORTLEY RURAL DISTRICT COUNCIL. 

TENDERS are _ invited for the SUPPLY and 
DELIVERY of the FOLLOWING: 

(a) One 10 12cwt. Van. 
(b) 100 Sets of Overalls. 

Additional particulars may be obtained from the 
Chief Public Health Inspector, Council Offices, 
Grenoside, near Sheffield. 

Sealed Tenders, endorsed ‘‘ Van’ or ‘** Protective 
Clothing,"’ are to be delivered to the undersigned not 
later than 12 Noon on SATURDAY, 10th June, 1961. 

ADRIAN M. KELLY, 
Clerk of the Council. 

Council Offices, 

Grenoside, 
Near Sheffield. 


KERRIER RURAL DISTRICT COUNCIL. 


CONSTANTINE SEWERAGE AND 
SEWAGE DISPOSAL. 


The Council invite FIXED-PRICE TENDERS from 
contractors having experience in similar work for the 
LAYING of approximately 6,125 lin. yd. of Qin., Gin. 
and 4in. diameter SEWERS and RISING MAINS, 
together with Concrete Manholes, the Construction of 
Two Pumping Stations and Sewage Disposal Works, 
and all ancillary Works at CONSTANTINE, near 
Falmouth. 

Tender documents may be _ obtained from_ the 
Council's Consulting Civil Engineers, MESSRS. 
HARVEY, McGILL AND HAYES, 8 Richmond Road, 
Exeter, on and after Friday, 12th May, and at whose 
office Plans may be inspected by appointment during 
normal office hours. 

Applications are to be accompanied by a cheque for 
£S Ss., made payable to the Kerrier Rural District 
Council and, in the case of contractors who have not 
previously carried out work for the Council or under 
the direction of the Engineers, by particulars of 
similar work executed and the names and addresses 
of the Engineers concerned. The deposit will be 
refunded upon the receipt of a bona-fide Tender not 
subsequently withdrawn and the return of all Tender 
documents. 


Tenders are to be delivered in a plain sealed 
envelope endorsed ‘‘Constantine Sewerage,’’ but 
bearing no name or mark of identification, to the 


undersigned not later than 12 Noon on WEDNESDAY, 
7th June, 1961. 
The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 
W. J. THOMAS, 
. Clerk of the Council. 
Council Offices, 
The Willows, 
Helston, 
Cornwall. 


COVENTRY CORPORATION. 
ROAD RESURFACING PROGRAMME, 1961-62. 
COVENTRY CORPORATION invite TENDERS for 

RESURFACING PROGRAMME in HOT ROLLED 

ASPHALT and ancillary works for 1961-62, approx. 

area 53,000 sq. yd. 

Documents from CITY ENGINEER, Council House, 
on payment of £5, returnable on receipt bona-fide 

Tender by Noon on the Sth JUNE. 


THE NORTH WEST METROPOLITAN 
REGIONAL HOSPITAL BOARD. 

The_Board invites TENDERS for the ERECTION of 
Six TWO-BEDROOMED BUNGALOWS for _ staff, 
together with ROADWORKS and other SITE WORKS 
at SHENLEY HOSPITAL, Herts. 

Builders wanting to tender should apply to Messrs. 
TAYLER AND GREEN, FF.R.1.B.A., Chartered Archi 
tects, of 10 North Parade, Lowestoft, Suffolk, within 
seven days of the publication of this advertisement. 
Bills of Quantities will be provided and three weeks 
allowed for tendering. 
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CONTRACTS 
BOROUGH OF LEyrTo x 
BITUMINOUS MACADAM _ RESURFACING WORKs, 





TENDERS are invited for the ABO 
comprises the Resurfacing of Certain Cig which 
within the Borough in DENSE BITUMEN MAC Roads 

Specification, Bill of Quantities and Forms G ADAM. 
may be obtained from the Borough Engines Tender 
Hall, Leyton, E.10, on payment of £2 2s., wrich oMn 
be refunded on receipt of a bona-fide Tender” Wil 

The General Conditions of Contract _ b 
inspected at the office of the Borou i e 
normal office hours. 3h Engineer during 

Tenders to be forwarded, addressed to t 
signed, so as to be received not later than 
MONDAY, 22nd May, 1961. 

B.. j. 


he under. 
Noon on 


OSBORNE, 


Town Hall, Town Clerk. 


Leyton, E.10. 
BOROUGH OF EPSOM AND Ewer 
PRIVATE STREET WORKS. 


COTTAGE ROAD, WEST EWELL: 
POOLE ROAD (PART OF), WEST EWELL 
(from a line between the south-east bound 
No. 2 Poole Road and the kerb line on the soya”! 
side of Chesterfield Road to Heatherside Road) 


The CORPORATION invite TENDERS from pub’ 
works contractors for the EXECUTION of PRIVATE 
STREET WORKS at the ABOVE-NAMED STREET Te 
prising Tarmacadam Carriageway, Tarmacadam’ fan” 
ways, Kerbing, Footway Crossings and Verge cs 

Conditions of Contract can be inspected at. = 
copies of the Plans, Specification, Bill of Quantin’ 
and Form of Tender obtained from, the Office a 
COLIN COBBETT, M.I.C.E., M.1.Mun.E., Boro n 
Engineer and Surveyor, Town Hall, Epsom dua 
working hours, upon payment of a deposit of £2 2% 
Deposits will be returned to contractors Submitting 
bona-fide Tenders not subsequently withdrawn ° 

Tenders must be delivered to me, at the address 
mentioned below, not later than 12 Noon on 
MONDAY, 29th May, 1961, and no Tenders will be 
received and considered unless they are enclosed in 
a plain sealed envelope endorsed ‘ Tender for Private 








Street Works—Poole Road (part of) and 
Road, West Ewell.” Cottage 
This envelope must not bear any mark or name 


indicating the sender. 
The Corporation do not bind themselves to accept 
the lowest or any Tender. , 


EDWARD MOORE, 


Town Hall, Town Clerk. 
The Parade, 
Epsom 
April, 1961. 
URBAN DISTRICT COUNCIL OF 


COLNE VALLEY. 


SURFACE DRESSING. 


TENDERS are invited for SURFACE DRESSING an 
approx. area of 106,000 sq. yd. of ROAD within the 


Urban Area. 
Form of Tender, Specification and General Condi- 





tions may be obtained from the _ Engineer and 
Surveyor, Town Hall, Cross Street,  Slaithwaite 
Huddersfield, on receipt of a stamped addressed 
envelope. 

Tenders, in a_ plain sealed envelope endorsed 
‘* Surface Dressing,’ should be delivered to the 
undersigned not later than THURSDAY, 18th May, 
1961. 


The Council does not bind itself to accept the 
lowest or any Tender. 
J. W. LOMAS, 
Clerk of the Council. 
Town Halil, 
Slaithwaite, 
Huddersfield. 
28th April, 1961. 


QRRELL URBAN DISTRICT COUNCIL. 
FLAGGING/RE-FLAGGING COUNTY AND DISTRICT 
ROADS. 











TENDERS are invited for the ABOVE WORKS. 

The Work consists of TAKING-UP_ EXISTING 
KERBS and FLAGGED FOOTWAYS and RE-LAYING 
NEW PRECAST CONCRETE KERBS and FLAGS. 

The approximate quantities are 1,644 lin. yd. of 
Kerb and 3,566 sq. yd. of Flagging. os 

The Specification and Bills of Quantities may be 
obtained from the Engineer and Surveyor, Council 
Offices, Orrell Post, near Wigan. 

Tenders, in a_ plain sealed envelope endorsed 
“Flagging,'’ must be delivered to the undersigned not 
later than 12 Noon, 31st MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender received. 

P. ASHURST, 
Clerk of the Council. 


Council Offices, 


Orrell Post, 

Near Wigan, 

Lancs. 
Sth May, 1961. 
BEDWELLTY U RBA N_ODISTRICT 
COUNCIL. 

PROPOSED HOUSING SCHEME AT 

GWAELODYWAUN, PENGAM. 


ADVANCE PREPARATION OF SITE 
(ROADS AND SEWERS). 


TENDERS are invited for ADVANCE PREPARE. 
TION WORK (Roads, Sewers, etc.) for the ABO! 
HOUSING SCHEME at PENGAM, Mon. . 

The works include: Approx. 11,400 cu. yd. cow 
tion; approx. 11,000 super. yd. Foundations to storm 


way; approx. 3,600 lin. yd. Kerb; Fou 
Sewers of 6in., Qin., 12in. and 24in, dia, on and 
off site. 


Conditions of Contract, Plans and Sections ge 


proposed works may be seen at the Office icioa 
Engineer and Surveyor to the Council, ene” 9 
Offices, Aberbargoed, Bargoed, Glam., from 
Specifications, Bill of Quantities and Form of £3 3s 
may be obtained on receipt of a deposit of ide 
The deposit will be refunded on receipt of a bona 
Tender which is not subsequently withdrawn, ho for 
with the return of all documents furnish 
tendering purposes. A " 
Tenders, in sealed envelopes (which shall not bey 
any name or mark indicating the sender), an a the 
“Tender for Advance Site Works,’ must rea 
undersigned by the 6th JUNE, 1961. ent the 
The Council do not bind themselves to acc 


lowest any Tender 
Serene D. HILTON LEWIS, i 
Clerk of the Counc! 
Municipal Offices, 


Aberbargoed, 
Bargoed, Glam. 
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CONTRACTS 
OUNTY BOROUGH OF NEWPORT. 
BETTWS NEIGHBOURHOOD UNIT. 





FLOOD PREVENTION SCHEME. 


invited for the EXECUTION of the 
TENDERS 25g" of Retaining Works, Construction 
ABOVE. oe Reservoir (approx. 9 acres), with Pitched 
of Balancing "og Weirs, Erection of Flood Contro 
garth Bartorced Concrete Road Bridge. Prestressed 
idge, and ancillary . 
Concrete (Footoritions. Specification and Bill of Quan- 
Genere be obtained from the Office of the Borough 
tities MAY Cie Centre, Newport, Mon., on the e 
Engineer, SA Borough Treasurer's receipt for £2 2s., 
duction of the “returned on receipt of a bona-fide 
will Drawings may be inspected at either 
Tender. 7 the Borough Engineer or vat the Omce 
ineers, Messrs. W. S. 
of the Consulting ie place, Cardiff. Tenders must 
and bo in the enevelope provided, and endorsed 
be enclosee og Prevention Works,’ and not bearing 
“Bettws— Fen ark indicating the sender, should reach 
any NaN CLERK not later than 1 p.m. on WEDNES- 
ey. 2th May, 19600 0 
0 U POOLE. 


gosouch °° 

gAITER RECLAMATION SCHEME—STAGE I. 
TENDERS are invited for the SUPPLY of the 
FOLLOWING > g.3.61.—Filling Material, 215,000 


CON 
cu; Whe Supply of Filling Material to the 
fhe. Excavation and Haulage to Site 


(b) ; : . z 
illing Material from locations avail 
as to the Council. Total quantity 
required 215,000 cu. yd., and Tenders 
will be considered for quantities of 
10,000 cu. yd. and upwards. 

CONTRACT B.4.61.—Hardcore, 2,500 cu. yd. 
The Supply of Stone or Brick Hardcore for 

the Construction of a Temporary Bund. 
CONTRACT B.5.61.—Bulldozer.—The Supply of 
one Caterpillar D6 Bulldozer or similar, in 
good second-hand condition, machine to be 
not more than four years old. ‘ 
Tender Forms can be obtained from the Boroug 
ineer, Municipal Buildings, Poole, and must be 
Engineét’ to me by registered post by not later than 


returned 
Noon, 17th MAY, 1961. J. G. HILLIER, 
Town Clerk. 


City OF MANC HESTER 


ROAD-BROWNLEY ROAD HOUSING 
HOLLYHEDGE ROMP ELOPMENT. 


ROAD AND SEWER CONTRACT. 


re invited for CONSTRUCTING 1,000 
6a ENDER UMEN MACADAM CARRIAGEWAY, 
387 lin. yd. Qin. dia. SEWER, and ancillary works. 

Tender documents (returnable by 9.30 a.m., 
23rd MAY, 1961) obtainable from the CITY SUR- 
VEYOR (Room 208), Town Hall, Manchester, 2. 


U RBAN DISTRICT COUNCIL OF 
COULSDON AND PURLEY. 


TRUCTION OF 6IN. DIA. SOIL SEWER— 
= FIRS ROAD, KENLEY. 


TENDERS are invited for the ABOVE WORKS. 
Bill of Quantities and Form of Tender, prepared 
by H. M. COLLINS, A.M.I.C.E., may be obtained 
upon deposit of £3 3s. which will be refunded upon 
receipt of a bona-fide Tender. — 

Plan, Specification and Conditions of Contract may 
be inspected at the Council Offices. 

Sealed Tenders, in the envelope provided, and 
endorsed “‘ Firs Road Soil Sewer,’’ must be delivered 
to the undersigned not later than First Post on 
TUESDAY, 23rd May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ERIC F. J. FELIX, 
Clerk of the Council. 











Council Offices, 
Purley, Surrey. 


ESHER URBAN DISTRICT COUNCIL. 
LITTLEHEATH FARM HOUSING ESTATE 


EXTENSION, OXSHOTT—STAGE !i— 
ROADS AND SEWERS—CONTRACT NO. 318. 


TENDERS are invited for the ABOVE-MENTIONED 
WORKS, which comprise Miscellaneous Site Works, 
the Construction of approx. 1,000 sq. yd. of Hardcore 
Carriageways, 130 lin. yd. of Qin. Surface Water 
Sewer, together with ancillary works. 

The Form of Tender, Specification and Bill of 
Quantities may be obtained from the Engineer and 
Surveyor, Council Offices, Esher, on payment of a 
deposit of One Guinea which will be refunded on 
receipt of a bona-fide Tender, together with the 
return of all documents in good condition. 

Tenders, on the prescribed form, enclosed in the 
envelope provided, endorsed ‘‘ Contract No. 318,"" and 
bearing no name or mark indicating the sender, must 
be returned to the undersigned and received by him 
eee than S p.m. on MONDAY, the 29th May, 


The Council do not bind themselves to accept the 
lowest or any Tender. 
FREDERICK EDWARDS, 
' f th il. 
Counc Offices, Clerk of the Counci 


a . ciation 
ESHER URBAN DISTRICT COUNCIL. 
OMNIBUS LAY-BYS—PORTSMOUTH ROAD, A.3, 


ESHER AND WALTON ROAD, B.369, 
EAST MOLESEY. 


CONTRACT NO. 320. 


WORKERS are invited for the ABOVE-MENTIONED 
Omnitas which comprise the Construction of Three 
in Reletorten each ot Sporen. 100 en. area, 
ncrete, ogether wit rbing, 

Fogtpath. “and other ancillary Works. ~~ 
oO ender, Specification and Bill of 

Suéntities may be obtained from the Engineer and 
depose v4 Council Offices, Esher, on payment of a 
recelpt o One Guinea which will be refunded on 
return . a bona-fide Tender, together with the 

Tiree all documents in good condition. 

envelope 5, on the prescribed form, enclosed in the 
bearing nprovided, endorsed ‘‘ Contract No. 320,"" and 
be returned sre or mark indicating the sender, must 
not later “th to the undersigned and received by him 
1961. an S p.m. on MONDAY, the 29th May, 


The i r 
lowest om Ret bind themselves to accept the 
FREDERICK EDWARDS, 
Council Offices Clerk of the Council. 
Esher. , 
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CONTRACTS 


COUNTY BOROUGH OF GATESHEAD. 


LEAM LANE ESTATE—SOILING AND SEEDING. 


TENDERS are invited for SOILING and SEEDING, 
and incidental works, to VERGES and OPEN SPACES 
on the ABOVE ESTATE. 

Details and Form of Tender may be obtained from 
the Borough Surveyor, Municipal Buildings, Swinburne 
Street, Gateshead, 8, on payment of a deposit of 
£2 2s. by cheque made payable to the Borough 
Treasurer, which will be returned upon receipt of a 
bona-fide Tender and the return of all documents and 
Drawings supplied. 

Tenders to be returned to the undersigned, in the 
envelope provided, not later than 12 Noon on 
MONDAY, 29th May, veut 











D. JACKSON, 
Town Hall Town Clerk. 
____ Gateshead, 8. _ 
COUNTY BOROUGH OF CROYDON. 


PARKING METERS. 


TENDERS are invited for the SUPPLY, FIXING 
and MAINTENANCE of approx. 1,200 PARKING 
METERS. For further particulars and Tender Form, 
apply to the Borough Engineer, Town Hall, Croydon. 
Closing date for Tenders, 19th MAY, 1961. 

E. TABERNER, 
Town Clerk. 


ECirtyY CGF. carcures 


RECONSTRUCTION OF WILLOW HOLME SEWAGE 
DISPOSAL WORKS—STAGE 2. 


TENDERS are invited for the ABOVE. 

The work comprises the Extension of existing Sedi- 
mentation Tanks and their Conversion to Mechanical 
Desludging and the Construction of two new Storm 
Water Tanks, together with a Detritus and Feed 
Channel. 

Particulars from City Surveyor, 18 Fisher Street. 

Closing date, JUNE Sth, 1961. 

H. D. A. ROBERTSON, 
Town Clerk. 


PEMBROKESHIRE POLICE. 


TENDERS are invited for the SUPPLY of SERGE 
and WATERPROOF UNIFORM CLOTHING, SHIRTS, 
TIES, LEATHER GLOVES, HELMETS and CAPS for 
the PEMBROKESHIRE POLICE for the year 1962. 

Full particulars and Forms of Tender can be obtained 
from the CHIEF CONSTABLE, County Police Head- 
quarters, Haverfordwest, to whom Tenders must be 
submitted before FRIDAY, 16th June, 1961. 


1P AVAILABLE, Camberley area, 3,000 cu. yd. 
earth filling, no refuse, next 12 weeks.—BRYAN 
WATTRIDGE (PUBLIC WORKS), LTD., The Sandpits, 
Seale, Farnham, Surrey. Telephone: Runfold 2229. 








For Contracts received too late for 
classification see page 565 





APPOINTMENTS VACANT 


YIEWSLEY AND WEST DRAYTON 
URBAN DISTRICT COUNCIL. 


PUBLIC HEALTH DEPARTMENT. 
APPOINTMENT OF GENERAL FOREMAN. 


APPLICATIONS are invited for the APPOINTMENT 
of GENERAL FOREMAN in the Council's Public 
Heaith Department at a salary in accordance with 
Grade V! for Misc. Classes of Officers, i.e., £760-£825 
p.a. plus £40 p.a. London Weighting. In addition, a 
bonus, depending on salvage, is paid, approx. £1 p.w. 
Conditions attaching to the post will be those for 
Misc. Classes of Officers, and the successful applicant 
will be required to pass a medical examinaticn. The 
post is pensionable, and superannuation contributions 
will be deducted from salary. ; 

The duties attaching to the post are the supervision 
of: (1) refuse collection, and disposal by controlled 
tipping; (2) the repair and maintenance of mechanical 
vehicles and plant; (3) salvage recovery. 

Preference will be given to applicants possessing the 
Intermediate Examination of the Testamur of the 
Institute of Public Cleansing and/or the National 
Certificate in Mechanical Engineering at ordinary or 
higher level. 

Essential car user's allowance for a vehicle not 
exceeding 10-h.p. will be paid. ; 

Housing accommodation will be provided if in the 
Council's opinion it is considered necessary. 

The membership of a Trade Union or negotiating 
oody is a condition of appointment. 

Applications, giving full details of experience, should 
be addressed to the undersigned, to be received not 
later than THURSDAY, 4th May, 1961, accompanied 
by the names and addresses of two referees. 

Canvassing will disqualify, and applicants must_ state 
if they are related to any Councillor or Senior Officer 


of the Council. 
ARTHUR BOOTE, 
Clerk of the Council. 








Drayton Hall, 
West Drayton, 
Middx. 
18th April, 1961. 


KINGSTON UPON HULL EDUCATION 
COMMITTEE. 


APPOINTMENT OF RESIDENT ENGINEER FOR THE 
ERECTION OF THE DAVID LISTER HIGH SCHOOL, 
K'NGSTON UPON HULL. 


APPLICATIONS are invited from suitably qualified 
men for the POST of RESIDENT ENGINEER for the 
erection of the David Lister High School, Kingston 
upon Hull. This new comprehensive school, which 
will provide accommodation for 1,440 pupils, and is 
estimated to cost about £517,000, is being designed 
by MESSRS. LYONS, ISRAEL AND ELLIS, Chartered 
Architects, of London, with MESSRS. F. J. SAMUELY 
AND PARTNERS, of London, as Consulting Engineers. 
The commencing salary will be at the rate of £1,100 
per annum, a a site allowance of £150 per annum 
for a single man or of £200-£250 per annum to a 
married man, depending on the particular 
circumstances, will be payable to a _ successful 
candidate living away from home. The appointment 
is for a peri of about two and a half years, com- 
mencing in about July, 1961. 

Application form and further particulars may be 
obtained from the undersigned, to whom completed 
forms should be returned not later than the 20th MAY, 


1961. 
S. W. HOBSON, 
Chief Education Officer. 





Guildhall, 
Kingston upon Hull, 
Yorkshire. 


SUPPLEMENT 


Vw 
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APPOINTMENTS VACANT 


WEST SUFFOLK COUNTY COUNCIL. 


APPLICATIONS are invited for the POST of JUNIOR 
ENGINEERNG ASSISTANT in the Highways Depart- 
ment on A.P.T. | (£645-£815). 

National Joint Council Service Conditions: post 
pensionable; medical examination. Appointment ter- 
minable by one month's notice in writing on either 
side. Car allowance available. 

Applicants should have been articled pupils, or have 
completed three years’ training in a Highways 
Department. 

Forms of Application may be obtained from, and 
should be returned to, the COUNTY SURVEYOR, 
Manor House, Bury St. Edmunds, not later than 15th 
MAY, 1961. 


(COUNTY BOROUGH OF HUDDERSFIELD, 


BOROUGH ENGINEER AND SURVEYOR’S 
DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
POSITIONS: 

(a) Senior Assistant Engineer—Grade A.P.T. IV 
(£1,140-£1,310). 

(b) Assistant Engineer (Roads) — Grade 
A.P.T. III/IV (£960-£1,310). 

(c) Temporary Clerk of Works (Sewage Works 
Extensions)——Grade A.P.T. | (£645-£815). 

Applicants for position: 

(A) should be Associate Members of the Institution 
of Civil Engineers or the Institution of Municipal 
Engineers, and should have practical experience on 
roadworks and/or the design and construction of 
reinforced concrete; 

(B) should have passed the Examination of either 
of the above-mentioned Institutions and have general 
experience in a Municipal Engineer's Office; 

(C) should have a practical knowledge of ali 
branches of the building trade, including reinforced 
concrete, and setting-out and taking levels. The salary 
mentioned for this position is for a 38-hour week, 
and overtime will be paid for additional hours worked. 

Appointments (A) and (B) are superannuable, but 
successful candidates for each post will be required 
to pass a medical examination. 

Applications, stating age, experience, and the names 
of not more than three referees, should reach A. L. 
PERCY, M.I.C.E., Borough Engineer and Surveyor, 
High Street Buildings, Huddersfield, not later than 
MONDAY, the 1Sth May, 1961. 

Canvassing is prohibited and will be considered a 


disqualification. 
HARRY BANN, 














t Hall Town Clerk. 
Huddersheld. 
April, 1961. 
BOROUGH OF ENFIELD. 





BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
PERMANENT APPOINTMENTS (S-day week): 
Engineering Assistant—A.P.T. 1. 
Engineering Assistant—A.P.T. 11/III. 
one Assistants — A.P.T. Iti and 





Pete 8. 
Senior Planning Assistant—A.P.T. Ill. 

Details of appointments and Application Forms 
obtainable from the Borough Engineer and Surveyor, 
7 Little Park Gardens, Enfield. 

CYRIL E. C. R. PLATTEN, 


Chis tee Town Clerk. 
Enfield. Si Se os cates 
BOROUGH OF REIGATE. 





CLERK OF WORKS REQUIRED. Salary £850 p.a.; 
casual car user's allowance. 

Practical knowledge of building trade; experience 
in setting-out, levelling, supervision of erection of 
building, and keeping site records essential. 

Application Forms from Borough Engineer, Town 
Hall, Reigate, to be returned to him, endorsed ** Clerk 
of Works,” not later than FRIDAY, the 19th May, 





1961. 
HEBER DAVIES. 
Town Hall Town Clerk. 
“Reigate. 
___ April, 1961. 
B OROUGH OF TOTTENHAM. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


fhe FOLLOWING POSITIONS on the Established 
Staff provide varied and _ interesting work in a 
municipal borough of 116,000 population: 
(a) Senior Civil Engineering Assistant—A.P.T. 
Grade V (£1,310-£1,480 p.a.). 
(b) Civil Engineering Draughtsman — A.P.T. 
Grade |! (£645-£815 p.a.). 
London Weighting (£15 to £45) is payable 
in addition, and commencing salaries will be 
according to experience and ability. 
Applicants for post (a) must hold a final pro- 
fessional qualification or an appropriate University 
degree; (b) should have had good drawing office 
experience. 
Five-day week; staff restaurant facilities; part 
removal expenses reimbursed. 
Application Form, obtainable from the Borough 
Engineer and Surveyor (Cj), Town Halil, Tottenham, 
N.15, should be returned to him not later than the 


1Sth MAY, 1961 
M. LINDSAY TAYLOR, 
Town Clerk. 





Town Hail, 
Tottenham, N.15. 


DUNMOW RURAL DISTRICT COUNCIL. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are_ invited for the ABOVE 
APPOINTMENT as RESIDENT ENGINEER for the 
construction of sewerage and sewage disposal works, 
under the direction of J. D. AND D. M. WATSON, 
MM.1.C.E., 67 Tufton Street, Westminster, S.W.1. 

The salary offered will be according to qualifica- 
tions and experience, but not less than £1,300 p.a. 
The appointment will be subject to one month's notice 
on either side and, subject to satisfactory service, is 
expected to last at least six months. 

Applicants should possess transport, for which a 
travelling allowance, not exceeding the rate payable 
for a 10-h.p. or 1,199 c.c. vehicle, will be payable 
in accordance with the National Scheme of Conditions 
of Service. 

Applicants, who should have had _ considerable 
experience of similar work, should apply to the under- 
signed by 15th MAY, 1961, giving full particulars of 
age, qualifications and experience, and enclose copies 
(not originals) of not less than two recent testimonials. 


F. A. RENNISON, 
Clerk of the Council. 








Council Offices, 
Dunmow, Essex. 








SUPPLEMENT 


WP 
WI 
co 


APPOINTMENTS VACANT 
TANGANYIKA. 


MINISTRY OF COMMUNICATIONS, POWER AND 
WORKS. 


EXECUTIVE ENGINEERS. 


Qualifications: Candidates, preferably between 24 
and 30, must either have a University Degree or 
equivalent recognised by the Institution of Civil 
Engineers, together with two years’ subsequent prac- 
tical experience; or have passed, or be otherwise 
exempt from, Parts | and I! of the Final Examinations 
of the Institution of Civil Engineers, and have had 
not_less than five years’ practical experience. 

Duties: Surveys, reports, designs and specifications 
for civil engineering works, together with the adminis- 
tration, organisation and supervision of construction 
and maintenance of such works. 

Terms of Appointment: Contract for one or two 
tours of 21-27 months, with gratuity of 25 per cent. 
on _ Satisfactory completion of agreement. 

Emoluments: In scale £1,266-£2,448 p.a. Free 
Passages. Generous leave. Education allowance. 

Apply DIRECTOR OF _ RECRUITMENT, Colonial 
Office, London, S.W.1. Give full name, and_ brief 
details of age, qualifications and experience. Quote 
BCD112/8/03/D14. 


(COUNTY BOROUGH OF HUDDERSFIELD. 
BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


SENIOR BRIDGES ASSISTANT. 


APPLICATIONS are invited for the APPOINTMENT 
of SENIOR BRIDGES ASSISTANT at a salary in 
accordance with J.N.C. Scale “A” (£1,365-£1,565). 

Applicants must have appropriate professional 
qualifications, preferably including a University Degree 
and membership of the Institution of Structural 
Engineers, and must have extensive experience in 
modern methods of bridge design and construction, 
including prestressed concrete, and experience in the 
Preparation and supervision of contract works. 

The post is superannuable and subject to medical 
examination. 

Applications, stating age, qualifications and experi- 
ence, together with the names of two persons to whom 
reference can be made, should reach A. L. PERCY, 
B.Sc., M.1.C.E., M.1.Struct.E., Borough Engineer and 
Surveyor, High Street Buildings, Huddersfield, not 
later than MONDAY, 15th May, 1961. : 

Canvassing is prohibited and will be considered a 


disqualification. 
HARRY BANN, 
Town Clerk. 


Town Hall, 
Huddersfield. er 


SUNDERLAND COUNTY BOROUGH. 
DEPUTY PUBLIC WORKS MANAGER. 


APPLICATIONS are invited for the ABOVE POST 
on the permanent official staff at a salary of £1,916 
per annum, rising by three annual increments to 
£2,166. ae 

The Department is responsible for all the building 
and civil engineering activities of the Corporation 
carried out by Direct Labour. 

A wide variety of competitive contract work is at 
present in hand, including a new Technical College, 
Comprehensive School, houses, flats, etc., together 
with road, sewer and street lighting work; in addition, 
the Department is responsible for maintenance work 
carried out to 20,000 Council dwellings, schools, and 
all other Corporation properties, and road and sewer 
maintenance. 

Further particulars and Form of Application may 
be obtained from the Public Works Manager, Ivor 
House, 1 and 3 Otto Terrace, Sunderland. 

Applications, suitably endorsed, to be addressed to 
the undersigned, at the Town Hall, Sunderland, so as 
= son me not later than MONDAY, 1Sth May 

Canvassing will disqualify. 

G. S. McINTIRE, 
Town Clerk. 


COUNTY BOROUGH OF WIGAN. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPOINTMENT OF PUBLIC WORKS FOREMAN. 


APPLICATIONS are invited for the APPOINTMENT 
of PUBLIC WORKS FOREMAN on the Established Staff 
of the Borough Engineer at a wage of £18 per week. 

The post is a new one in relation to the organisa- 
tion of direct labour works. The person appointed 
will be responsible, under the Highways Superinten- 
dent, for the programming and construction of capital 
and other major works. 

Applicants must have had experience in the execu- 
tion of civil engineering works, including the operation 
of plant, either with a contractor or a large local 
authority. 9 

Forms of Application may be obtained from the 
Borough Engineer and Surveyor, Municipal Buildings, 
Library Street, Wigan, to whom they should be 
returned not later than 15th MAY, 1961. 

ALLAN ROYLE, 





Municipal Buildings, ee 
Wigan. 
BOROUGH OF POOLE. 


APPLICATIONS are invited for a TOWN PLANNING 
ASSISTANT on Grade A.P.T. Ill or A.P.T. tl, accord- 
ing to experience and qualifications. Apart from the 
duties normally connected with development control 
in an expanding town, there is a Comprehensive 
Development Scheme. 

Application Forms and full particulars from Borough 
Architect, Municipal Buildings, Poole, Dorset, to be 
returned to me by MONDAY, 15th May, 1961. 

J. G. HILLIER, 
Town Clerk. 


CiTy or” 
WATER UNDERTAKING. 


DRAUGHTSMAN (MALE). 
DRAUGHTSMAN REQUIRED. Salary Misc. IV 
(£625-£685), depending on experience. Permanent, 


pensionable post. Medical examination. 

Work will consist primarily of drawing office work 
on new construction projects, tracing and junior 
design duties of a normal drawing office. 

Applications considered from candidates, including 
those of school-leaving age without previous experi- 
ence, on a lower scale. 

Application Form from the City Water Engineer, 
Denton House, Iffley Turn, Oxford, returnable within 
one month from date of advertisement. 


HARRY PLOWMAN, 


Town Clerk. 
Town Hall, 


Oxford. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


LINDSEY _ COUNTY COUNCIL. 
HIGHWAYS DEPARTMENT. 


BRIDGE ASSISTANT REQUIRED for established 
post A.P.T. JN/IV  (£960-£1,310 per annum). 
Applicants must be fully qualified and have an interest 
in structural design and be able to apply their 
knowledge to the construction of moderate-sized 
bridgeworks. This appointment offers good experience 
on all types of bridges and associated works. 

Local authority experience not essential. 

N.J.C. Service Conditions apply. Five-day week. 

Applications must be received by 19th MAY, 1961, 
on forms obtainable from the COUNTY SURVEYOR, 
County Offices, Lincoln. 

25th April, 1961. 

BOROUGH _ OF HESTON AND 
ISLEWORTH. 


ENGINEER AND SURVEYOR'S DEPARTMENT. 


APPOINTMENT OF 
SENIOR ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the POST of 
SENIOR ENGINEERING ASSISTANT, at a salary in 
accordance with Grade IV of the A.P.T. Division of 
the_National Joint Council's scale of salaries £1,140- 
£1,310), plus London Weighting. 

Candidates should have good civil or municipal 
engineering experience, and must have passed the final 
examination of either the Institution of Civil Engineers 
or Municipal Engineers. 

The Council is unable to assist the successful 
candidate with housing accommodation. 

Applications, on forms to be obtained from the 
Borough Engineer and Surveyor, 88 Lampton Road, 
Hounslow, must be returned to him not later than 
Noon on MONDAY, 22nd May, 1961, appropriately 





endorsed. 
D. MATHIESON, 
Town Hall Town Clerk. 
Hounslow, 
eas ee ee ne ee 
(CAMBORNE-REDRUTH URBAN DISTRICT 


COUNCIL. 
SENIOR ASSISTANT ENGINEER (WATER). 
GRADE A.P.T. V (£1,310-£1,480). 


APPLICATIONS are invited for the APPOINTMENT 
of SENIOR ASSISTANT ENGINEER in the Engineer 
and Surveyor's Department. 

Applicants must_ be Associate Members of the 
Institution of Civil Engineers and/or hold the Testamur 
of the Institution of Municipal Engineers, and have 
had experience in water supply and distribution works. 

The appointment is subject to the provisions of 
the Local Government Superannuation Acts, 1937-53, 
to the National Joint Council's Scheme of Conditions 
of Service, and is terminable upon the expiration of 
one month's notice in writing by either side. 

Consideration will be given to the provision of 
housing accommodation, if required. 

Applications should be received by the undersigned 
not later than 20th MAY, 1961. 

The successful applicant will be required to pass a 
medical examination, to be carried out by this 
Council's Medical Officer of Health. 

_ Canvassing, either directly or indirectly, will be a 
disqualification, and applicants must disclose their 
relationship to any member or senior officer of the 


Council. 
S. C. WILSON, 
Clerk of the Council. 

















Council Offices, 
Camborne, 
Cornwall. 
2Sth April, 1961. 
NEw RADNOR RURAL DISTRICT 
COUNCIL. 

NEW RADNOR AREA WATER SUPPLY. 
APPOINTMENT OF RESIDENT ENGINEER. 
The Council invite APPLICATIONS for the POST 
of RESIDENT ENGINEER for the execution by con- 
tract of works comprising the laying of asbestos- 
cement pipelines, the construction of a filter house, 
the installation of treatment plant, and the 

construction of two reinforced concrete reservoirs. 

The contract period is 15 months, and the salary 
offered is £1,600 p.a. The successful applicant will 
be required to provide his own transport, for which 
an allowance on the National Scale will be paid by 
the Council. ; 

The successful applicant will be required to work 
under the general direction of the Council's Consulting 
Engineers, A. H. S. WATERS AND PARTNERS, and 
must have had considerable experience on works of 
a similar character. ; 

Applications, endorsed ‘* Resident Engineer,’ stating 
age, experience and qualifications, accompanied by the 
names of three persons to whom reference may be 
made, must be forwarded to the undersigned so as to 
reach him not later than THURSDAY, the 25th May, 
1961. 

A. J, BLATCHFORD, E 
Clerk of the Council. 


Council Offices, 
2 Mill Street, 
Kington, Heres. 
28th April, 1961. 


BIRMINGHAM TAME AND REA 
DISTRICT DRAINAGE BOARD. 


SALTLEY TO MINWORTH SEWER— 
CONTRACT NO. 1 (TUNNEL). 


APPLICATIONS are invited from persons experienced 
in tunnelling work for APPOINTMENTS under the 
supervision of the Engineer to the Board, Rookery 
Park, Erdington, Birmingham, 24, of:— 

(a) Assistant Resident Engineers, Grade IV 
(£1,140 x £55 (2) x £60 x £1,310) on the 
National Salary Scales, to supervise under 
the direction of the Chief Resident Engineer 
the construction of sewer in tunnel, varying 
from 12ft. Gin. to 14ft. diameter. 
Appointments subject to one month's notice 
on either side. 

(b) Inspectors (£15 gross per week), subject to 
National Conditions for Building and Civil 
Engineering Operatives. 

The Contract period is 28 months, and it is 
anticipated that work will start on 1st June, 1961. 
The persons appointed will be required to work in 
shifts at the discretion of the Chief Resident Engineer. 

Applications, stating age, qualifications, present and 
Past posts and details of experience, together with 
the names and addresses of three referees, must reach 
the undersigned not later than First Post on MONDAY, 


1Sth May, 1961. 
ARTHUR J. WRIGHT, 
Clerk to the Board. 








Clerk's Office, 
Lombard House, 
Great Charles Street, 
Birmingham, 3. 
20th April, 1961. 


May 4 196] 


APPOINTMENTS VACANT 


JSLE OF ELY COUNTY coy 
HIGHWAYS AND BRIDGES DEPART 


CLERK OF WORKS, 


APPLICATIONS are invited from suj 
enced persons for the TEMPORARY APPOINT 
of CLERK OF WORKS for the  reconssiNTMENT 
Prickwillow Bridge, Littleport. The saiarsct0” of 
A.P.T. Grade Il (£815-£960) and the contract 
is 15 months, with the possibility of an exte; Period 
similar type of works. sion on 
e@ work comprises the constructi 
span reinforced concrete bridge of TSott “J oe 
piled foundations; the realignment of approach: hon 
and demolition of the existing bridge, roads, 
- — —_ — and should be returned to 
e County Surveyor, County Halli, ’ 
15th MAY, 1961. 7 March, Cambs,, by 
R. F. G. THURLOW, 


ee i. Clerk of the County Council, 


METROPOLITAN B pa 
M ISLINGTON. OROUGH OF 
BOROUGH ENS ET MaND, SURVEYORS 


APPLICATIONS are invited from persons 
than SO years of age for the FOLLOWING 
MENTS on the permanent staff:— 

(a) One Technical 

Assistant. 
(b) One Surveying 
Assistant. 
(c) One Engineering 
Apolcants te (a) and 
Pplicants for (a) and (b) should hav 
mediate Examination of the Municipal Engineas: 
Chartered Surveyors or other appropriate qualifies 
tions, and preference will be given to applicants with 
a sound knowledge of the Town and Country Pianni 
Acts, and London Building Acts. " 

c hou e@ qualifying for the Ex i 
the Institute of Civil or Municipal Engineers a ven! 
appropriate qualification and be suitabi 





NCIL, 
MENT, 











tably experi. 





not m 
APPOINT. 


A.P.T. Il (£960-£4 
plus London Weigintig: 


é : yY experienced 
Application forms, returnable by Fi : 
TUESDAY, 16th May, Inable trom Mon 


1961, obtainabi 
Cc. N. COWNEY, Borough Engineer $5 om MR. 


Town Hall, Upper Street, N.1. ~ 
H. DIXON CLARK, 
aictemmeait ___ Town Clerk. 
BOROUGH OF EALING 
HIGHWAYS FOREMAN, Miscell 
£800 per annum, inclusive). Maintenance of desks 
roads mainly. Full particulars and application form 
from Borough Engineer, Town Hall, Ealing, W r 
Closing date, 15th MAY, 1961. ema 
E. J. COPE-BROWN, 
Town Clerk. 


COVENTRY CORPORATION 
CITY ENGINEER AND SURVEYOR'S DEPARTMENT, 


APPLICATIONS are invited for 


the FOL 
APPOINTMENTS in connection with a compan 
Main Drainage and Sewage Treatment Capital Works 


programme involving an expenditure of ov 
during the next few years: over An. 
MAIN DRAINAGE: 
(i) Senior Design Engineers — Grade “¢” 
(£1,560-£1,825). 
(ii) Senior Assistant 
(£1,470-£1,670). 
(iii) Senior Assistant Engineers—Grade “A” 
(£1,350-£1,565). 
(iv) Assistant Engineers—A.P.T. V_  (£1,310- 
£1,480). 
(v) Junior Assistant Engineers—A.P.T. t/I/II 
_ (£645-£1,140). 

Applicants for posts (i), (ii) and (iii) should be 
qualified Civil or Municipal Engineers and have 
considerable experience in the design of large-scale 
main drainage schemes. 

SEWAGE TREATMENT: 
(i) Assistant Engineers—A.P.T. V. 
(it) Assistant Engineers—A.P.T. IV. 
(iii) Junior Assistant Engineers—A.P.T. 1/II/Ill. 

Experience in the design of sewage treatment works 
is required for posts (i) and (ii). 

Commencing salaries will be in accordance with 
qualifications and experience. 

Housing accommodation may be available. Interest- 
free removal expenses loan (up to £50). 

Application Forms from the CITY ENGINEER, 
Council House, Coventry. 

Completed forms should be returned by 1Sth MAY, 
1961. Please indicate which post applied for. 


DEE AND CLWYD RIVER BOARD. 


SENIOR ASSISTANT ENGINEER, A.P.T. GRADE IV 
(£1,140-£1,310). 











Engineer — Grade “B" 


APPLICATIONS are invited for the ABOVE 
VACANCY from Chartered Civil Engineers or 
Graduates. 


Applicants must have experience of hydraulic and 
reinforced concrete design, and of the preparation, of 
bills of quantities and contract documents. ‘ 
successful candidate will be required to provide an¢ 
maintain a car, for which N.J.C. Essential — 
Allowances for a car not exceeding 10-h.p. (1.198 eS 
will be paid. The appointment is pensionable an ion 
be subject to the Local Government Superannua 
Act, 1953, and to medical examination. sees 

Application Forms are obtainable from Ll . 
signed, and should be completed and returne Set, 
to arrive not later than Noon on 20th MAY, 

G. A. WRIGHT, 
Executive Officer and Clerk 
2 Vicars Lane, 
Chester. pa tel ray 
EAST SUFFOLK AND NORM 
RIVER BOARD. 
CIVIL ENGINEER. 


0 square 
Board, whose area covers over 2,00 Hy 
“a wish to APPOINT a young ENGINES. ~~ 
professional qualifications, who will ae aa sea 
head office on the design of river wor a asures 
defences. The expanding work of the soars eee 
an attractive appointment for those wishing oer 310 
their experience. Salary between £960 ane serienc. 
per annum, according to age and wae 8 
Superannuation scheme and travelling a ne 
usual local government conditions of Ser PORARY 
See EN Tiar ct Git eCars ‘on flood defence wats 
A of two y 
on the Suffolk coast also REQUIRED, at a salary 
less than ° per annum. of 
not, plications, giving full particulars, with nan 
two referees, to be sent to the Chief Eng a 
address below within 10 days of the appe 


this advertisement. 
: ENT ELLIS, 
7 Clerk of the Board: 





Albemarle Road, 
Norwich, 
Norfolk. 


can cee a 


APPOINTMENTS VACANT 


COUNTY Go 
ADMINISTRAT NT ester, 


i LLOWING 
Ss are invited for the FO 
APPLICATIONS | OINTMENTS: 
PERMANENT ge. engineer—Grade A.P.T. V (£1,310- 


@ See Engineer—Grade A.P.T. Ill (£960 
attaching to these posts will include 
The aus ign and supervision of construction of 
surveying, Crses, including attendant road works. 
Pe ts should be professionally qualified Enareners. 
Applicants sence of bridge or other structural works, 
having exper dlication, from the COUNTY ENGIN! 
Forms of Ap! County Offices, Grey — Friars, 


AND saeNEt be returned by WEDNESDAY, 24th 
Leicester 


May, . eT 
LANCASHIRE COUNTY COUNCIL. 
invited for POSTS as TEM- 
APPLICATIONS oF WORKS and INSPECTORS on 
‘ RARY eashire length of the Birmingham-Preston 
on i - ston). ; 
por! (Warring reKs should have had extensive 
1 a a thorough knowledge of: (a) modern 
experience highway construction, Cee keel 
i uipment an e ’ 
aa materials and coated macadam; or 
i ‘ond or civil engineering construction in 
(0) brie ‘ced concrete (including prestressed Hy 
oy and masonry, together with anci ery 
crete), prieoth cases the applicant should have nee 
wore et in setting-out and monthly mensurernes os 
Cpe eid referably have had previous experien » 
od shou works: The rate of pay is £17 10s. per we 
Clerk per week lodging allowance. omits 
plus 355° SRS OF WORKS should have a. sound 
ae f road and bridge canstruction. ve rs 
knowledge. E12 Ss. for a oo Oe itley 
af | Pay iti : opportunity for ov . 
comes Cotton of the work is from 2 to 2'2 i. 
Me awaintments will be subject to the applic 
dically fit. 
“ passed mequoting Ref. No. 117/12, ag 
pmitted by "the Leth MORAKE. 6 Se, M.LC.E., 
obtainable Tore ounty Surveyor and Bridge- 
ML Mun Box No. 9, County Hall, Preston. 
master, Bi 0. 


porou GH OF ROWLEY “REGIS. 








F TWO SENIOR ENGINEERING 


APPOINTMENT OF, cc ISTANTS. 





invi ABOVE 
are invited for the 
APPLICANTS. from suitably qualified Jin 
see ably experienced in main sewerage an a 
pre! 


sraries Wi ithin A.P.T. Grade IV (£1,140- 
nor = Oo ee euacil will offer housing 


i suitable applicants. p 
career Rating qualifications and En 
jeetempanied by the names and addresses Cr pe 
ue @ whom rererence can oa —- _ 
rough Engineer 
aes ies oot” later than MONDAY, the 15th 


May, 1961 . COOKSON, 
“Ss Town Clerk. 
icipal Buildings, 
wd Hill, Staffs. 


Borou GH OF KETTERING. 
APPOINTMENT oF senior ENGINEERING 


APPLICATIONS are invited for the tO AOR 
in the Bee SST ANT rer in Sccordance 
ASS 
ENS NEE NGrade Iv (£1,140-£1,310 p.a.) of the 
National Scales of Salaries. emeabe skill 
i must hold the es f 
ulielan at Municipal Engineers, or an equivalent 
Te hes of work carrion an BA ng 
rl tment is of a va 
servey caer 9008 experience to the successful 
a accommodation will be available if ramet. 
The appointment will be subject to eee 
Scheme of Conditions of Service and Local Gov 
ion Acts. . ‘ 5 
Seplications, oa ean, qvelincatione, aes oe. 
, together with the nam ' 
wa the undersigned not later than the 27th MAY, 


1961. 
ORD PRICE, 
o. Cae Town Clerk. 





Council Offices, 
Huxloe Place, 

Kettering. : emia 
CITY OF WAKEFIELD. 
CITY ENGINEER'S DEPARTMENT. 

TOWN PLANNING STAFF. 


i ING 
APPLICATIONS are invited for the FOLLOW 
SUPERANNUABLE APPOINTMENTS: 


i i Grade 
a) Chief Town Planning Assistant, 
o A.P.T. V (£1,310-£1,480 p.a.). “re 
Applicants must be A.M.T.P.1., an 


rson appointed will take charge of the 
Town Planning Section. The appointment 
offers excellent opportunity for experience 
in a city undertaking considerable centra 
area and other redevelopments. 1 

(b) Town Planning Assistant, Grade A.P.T. 

(£960-£1,140 p.a.). , 
Preference will be given to applicants who 


are A.M.T.P.1. : 

(O Junior Town Planning Assistant, Grade 
A.P.T. | (£645-£815 p.a.). had 
Applicants should preferably have a 


experience in a town planning -office. it 
Housing accommodation will be provided i 
necessary in respect of appointments (a) and (b). 
A 5-day working week is in operation. ’ 
Applications, stating age, qualifications and experi- 
ence, together with the names of two referees, to be 


sent to the CITY ENGINEER, Town Hall, Wakefield, 
by the 31st MAY, 1961. 


PAIGNTON URBAN DISTRICT COUNCIL. 


DEPUTY ENGINEER AND SURVEYOR. 


APPLICATIONS are invited from suitably qualified 
Persons for the post of DEPUTY ENGINEER AND 
SURVEYOR. Salary to commence within the Grade 
A.P.T. IV Housing accommodation provided over an 
agreed period. 

Application Forms may be obtained 
ngineer and Surveyor, Municipal Offices, 
Paignton, returnable by 9th JUNE, 1961. 


SAMUEL HODSON, ‘ 
Clerk of the Council. 


from the 
Oldway, 


Municipal Offices, 
Oldway, 
Paignton. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


MOONTGOMERYSHIRE COUNTY 
COUNCIL. 


HIGHWAYS DEPARTMENT. 


APPLICATIONS are invited for the APPOINTMENT 
of an ENGINEERING ASSISTANT on Grade A.P.T. III 
(£960-£1,140 p.a.). 5 

Forms of Application and particulars of the appoint- 
ment may be obtained from the undersigned, to whom 
applications should be returned not later than the 
1Sth MAY, 1961. 

P. E. WHITE, 


Clerk of the County Council. 
County Offices, 


Welshpool. 
21st April, 1961. 


BOROUGH OF 


(Non-County Borough in Essex. 
approx. 100,000.) 


APPLICATIONS invited for POST of GENERAL 
FOREMAN in the Direct Labour Building Section of 
the Borough Engineer's Department. Salary within 
the range of Grade A.P.T. Ill of the Scales of Salaries 
of the N.jJ.C. for Local Authorities’ Staffs, viz., £960- 
£1,140 per annum plus London Weighting. Five-day 
week of 42 hours. 

Applicants must have had previous experience of 
the organisation and supervision of labour in all 
branches of the building trade. 

Details and Form of Application obtainable from 
Borough Engineer, 


er, Town Hall, Leyton, E.10, by whom 
completed applications 


LEYTON. 


Population 





must be received not later 
than Noon on the 11th MAY, 1961. 
D. J. OSBORNE, 
Town Hall, Town Clerk. 
ae Leyton, E.10. 
BOROUGH OF DARWEN. 


APPOINTMENT OF CLERK OF WORKS. 


APPLICATIONS are invited for the TEMPORARY 
APPOINTMENT of CLERK OF WORKS in the Borough 
Engineer's Department, commencing salary according 
to qualifications and experience, within Grade 
A.P.T. Il, viz., £815 to maximum £960. Candidates 
must have had 


Vu considerable experience in the super- 
vision of building contracts, 


and be competent to t 
out and measure-up works. . * 

The appointment is a superannua 
to a medical examination, and N. 
Service. , 

Applications, stating age, previous appointments, 
Qualifications and experience, together with the names 
Kone’ poergons = whom reference can be made, 

e delivered to me not later th 
12th May, 1961. eT 


JOHN C. FIELDING, 
Town Clerk. 





ble one, is subject 
J.C. Conditions of 


Municipal Buildings, 
Darwen, Lancs. 
Ist May, 1961. 


BOROUGH OF PUDSEY. 
CLERK OF WORKS. 


APPLICATIONS are invited from suitably qualified 
persons, with previous Clerk of Works experience, for 
appointment as TEMPORARY CLERK OF THE WORKS, 
at a salary ranging from £850 p.a. to £950 p.a. 
Commencing salary to be fixed according to 
qualifications and experience. 

The person appointed will be required to work 
under the direction of the Architect appointed by 
the Corporation in connection with the erection of 
old people's dwellings at Brookleigh, Calverley. 

The appointment will be subject to the provisions 
of the Local Government Superannuation Acts, to the 
National Scheme of Conditions of Service, and to the 


Successful applicant passing satisfactorily a medical 
examination. 


The Council will consider 
accommodation, if 
applicant. 

Applications, stating age, present 
qualifications and previous experience, 
the names of two referees, 
Borough Surveyor, Town Hall, Pudsey, endorsed 
**'Clerk of Works,” not later than 9 a.m. on 
WEDNESDAY, 24th May, 1961. 


_ Canvassing, either directly or indirectly, will be a 
disqualification, 


Providing suitable housing 
necessary, for the successful 


appointment, 
together with 
must be delivered to the 


W. RICHARD CRUSE, 


Town Clerk. 
Town Hall, 


Pudsey. 


pustic WORKS and building contractors REQUIRE 
ASSISTANT in their head office for wages depart- 
ment and to assist with costing, etc. Experience in 
all wages and P.A.Y.E. matters in the industry is 
essential. The post is permanent and eligible for 
inclusion in the company's staff pension scheme. A 
good salary commensurate with the responsibility will 
be paid to a suitable applicant. — Applications, 
addressed to the Secretary, SYONEY GREEN AND 
SONS (CONTRACTORS), LTD., Highlands Farm, 
Henley-on-Thames. 
OST AND BONUS SURVEYOR REQUIRED. This is 
a new appointment in an expanding company 
with head office in East Anglia. Applicants should be 
aged 25-35, well experienced in target bonusing and 
site measurement, capable of working on own initiative 
and prepared to organise a programme of expansion. 
This is a permanent position, with good prospects and 
pension after a probationary period.—Write, giving 
brief particulars of age and qualifications, and salary 
required, to Box V.4046, ‘‘ The Contract journal.” 


JUNIOR ENGINEER ~ REQUIRED by firm of civil 
engineering contractors. Based at head office, 
North Midlands. Good salary and prospects.—Write, 


giving age and details of experience, to Box V.4056, 
““The Contract Journal.” 


SENIOR ENGINEER REQUIRED by firm of civil 
engineering contractors. Based at head office, 
North Midlands. Good salary and prospects.—wWwrite, 


giving age and details of experience, to Box V.4057, 
“* The Contract Journal.” 


C= ENGINEERING ASSISTANTS REQUIRED, with 
experience in the design of works of sewerage, 
sewage disposal and water supply. Salaries in accord- 
ance with qualifications and experience; a staff bonus 
and pension scheme is in operation.—Applications, 
stating age, qualifications, appointments held, and 
experience, together with the names and addresses of 
two _ referees, should be addressed to WILLCOX, 
RAIKES AND MARSHALL, Chartered Civil Engineers, 
33 Great Charles Street, Birmingham, 3._ 


YJANTED, GENERAL FOREMAN, GANGER MEN, 
capable of controlling large excavation works, 

both in rhe South and North. — Apply MARTIN 

COWLEY, LTD., Clay Cross, Derbyshire. a 


NERAL FOREMEN and SECTION FOREMEN 

EREQUIRED for building and civil engineering 
contracts in the North West area.—Apply A. MONK 
AND CO., LTD., Padgate, Warrington. 








SUPPLEMENT 


w 
Ww 
< 


APPOINTMENTS VACANT 


FOREMAN REQUIRED, South-West area. Must be 

experienced in all types of road surfacing. 
Permanent post for right man.—Full details to ROADS 
RECONSTRUCTION (CONTRACTING), LTD., Garston 
Road, Frome. Tel.: Frome 3371. 


ESTIMATOR REQUIRED.— Applications are invited 


from men who are fully experienced in estimating 
for all types of civil engineering and building works. 
Pension scheme in operation. — Apply in writing, 
stating age, full particulars of experience, previous 
employers, salary expected, and when free to com- 
mence, to Chief Estimator, CURRALL, LEWIS AND 
MARTIN LTD., 11 Booth Street, Birmingham, 21. 
Sit ENGINEER, fully experienced wages, etc., 
REQUIRED for civil engineering contract in 
Lancashire. Good prospects and permanent position. 
Written applications, stating full Particulars, to Box 
V.3967, “The Contract Journal.” 


SENIOR and JUNIOR ENGINEERS REQUIRED for 
contracts in the East Midlands and Lincoinshire 
area. Senior Engineers must be experienced in re- 


inforced concrete construction or roadway and airfield 
construction. 


/ the positions are permanent and offer 
scope for wide and varied experience in all classes of 
civil engineering work. Superannuation scheme oper- 
ated.—Please state age, experience and qualifications 


to MONK AND CO., LTD., P.O. Box 4, Stamford, 


S'TE ENGINEERS of all grades of experience are 
' invited to apply for work on a wide variety of 
interesting projects throughout the United Kingdom. 
Write to the Perso 


mnel Manager, 34 i b 
Southall, Middlesex. . TAS Relate Mees 


WELL- ESTABLISHED WEST MIDLANDS 


(Pleasant market town) distributor of earthmoving and 
agricultural equipment REQUIRES SALES MANAGER. 
Assured future for suitable applicant (prospects un- 
limited). Staff pension scheme. Ali replies treated in 


strictest confidence.—Write, giving full detail » includ- 
ing salary required, to: : 4 


BOX V.3984, “THE CONTRACT JOURNAL.” 





Senior GRADE ESTIMATOR REQUIRED. Consider- 
able civil 


' engineering experience necessary. Based 
in London area. Excellent prospects and conditions for 
fae ree man.—Write Box V.4028, “The Contract 


XPERIENCED CASHIER/WAGES CLERK urgently 
E REQUIRED for the Great Ouse Contract. Excel- 
lent salary and prospe 


Avolentiogs. . ieee ——— cpecenet. 
n writing to the Agent, ! SAY 
PARKINSON AND CO., LTD., Stoke Ferry, near 
King's Lynn, Norfolk. 


ES™™artor REQUIRED for civil engineering con- 
tract work. Capable 


of tendering for work up to 
approx. £150,000 value.—Write, giving details of age, 
experience, 





xP . and salary required, to the Manager. 
Civil__ Engineering Contracts Department, H.C. 


JANES, LTD., 183 High Town Road, Luton, Beds. 


LAN° SURVEYORS for route location, Ghana. 
Short tour commencing June. 
Write Box V.4065, “The Contract Journal.” 


"TECHNICAL ASSISTANT REQUIRED to assist in the 
estimating department of building and civil 
engineering contractors with head office at Bury 
St. Edmunds. Applicants should be young, have experi- 
ence of the industry, and be capable of preparing 
inquiries from bills of quantities and drawings.—wWrite, 
giving brief particulars of age, experience, and salary 
required, to Box V.4038, ‘‘ The Contract Journal.” 


AGENT/ENGINEER REQUIRED for medium-sized 
contracts in East Anglia. The person appointed 
will be required to be well experienced, capable of 
working on his own initiative, and supervising sewer- 
age scheme contracts up to £250,000.—Applications 
in writing should give brief particulars of age, 


experience, and salary required, to Box V.4039, 
“The Contract Journal." 


JGOREMAN FITTER REQUIRED, experienced plant 
and lorries. Top rates paid.—Apply C. J. PEARCE 
AND CO., LTD., Public Works Contractor, Southall, 


Dawley, near Wellington, Shropshire. "Phone: Dawley 
521. 





London office. Capable of pricing large excavation, 
roadworks and other projects. Good salary, pension 
scheme in operation, and car if necessary to the right 
applicant.—Apply MARTIN COWLEY, LTD., Clay 
Cross, Derbyshire. 


SENIOR CIVIL ENGINEER 


REQUIRED for permanent head office appointment In 
th phening department. Applicants should preferably 
be qualified, and must be familiar with all aspects of 
shutter design. Considerable site experience is essential. 
Good salary and conditions and entry into a super- 
annuation scheme after probationary period.—Appli- 
cations, giving details of age, training and experience 
will be treated in the strictest confidence, and should 
be addressed to: 


Chief Engineer, 
THE MITCHELL CONSTRUCTION CO., LTD., 
“T" Dept., Whart Works, Peterborough. 


DDITIONAL SALES REPRESENTATIVES urgently 

REQUIRED. Minimum age 25 years. Good salary, 
with excellent prospects for advancement. Experienced 
in contractors’ plant and machinery preferred.—Apply 
A. J. SAUNDERS (TRACTORS), LTD., Stilton, near 
Peterborough. Tel.: Yaxley 521/2. 


ETTING-OUT ENGINEERS. — We have several 
vacancies in the Midlands Area on civil engineer- 
ing and building contracts for young Engineers, age 
about 26 years, with several years’ experience on 
similar contracts with reputable contractors. We offer 
good terms and conditions, and prospects for rapid 
promotion.—Apply to WILSON LOVATT AND SONS, 
LTD., Clarence Street, Wolverhampton. 


NING ENGINEER and ASSISTANT PLANNING 
P*“Ano PROGRESS ENGINEER REQUIRED for 
established post in contractor's office at eye 
Applicants should have basic training and good experi- 
ence in general contracting works. Permanent — 
with good prospects; salary commensurate = 
experience; bonus and superannuation schemes 7 
operation. — Apply, giving age, qualifications gad 
experience, to Personnel Officer, TARMAC Cl 
ENGINEERING, LTD., Ettingshall, Wolverhampton. 


AONTRACTORS’ plant hire and sales company with 

Palins in London REQUIRE fully experienced and 
energetic man to build up business. Give SS 
stating age, salary required, and experience.——Wr te 
to Managing Director, Box V.4017, The Contract 
Journal.” 

















560 SUPPLEMENT 


APPOINTMENTS VACANT 


HE LONDON FERRO-CONCRETE CO., LTD., 
REQUIRE a SENIOR ESTIMATOR experienced in 
tendering for building and civil engineering work. 
Pension scheme. Possible assistance with housing. 
Apply, giving full details, age, experience, and salary 
required, to Chief Estimator, THE LONDON FERRO- 
CONCRETE CO., LTD., Maxted Close, Hemel Hemp- 
stead, Herts. Tel.: Boxmoor 3810. 


TT iMEKEEPen site CLERK REQUIRED for civil 
engineering contract in Lancashire. Previous 
experience not essential, although desirable. Good 
Prospects and permanency offered to suitable appli- 
cant.—Written applications, stating full particulars, 
to Box V.3968, ‘* The Contract Journal."’ 

OUNG ENGINEER-AGENT REQUIRED by civil 

engineering contractors, for shaft sinking and 
tunnelling contract in Mid-Wales. Some experience in 
this type of work necessary. Technical qualifications 
an advantage. Prospect of permanency with expanding 
organisation. —- Written applications, stating full 
Particulars, etc., to Box V.3963, ‘The Contract 
Journal.” 


Seon ESTIMATOR REQUIRED by building con- 
tractors whose head office is near Guildford. 
fully experienced, are 
experience and 
“ The 


Applicants, who should be 
invited to send full details of age, 
qualifications in confidence to Box ZZ.523, 
Contract journal." 


CIVIL ENGINEERING 
GENERAL FOREMAN 
A position with prospects of promotion in a rapidly 


expanding company is offered to a suitable = 
arge 


who is prepared to take responsibility on 
contracts. A commensurate salary will be paid, 
together with participation in bonus and pension 


schemes.—Write, with details, to: 
BOX A.B.559, “THE CONTRACT JOURNAL.” 


{VIL ENGINEERING PLANNING’ ENGINEER, 

25/35, for head office. Five years’ site experience 

and one year drawing office. Degree or equivalent 

essential.—Please send full details of experience and 

qualifications to Mr. P. M. Healy, Personnel Officer, 

M. Jj. GLEESON (CONTRACTORS), LTD., Haredon 
House, London Road, North Cheam, Surrey. 


A MONK AND CO., LTD., Warrington, Lancs., 
¢ REQUIRE SENIOR and JUNIOR SITE ENGI- 
NEERS. Applications invited from those who are 
experienced in the various duties and responsibilities 
associated with these positions. Permanent and pro- 
gressive posts. Superannuation scheme in operation. 


Applications in confidence, stating age, full details 
of experience and qualifications, etc., to Personnel 
Manager, A. MONK AND CO., LTD., Padgate, 


Warrington, Lancs. i a eas = 

XPERIENCED and TRAINEE TIMEKEEPERS, COST 
E CLERKS and BONUS CLERKS REQUIRED by 
prominent firm of building and civil engineering con- 
tractors in North West. Good prospects for men who 
are keen to make progress.—Details of experience and 
age to Box V.4063, ‘‘ The Contract Journal.”” 


ESTIMATOR 


REQUIRED for interesting and varied tendering for 
building contracts over a wide range of price. Know- 
ledge of modern methods of construction essential. 
position is permanent and carries a substantial salary 
and bonus, also entry into superannuation scheme 
after probationary period. Applications will be treated 
in the strictest confidence.—Applicants should write, 
stating age, qualifications, experience to date, etc., to: 


Chief Estimator, 
THE MITCHELL CONSTRUCTION CO., LTD., 
“T" Dept., Wharf Works, Peterborough. 





ENCH HANDS WANTED for modern joinery shop. 
Pius rates for skilled men. Bonus earnings 
running at 1s. per hour, or better. Permanent jobs 
for good men. Call in person.—HIGGS AND HILL, 
LTD., Crown Works, South Lambeth Road, S.W.8. 


UYER REQUIRED by progressive firm of building 
and civil engineering contractors in North West. 
Good prospects for first-class man.—Write details of 
experience, age, and salary required, to Box V.4060, 
“The Contract Journal.” 


XPERIENCED and TRAINEE OFFICE MANAGERS 
REQUIRED for building and civil engineering 
contracts in North West. Must be willing to travel. 
Excellent prospects for men with initiative and drive. 
Pension scheme.—Write full details of experience, age, 
and salary required to Box V.4061, ‘ The Contract 
Journal.” 


XPERIENCED CHECKERS and STOREKEEPERS 
REQUIRED for civil engineering contracts in 
North West. Good prospects for first-class men. 
Write full details of experience, age, and salary 
required, to Box V.4062, ‘* The Contract Journal.” 
AYLOR WOODROW CONSTRUCTION, LTD.. invites 
applications from civil engineers of all grades 
of experience to work on a wide variety of interesting 
projects throughout the United Kingdom.—Write to 
the Personnel Manager, 345 Ruislip Road, Southall, 
Middlesex. 





ENGINEERS 


Applications are invited from ENGINEERS in the age 
group 25-35 approx. to fill vacancies on a large civil 
engineering contract abroad. Only engineers with 
good practical experience, preferably on heavy civil 
engineering contracts, will be considered. Previous 
experience abroad is not essential. Please give com- 
prenanene details of career and state whether married 
or single. 


WRITE BOX V.3833, “THE CCNTRACT JOURNAL.” 


OILS LABORATORY ENGINEER REQUIRED for site 
investigation section, based on Rotherham. Appli- 
cants should have laboratory and site experience of 
boring, soil analysis and testing. Permanent position, 
with good prospects, bonus and superannuation 
schemes in operation. — Apply in writing to the 
Personnel Manager, TARMAC CIVIL ENGINEERING, 
LTO., Upper Wortley Road, Rotherham. 


UYER REQUIRED for an expanding building and 
civil engineering company with office at Bury 
St. Edmunds. Applicants should be aged 35-40, well 
experienced in industry, and able to take off quantities 
if necessary. This is a permanent position, with good 
prospects and pension after probationary period. 
Write, giving brief particulars of age, experience, and 
salary required, to Box V.4047, ‘The Contract 
Journal.”* 





THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


GENT REQUIRED to take full charge of sewerage 
and sewage disposal works contract in Sussex. 
Write particulars to THOMAS CAREY AND SON, 
LTD., Station Buildings, East Finchley, London, N.2. 


T. BULLOCK AND CO., LTD., have vacancies for 

* SHUTTERING CARPENTERS, LABOURERS, CON- 
CRETORS, STEELFIXERS, PIPELAYERS, BRICK- 
LAYERS on sewerage works, roads and sewers 
contracts and industrial buildings in Leicestershire, 
Staffordshire and Warwickshire.—Apply_in_ writing, 
in first instance, to Contracts Manager, D. T. Bullock 
and Co., Ltd., Northgate, Aldridge, Walsall, Staffs. 


UILDERS' CLERK. Good opportunity for first-class 
man. Conversant with working-up  jobbing 
accounts, and general routine. Holidays honoured. 
Fullest details, and salary required, to Secretary, 
W. H. GAZE AND SONS, LTD., 19/23 High Street, 
Kingston-on-Thames. 


1LLIAM COWLIN AND SON, LTD., REQUIRE 

FIRST-CLASS GENERAL FOREMAN, to be based 
in Bristol area. Must be capable of controlling a large 
building contract and co-ordinating all specialist sub- 
trades. Knowledge of reinforced concrete and heavy 
toundation work essential. Position is permanent and 
pensionable.—Apply, stating age, previous experience, 
and salary required, to Stratton Street, Bristol, 2. 





REINFORCED CONCRETE DETAILERS 
and DRAUGHTSMEN 


Preferably with knowledge of building construction, 
REQUIRED by precast concrete specialists at their 
head office, near Guildford. Varied work with good 
prospects, superannuation, etc. Progressive salary by 
Seeroearent. according to qualifications and experience. 
pply to: 


The Senior Structural Engineer, 
MARLEY CCNCRETE, LTD., 
Peasmarsh, Guildford, Surrey. 





LANT MANAGER.—TOWER CRANES, LTD., 39 
Victoria Street, London, S.W.1, have a vacancy 
for a really good Plant Manager with sound basic, 
technical and electrical knowledge. He has to take 
complete responsibility for erection, maintenance and 
repairs, with available staff of mechanics and elec- 
tricians, and be able to expand same. Our main line 
is building cranes and building machinery. Good salary 
is offered as staff employee.—Applications, giving full 
information of schooling and practical experience, and 
latest photograph. Give references also. The firm will 
move from 1st of June, 1961, to Forest Hill, where 
a repair shop will be installed. 


FOUNDATION CONTRACTORS REQUIRE an experi- 
enced CIVIL ENGINEER to take charge and 
develop their large-diameter bored pile division. Appli- 
cants must have had considerable site contract 
experience, together with the ability to organise plant 
and labour for the best results. A good practical 
knowledge of soil mechanics will be an advantage. 
This post will carry a substantial salary and excellent 
Prospects for the right man. A contributory pension 
scheme and sickness benefit is operated by the firm. 
Write Box V.4055, ‘‘ The Contract Journal." 


For« TRUCK PLANT HIRE MANAGER REQUIRED, 
South London area. Knowledge of forklift truck 
sales; must be keen, with right type of enthusiasm 
and adaptability extension of present mechanical 
handling division essential. — Write, stating salary 
required, together with experience and any other 
qualifications to Box V.4054, ‘ The Contract Journal.” 


Sts ENGINEER REQUIRED for contracts in the 
Birmingham area. Preferably man in early 20s, 
with at least two years’ site experience in roads and 
roid a. =e Write, ovine full — of experi- 

. mployers, and salary required, to W. & J. 
GLOSSOP, LTD., 46 Broad Road, Acocks Greek. 
Birmingham, 27. 





SENIOR AND JUNIOR 
CIVIL ENGINEERING ESTIMATORS 


REQUIRED for progressive head office appointments. 
foe | salaries available, with superannuation scheme. 
Pply: 


Managing Director, 
DOWSETT ENGINEERING CONSTRUCTION, LTD., 
Dowsett House, 


Durham Road, Gateshead, 9, Co. 


Durham. 





ETER LIND AND CO., LTD.—GENERAL FOREMEN 
P REQUIRED for: (a) Reinforced concrete structures 
in the United Kingdom—thorough practical experience 
of high-class construction essential; building knowledge 
would be an advantage; (b) for all types of heavy civil 
engineering foundation and marine works—sound 
knowledge of all forms of pile driving essential; experi- 
ence of reinforced concrete construction an advantage. 
Only keen men with initiative and drive, who are able 
to produce good work with economy, should apply. 
Permanent positions with pension scheme for the right 
men. Car supplied where required for business.—Apply 
in writing, giving full details of age, experience, and 
salary required, to Peter Lind and Co., Ltd., Romney 
House, Tufton Street, London, S.W.1. 


JR Ssivent ENGINEER REQUIRED by consulting 
-% engineers for construction of sewerage and sewage 
disposal works in Northamptonshire. The work will 
comprise a programme of schemes involving individual 
contracts of up to about £100,000, and is expected to 
last four years or more. Further continuous employment 
may well be available if Resident Engineer appointed 
proves his worth. Suitable experience required of 
excavations up to 20ft. depth, sewers of cast-iron, 
concrete and stoneware, first-class reinforced concrete 
construction and general trades, setting-out, levelling, 
supervision, testing, measurements for valuations, pro- 
gress reports, etc. The salary will be £1,200 p.a. plus 
a car allowance at local authority rates.—Apply to 
the undersigned, in envelope marked ‘“ Resident 
Engineer—Confidential,"’ giving particulars of experi- 
ence, qualifications, or other relevant information, 
age, date available, and the names of preferably two 
or three Engineers to whom reference could be made. 
PICK, EVERARD, KEAY AND GIMSON, Chartered 
Civil Engineers, 6 Millstone Lane, Leicester. 
UILDERS' ORDER/COST CLERK REQUIRED imme- 
diately. Permanent position with established firm 





at salary commensurate with experience offered. 
H. J. AND A. WRIGHT, LTD., Great Missenden, 
Bucks. 


ABLE CONSTRUCTION CO., LTD., REQUIRE for 
large housing contract starting June at Slough, 
Bucks.: SITE AGENT, SUB-AGENT and GENERAL 
FOREMAN. Applicants must be fully experienced and 
have had full charge of similar contract from start to 
finish. Living caravan on site if required. Permanent 


position. Pension scheme.—Apply, with full details 
of training, experience, etc., to 54 Garratt Lane, 
S.W.18, or Tel.: VANdyke 6171/2/3. 


May 4 196) 


OIL MECHANICS, LTD., has the 

for specialist work in its on Vacancies 
(a) ASSISTANT ENGINEERS REQUIRED, [ePartmen, 
three years’ general contracting — of’ “ith two o 
specialised experience on work in con @PPropriaty 
piling contracts: (b) ASSISTANT esripestion wit 
QUIRED, with some experience in the premtoR RE 
tenders for general civil engineering and paration a 
tracts. Preferred age range for both Bhasin. Con. 
25-30, and salary according to age ang oolntments 
Applicants should send full particulars in aPetience 
the Contracts Manager, Soil Mechanics, [tg ting to 
Church Street, S.W.3. » Utd, 65 Og 


EINFORCED CONCRETE DESIG 

INFORCED CONCRETE DESIGNER pe’ RE 
are REQUIRED by JOHN MOWLEM AND Cg ANLERs 
for a London office. Salaries will be commec 
with ability and experience. 5-day week and Tensurate 
vouchers provided. Holiday arrangements ucheon 
Full particulars, in writing, of age, Qualificatn ot" 
eons en be — in the first place 
onstructiona td., 12 , 0 
London, S.W.1. 3 Victoria ‘Street 


JPERSONAL ASSISTANT to General Man 


sportsground contractors REQUIRED. ww" o 
capable of supervising labour and familiar 
scape and sportsground contracts. Salary accordi 
experience, and vehicle provided if required HNg to 
Box V.4071, ‘The Contract Journal eo Write 


Services, 


With lang. 





TAYLOR WOODROW (OVERSEAS), {7p 


REQUIRE BUILDING ESTIMATOR. 

of the industry required; to work on the’ pintmletee 
of estimates for contracts in many parts of the worl, 
but previous experience of overseas estimatin sped 
essential.—Please write, giving details of expen = 
and quoting Ref. BE/TWO/K6738, to: o 


Personnel Manager, 
TAYLOR WOODROW (OVERSEAS), LTD. 
Western House, Western Avenue, WS.” 


APPOINTMENTS VACANT 


Ptarr ENGINEER REQUIRED by London buildin 
and civil engineering contractors, for interesting 
and responsible position, and to assist Plant Manager | 
Mechanica! engineering qualifications, with Workshop | 
experience, essential, and some knowledge of cop. 
tractors’ plant desirable. Car Provided.—Apply jn 
writing, stating age, training, qualifications, experi. 
ence, and salary expected, to J. JARVIS AND Sons 
LTD., 239 Vauxhall Bridge Road, London, Swi. 


Tarmac have vacancies for SENIOR and JUNIOR 
LABORATORY ENGINEERS for soil testing ang 
concrete quality control in head office and site labor. 
tories. Permanent appointments, with good prospects 
salary commensurate with experience; bonus ang 
superannuation schemes in operation.—Applications to 
the Personnel Officer, TARMAC CIVIL ENGINERING 
LTD., Ettingshall, Wolverhampton. 
ARMAC CIVIL ENGINEERING, LTD., have vaca. 
cies for young men willing to travel, in the 
following categories: Experienced TIMEKEEPER 
WAGES CLERKS; experienced COST CLERKS; experi. 
enced GOODS RECEIVED CLERKS; experienced 
MATERIALS CHECKERS. Also young men to train 
for these positions. Good prospects and continuity of 
employment, with advancement.—Write, stating age 
experience, and present employment, which will be 
treated as strictly confidential, to the Personne 
Officer, Tarmac Civil Engineering, Ltd., Ettingshal) 
Wolverhampton. 





NUCLEAR CIVIL CONSTRUCTORS 


REQUIRE the services of GENERAL FOREMEN ix | 
their contract for the construction of Trawstynydd 
nuclear power station, North Wales.—Applications 
with full details of previous experience, should be 
addressed to: 


Mr. T. J. Winter, Business Manager, 
NUCLEAR CIVIL CCNSTRUCTORS, 
Trawsfynydd, Merionethshire. 








GENT/GENERAL FOREMAN. Reliable Civil Engi- 
neer. Capable of supervising the construction o! 
roads and sewers for housing estates. Must be mobile 
and conversant with taking-off quantities, setting-out 
and levelling.—Apply Chief Engineer, E. J. WARNER 
AND PARTNERS, LTD., Orchard _ House, Orchard 
Parade, Potters Bar, Middlesex. Tel.: Potters Bi 
(PR) 57121. 


| 
1D aa sg REQUIRED for 100RB Electric Face Shovel 

12-hour shifts day and night. Good bonus and 
conditions.—Apply to the Agent, TARMAC Civil 
ENGINEERING, LTD., Newport Lane, Middleport 
Stoke-on-Trent. Tel.: Stoke-on-Trent 88556. 


Le. ENGINEER (Housing Estate Development) 
DOLPHIN DEVELOPMENT, LTD., a company 
the Costain Group, have a vacancy for a DESIG 
ENGINEER for estate development work , 
sewers and services. Candidates should have at least 
five years’ previous experience of this type of design 
work with local authorities or consulting engineers 
Age preferred 27-32. Starting salary in the range @ 
£1,100-£1,300 p.a., depending upon ex Sed 
Please apply to Personnel Manager, 111 Westmins 
Bridge Road, London, S.E.1. 


NUCLEAR CIVIL CONSTRUCTORS 


Applications are invited from FORMWORK DETaNes 
for work on site in the interesting field oer 
power station construction. Good salaries an is 
ances are offered.—Please write, giving deta 
previous experience, to: 


Mr. T. J. Winter, Business Manager, 
NUCLEAR CIVIL CONSTRUCTORS, 
Trawstynydd, Merionethshire. 


; —— wor — ICTION, LID. 
AYLOR WOODROW CONSTRUCTION, 
REQUIRE an experienced TUNNEL SUPERVISINE 
ENGINEER for interesting soft-ground sae suffolk 
the sea at ae wuctonr Power Ly W 
Write to ersonne anager, 
Construction, Ltd., 345 Ruislip Road, Southall, = 
XPERIENCED DIAMOND DRILLERS for $! 
exploration work in U.K. — Application sriiy 
be made in writing, stating experience, ae Soll 
and availability, to the Contracts ont ta 
MECHANICS, LTD., 65 Old Church Street, 
a a 
VIL ENGINEER, with ex 
supervision, REQUIRED for interesting ca 
ground tunnels yates on sea a oa S nel 
Power Station in uffolk. —— 10N, 
Manager, TAYLOR WOODROW CONSTRUCT 
LTD., 345 Ruislip Road, Southall, Middx. 


re 
perience of tunnelling 
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May 4 1961 


APPOINTMENTS VACANT 
NCED SOFT GROUND BORING FOREMAN 


Bee te exploration work in U.K.—Application 
vs made in writing, stating experience, age, 
should and availability, to the Contracts Manager, 
mo MECHANICS, LTO., 65 Old Church Street, 
iondon, S.W.3. 


BROS. (CONTRACTORS), LTD., Head 
EARS eee sydenham Road, S.E.26, REQUIRE 


Office, ; 
EERS with some experience, for site 
JUNIOR Sothern Area. Ability to use inustruments 
woential Apply Personnel Manager at above 
address. ———— i _— 
~OWARD HUMPHREYS AND SONS. Consulting 


. , West Street, Epsom, Surrey, REQUIRE 

H Enginined or Partly Qualified CIVIL ENGINEERS 
yours ir design office at Epsom and also for site 
for Te in Southern England. Opportunities may 
super transfer to overseas appointments. Experi- 
r n water supply and/or main drainage desirable. 

lary according to age and experience. Engagement 
salary 2 Epsom design office offers S-day week, 
for neon vouchers, pension scheme, study leave in 
lun eopriate cases. — Application forms may be 
Prained from the General Manager at the above 


gddress. Quote Ref. No. a cea 


ENGINEER AGENT 


e scheme in Bedford, 12 miles of pipelines 
7 “iapossl works. Good prospects with expanding 
arganisation.—Apply, giving details of experience, etc., 


to: 


Personne! Department, 
HUMPHREYS, LTD., 
199 Knightsbridge, S.W.7. 
Telephone: KEN. 3456——Extn. 127. 





N AGENT and GENERAL FOREMAN are RE- 
A QUIRED by TURRIFF CONSTRUCTION COR- 
PORATION for building and civil engineering contracts 
in Midlands. Excetlent opportunities for men of proven 
record, used to handling large contracts with efficient 
and economical control. Salary will be offered to men 
of comparable calibre. Bonus and pension scheme. 
Suitable transport or appropriate allowances.—Write 
or call; Group Personnel Manager, Budbrooke Road, 
Warwick. ae cia iaiiintabinanmitnitiati 
FRONTRACTS MANAGERS (Two) REQUIRED, one 

for London and one for Birmingham. Must have 
had previous experience in charge of area office 
preferably dealing with scaffolding contracts for 
building and civil engineering work. — Apply in 
writing, giving full details of experience, to Box 
v.4103, “The Contract Journal." 


TIELD SERVICE ENGINEERS REQUIRED, preferably 
F experienced in earthmoving equipment. — For 
further details, telephone FELtham 3471. 


interesting soft-ground tunnels under the sea at 
Sizewell Nuclear Power Station in Suffolk.—Write to 
Personnel Manager, TAYLOR WOODROW CONSTRUC- 
TION, LTO., 345 Ruislip Road, Southall, Middx. 





ASSISTANT SURVEYORS 


Aged 2535, REQUIRED by HUMPHREYS, LTD., 
in overseas department at London office, to generally 
assist in the preparation of bills of quantities, taking 


off materials for ordering and estimating. Opportunity 
will occur for overseas tour at later stage. Also in 
civil engineering department at London office, for 


similar duties as above. Experience on civil engi- 
neering contracts an advantage but not essential. 
Apply, giving details of experience, to: 
Personne! Department, 
HUMPHREYS, LTD., 
199 Knightsbridge, S.W.7. 
ANTITY SURVEYOR, well experienced, RE- 


QUIRED for site measurements, preparing interim 
valuations and final accounts on all classes of building 
and civil engineering work. Pension scheme in opera- 
tion—Write in confidence, stating age, experience, 
and salary required, to General Manager, Construc- 
tional Dept. CAWOOD WHARTON AND CO., LTD., 
Southlands, Harrogate, Yorkshire. 


REINFORCED CONCRETE and engineering 

contractors REQUIRE young ENGINEER, prefer- 
ably qualified, for measurement and setting-out work. 
Permanent, progressive position. Please give details 
of training and experience. —SHELLABEAR PRICE 
CONTRACTORS, LTD., Auckland House, New Zealand 
Avenue, Walton-on-Thames, Surrey. 


(CRANE DRIVERS. Two experienced Drivers RE- 
QUIRED for Smith-Rodley 22'2-ton lorry-mounted 
gone. Must possess current road licence. Based on 
ar pw be, Preperes to travel. Good 
ns, wi permanency.—wWri 
V.4077, The Contract Journal.” ee ae 
(CRANE OPERATOR. Experienced 
Barren RED for new Smith-Rodiey 10-ton crane. 
Guan on Manchester; must be prepared to travel. 
writ a and conditions. Permanent appointment. 
¢ Box V.4078, * The Contract Journal.” 


civil 





Operator RE- 





JUNIOR CIVIL ENGINEER 


WANTED for road works 


tions, in writin: 
expected, to: 9, stating 


in Co. Tyrone.—Applica- 
experience and salary 


|. 1. SCALLON AND SONS, LTD., 
: Civil Engineering Contractors. 
rvinestown, Co. Fermanagh, N.|I. 





a = 
ES™Mator REQUIRED by old-established 


rapidly expanding firm of building and 


engin : civil 
lease ne Contractors. Candidates must have had at 


years’ successful experi 

con ence in tendering for 
engineering to £500,000, both in building and civil 
methods Si and be fully conversant with modern 
Working with ysis of rates, and be capable of 
fidence. giv minimum supervision.—Apply in con- 
salary ‘required = details of experience, age, and 
Vicarage Lane, Blackooey” EAVES AND CO., LTD., 
LLY ‘experienced Sir 2EQUI or 
ced SITE AGENTS REQUIRED for 

n 
be cost” mn varled building projects. Applicants must 
the supervisi Planning-conscious, and experienced in 
Salary up ‘t on of all trades and sub-contractors. 
© £1,500 p.a. for the right men.—Write, 


Giving 4 ‘ 
Preferred = S of age, experience, salary required, and 


and 


area 
“The Contract Jocrnaire ation. to Box V.4079, 
sti — i acta ine actin 
ESMATING CLERK REQUIRED jor building 


department.— Apply Cc. 


Battledown "Works, H. STIDWORTHY, LTD., 


Hales Road, Cheltenham, 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


ACANCY for skilled FITTER.—ASPHALT AND 
CONTRACTORS PLANT. ‘Phone: GULliver 7171. 








APPLICATIONS are invited from suitably qualified 
Civil Engineers for the position as ENGINEER- 
AGENT on a large flour mill in the North West. 
The works comprise structural steelwork, in-situ re- 
inforced concrete, and a unique method of erecting 
silos in precast units. Salary up to £1,600.—Written 
applications, stating age, experience, qualifications, 
aa’ required, to Box V.4080, ‘‘ The Contract 


F'kst-ctass AGENT REQUIRED for large factory 
contract in Bristol. Applicants must be cost- and 

planning-conscious, experienced in the supervision of 

all trades and sub-contractors. Permanent, pensionable 

Position. Salary up to £1,500.—wWrite, giving details 

& ae and experience to Box V.4081, ‘‘ The Contract 
urnal. 


Ameer an: ESTIMATOR REQUIRED for Maidstone 
_ Office. Applicants should be experienced in esti- 
mating for civil engineering contracts, including the 
taking-off of quantities from detail drawings. Salary 
from £1,000 p.a., dependent upon experience. Super- 
annuation scheme in operation.—Write in confidence, 
giving age and details of past experience, to 
BENSTED CONTRACTORS, LTD., Coombe, Maidstone. 





ASSISTANT QUANTITY SURVEYOR 


REQUIRED for taking off in London head office. 
Applicants must be experienced in civil engineering 
method of measurement. The successful candidate 


will be responsible to chief quantity surveyor and will 
be expected to make an occasional site visit. An 
attractive salary will be offered and the appointment 
is pensionable. A five-day week is in operation and 
a luncheon club provided.—Write details age and 
experience, to: 


(1.A.M./294), 
BALFOUR, BEATTY AND CO., LTD., 
Bow Bells House, 
Bread Street, Cheapside, London, €E.C.4. 





Works MANAGER REQUIRED for small agricul- 
tural engineering firm; to work with, and have 
charge of, 12 men. Required to have complete know- 
ledge of agricultural tractors, combines and balers. 
Write Box V.4084, “The Contract Journal.” 


PPAR MECHANIC for large arable farm. Must be 


., first-class gas and electric welder, conversant 
with all modern machinery. New house in village 
five miles Cambridge.—T. B. ROBINSON, Lolworth 


Grange, Cambridge. ‘Phone: Madingley 274. 


Ptant FOREMAN REQUIRED for busy contractors’ 
depot. Fully experienced in supervising overhauls 
and personnel. Excellent conditions.—Replies in con- 





fidence to PERCY BILTON, LTD., Brumwili Road, 
Hanger Lane, Ealing, W.S. Tel.: Perivale 4448. 
XCAVATOR DRIVERS, fully experienced, RE- 


QUIRED for N.C.K. 304 and 19RB. Willing to 
travel. Used to handling as cranes.—GREENHAM 
(PLANT HIRE), LTO., Isleworth 1141. 


USH AND TOMPKINS, LTD., REQUIRE a SITE 
ENGINEER for roads, sewers and foundations, 
near Haverhill, Suffolk. Applicants, preferably mobile, 





should be reliable with instruments, and previous 
experience with contractors is desirable. — Write 
experience, age, and salary required, to 109 Station 
Road, Sidcup, Kent. 


OREMAN BATCHER REQUIRED for central ready- 

mixed concrete plant, Horsham, Sussex.—Apply, 

with full details, to JOHN HEAVER, LTD., Shopwyke 
Road, Chichester, Sussex. 


ENERAL FOREMAN REQUIRED for large sewerage 
and sewage disposal contract in Devon.—Applica- 
tions, stating age, experience, and salary_ required, 
should be sent to GRAY, CONOLEY AND CO., LTD., 
Civil Engineering Dept., The Docks, Falmouth, as soon 
as possible. 


XPERIENCED SITE CLERKS WANTED for con- 
tracts in West Suffolk and Berkshire.—Write, 
giving age and full particulars of past history, to 
“ R.E.C.,"” SHEPHARD, HILL AND CO., LTD., Central 
Chambers, Ealing Broadway, W.5. 





SITE ENGINEERS 
Between 22 and 30 years of 


age are REQUIRED 

for the Midlands area. 
A FURTHER SITE ENGINEER 

Between 22 and 25 years of age is REQUIRED for our 
site at N.C.B. New Colliery, Knottingley, East Yorks. 
Permanent, progressive appointments with superannua- 
tion, subsistence and bonus for applicants with site 
experience.—Reply, in confidence, giving details of 
qualifications and site experience, to: 


SIR ALFRED MCALPINE AND SON, LTD., 
49 Waterloo Road, Wolverhampton. 


REINFORCED CONCRETE DE- 

SIGNER is REQUIRED to work in the head office, 
situated in North-West England, of an expanding 
contractor. Applicants must have experience of the 
design of in-situ and precast structures, and will also 
be required to take a leading part in the activities 
of a newly formed precast concrete works. He should 
also have extensive experience of the design of form- 
work in both in-situ and precasting fields.—Write, 
stating details of age, experience, qualifications, and 
ae to Box V.4109, ‘‘ The Contract 
ournal.” 


VILDING CONTRACTORS (Northampton) REQUIRE 
MANAGER with drive, initiative and organising 
ability. Good supervisor and preferably a qualified 
Q.S. Capable of expanding well-established business, 
with view to full management and directorship. 
Written applications, in first instance, treated in 
ae confidence, to Box V.4104, ‘* The Contract 
ournal.” 


IVIL ENGINEERING AGENTS and ENGINEERS 
with successful sewage disposal and/or bridge 
experience REQUIRED for sites in Southern England, 
including Berkshire and West Suffolk.—Suitably quali- 
fied Engineers who wish to progress with rapidly 








expanding company should obtain application form 
from “ R.E.C.,"" SHEPHARD, HILL AND CO., LTD., 
Central Chambers, Ealing Broadway, W.5. 


ENERAL FOREMAN REQUIRED for sewer con- 

tract near Newbury.—Apply in writing to 
WILLMENT BROS., LTD., 462 London Road, Isie- 
worth, Middlesex. 


EINFORCING STEEL WORKING CHARGEHAND 
REQUIRED for contractors’ stockyard at Grays. 
Able to control tabour and work from contractors’ 
steel sheets.—Apply in writing, giving details of age, 
experience, and salary required, to PETER LIND AND 
CO., LTD., Romney House, Tufton Street, Westminster, 
S.W.1. 
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APPOINTMENTS WANTED 





C'vie ENGINEERING QUANTITY SURVEYOR 

REQUIRES POSITION in Worcs or Hereford 

area. Fully experienced all type of works, claims, etc. 
Write Box W.4036, “The Contract Journal.” 


ECHNICAL SALES REPRESENTATIVE SEEKS 
POST with progressive company handling 
crawler tractors and earthmoving equipment. Age 43. 
Experience with plant hire company, 12 years’ sales 
experience. First-class connections in Southern Counties. 
Used to hard work and long hours. 
Write Box W.4043, “The Contract Journal.” 


prarr ENGINEER/MANAGER, 25 years’ experi- 
ence, SEEKS POSITION with medium-sized or 
small expanding firm of contractors or plant hirers. 
Preferably in the London area or the South.—Write 
Box W.4074, ‘‘ The Contract Journal." 


LANT MANAGER, 35 years’ experience of all 
contractors’ plant and machinery, SEEKS NEW 
APPOINTMENT or similar. 
Write Box W.4075, ‘‘ The Contract Journal.” 


VAILABLE shortly. 30 years’ experience civil 

engineering; preference supervision heavy water- 
works construction. South Lancashire. 

Write Box W.4072, ‘‘ The Contract journal.” 


Fe Aktuecovine—supervision. Sales, Administration. 
Advertiser (40) has wandered far enough, at 
home and overseas, and NOW WISHES to PUT TO 
GOOD and PERMANENT USE a wealth of experience. 
At present successful in new and used equipment sales 
but, as the future is a bit hazy, wishes a post that 
can fully utilise the talents and give sound, permanent 
poe pc in return for conscientious and loyal 
work. 

SUPERVISION—have extensive experience in all 
aspects of earthmoving and heavy construction, and 
have been actively engaged on the following projects: 
Roads and motorways, airfields, railroads, opencast 
mining, dams and tunnels, pipelines, and waterways and 
irrigation. Capable of complete integration of equip- 
ment, operations, supply, transportation, communica- 
tions and labour, including instruction in methods and 
equipment. Through actual working knowledge, am 
thoroughly accustomed to the contro! of men, and to 
the efficient supervision of the maintenance and repair 
of construction fleets, of both British and American 
manufacture. Fully conversant in the application and 
usage of explosives. : 

SALES—many years in sales, both within and out, 
with the industry has resulted in the ability to relate 
and bring to the successful conclusion the fields of 





advertising, sales control, construction services, plant 
hire, and the ultimate sale. 

ADMINISTRATION—in office, stores and work- 
shop, and by the most modern techniques; familiar 
with methods and routine, purchasing, progressing. 
any anatysis of equipment operations and 
materials. 


Incidentally, there are many things | have not done, 
and at present cannot do, but any interested employer 
would find me most willing to try. 

Please write details of whatever 
to offer to: . 

Box W.4073, ‘‘ The Contract journal. 


IVIL ENGINEER REQUIRES SITE JOB, preferably 


you may have 


near South Coast. Degree, three years’ R.C 
design, and six years’ contractors’ engineer on R.C., 
roads, motorways, bridges, etc. 


Write Box W.4096, ‘‘The Contract Journal.” 
ALLELE LEE AT ELE LOT LR, 


For Advertisements received too late for 
classification see page 565 


| acs ETL TAT 
WORK REQUIRED 


ANTED, EXCAVATION, SITE CLEARANCE and 
DEMOLITION _WORK. 
R. BARKER (PECKHAM), LTD., New Cross 3337. 


ITE CLEARANCE CO., LTD., specialists in removal 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Deiph Dene, Quarry Lane, 
Appleton, Warrington. Telephone: Stockton Heath 309. 


Excavation SUB-CONTRACTS. Technical staf 
ag to anatase ——— oe 
complex projects. articular attention 

finish and compaction. D9, D8, TO18 and TD14 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and imaginative supervision 
for execution of work.—DICK HAMPTON, Broadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 3241. 


ITE CLEARANCE, BULK EXCAVATION. 
+ JANES AND CO., LTD., Trading Estate, Slough. 
Telephone: Slough 20361—Ext. 4. 


ONTROLLED EXPLOSIVES, LTD., specialise In the 
G fragmentation of mass and reinforced concrete. 
Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds, 
engine beds, etc. and deep drilling for quarries. 
Particulars from 11 Church Street, Oldburv. Birming- 
ham. Tel.: BROadwell 3117, Blackheath 1996 & 1783. 


PECIALISED EXPLOSIVES SERVICES. 
S U.K. and OVERSEAS MOBILE Be ee 
- ice strong points, sea walis an 
Structures, etc 124 Old Shoreham Road, Southwick, 
Sussex. Tel.: Southwick 3791 or Shoreham 4193. 


RECTION and DISMANTLING. — Structural Steel- 
E work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwell 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 


EMOLITION, SITE EXCAVATIONS, PLANT HIRE. 
Hardcore supplied.—-D. W. STONE, LTD., 2 St. 
Leonards Road, Hove. Tel.: Hove 46396. 


VERBURDEN STRIPPING and all EARTHMOVING. 
Free quotations. Hire or contract. Modern 
machines at moderate prices.—GRANGE PLANT, LTD., 
Honiton, Devon. Telephone: Broadhembury 330-355. 


F GRADING, SEEDING, TURFING and PLANTING 

form part of your CONTRACT, we will be pleased 

to quote you.—HOLDRUP, 139 Bells Hill, Barnet. 
Teleohone 9111 


Buk EARTHMOVING, direct contract or 
contract. Also BULLDOZERS and SCRAPERS 
for HIRE.—FRANK R. WALPOLE. LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351. 


ANTED, HIRE or CONTRACT WORK 

for modern fleet of DW21s, D9s, D8s, 15-ton 
Rear Dump Euclids and 38RB Face Shovel.——Apply 
BRODERICK AND RYAN, LTD., 421 Nottingham 
Road, likeston, Derbys. Telephone 4381/2. 


ULK EXCAVATIONS and SITE WORKS under- 
taken. —s or on SUn-Casern eee toe 
uotations given or large or sma contracts > 
See AND L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264. 


PROOTING.—TREES, STUMPS, HEDGES, etc. We 

have the most experience and all modern 
equipment.—T. GRAVESON, LTD., Warton, Carnforth, 
Lancs. Telephone: Carnforth 381 and 382. 
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562 SUPPLEMENT 


SURVEYS 


AND SETTING OUT 


FOR 
ESTATES, MOTORWAYS 
ROADS AND CITY 
DEVELOPMENT AREAS 


THE SITE SURVEY COMPANY 


LONDON, S.E.3 
TELEPHONE LEE Green 7444 
















WORK REQUIRED 


ARTHMOVING of any description undertaken by 
SAM BOOTH, LTD., 75 Victoria Street. 
Telephone: Sullivan 3791 and Haywards Heath 1126. 


ULK EXCAVATION WANTED.—We have our own 
staff of qualified Civil Engineers, and have the 
following machines ready for work: D9s, D&8s, D6s, 
D4s, with Dozers, Scrapers and Rooters. Also Ruston 
Excavators with all equipments, and a fleet of new 
Tipping Lorries. No Job is too small or too large. 
SMITHS PLANT HIRE AND CONTRACTORS’ 
(CHELTENHAM), LTD., Southam Court, 98 Prestbury 
Road, Cheltenham Glos. Tel. 52021/56419/56473. 


ULK EXCAVATIONS, any quantity quoted for. 
Own plant and lorries. 
COFF AND SON (EXCAVATIONS), LTD., 
Buckhurst Hill, Cheapside, Ascot, Berks. 
Ascot 1026/7/8. 


LL EXCAVATIONS for CABLES. ROADS, SEWERS, 
DRAINS, OVERSITES. Experienced labour force 
available. Bulk Excavation and Haulage, own plant. 
P. COLLINS (CONTRACTOR), LTD., 43 Villiers Street, 
Charing Cross, W.C.2. 


OILING, SEEDING and TURFING. Site Clearance, 

Excavation and Levelling Work undertaken In 

any part of the U.K. at competitive prices.—GILLIAM, 
Purley, UPlands 9222/6 


NDUSTRIAL PAINTING of all descriptions under- 
taken. London and Home Counties.—WM. LUCK, 
Hillside, Langley Vale Road, Epsom Downs, Surrey. 
Tel.: Ashstead 5006. 
ROTT BTD6G, fitted Winch and Priestman Cub Vs. 
HIRE or CONTRACT WORK.—JAMES COOPER, 
LTD., 28 Kensington Church Street, London, W.8. 
WeEStern 3412. 


UD and WEEDS DREDGED from reservoirs, lakes, 
rivers and canals.—BOMFORD AND WILKINS, 
LTD., Dredging and Excavating Contractors, Binton, 
Stratford-on-Avon, Warwicks. Welford-on-Avon 404. 


ITE CLEARANCE and ALL TYPES OF EXCAVA- 
TION REQUIRED. Keen quotations for any 
quantity. Own transport and equipment. — R. J. 
HUGGARD (CONTRACTORS), LTD., Marlow Bottom, 
Bucks. Marlow 1190. 


ANTED in N.W.: EARTHMOVING of any descrip- 
tion for TD14 and TD18 Dozers and Scrapers. 
JOHNSON, Cleveland, Warpers Moss Lane, Burscough 
Bridge, Ormskirk. Tel.: Burscough 3303 (all hours). 


XCAVATION, RESTORATION, DEMOLITION. 
Top Soil available, large quantities. Seeding and 
Turfing. Tippers, Heavy Plant available anywhere in U.K. 
BRYAN WATTRIDGE (PUBLIC WORKS), LTD., 
The Sandpits, Seale, Farnham, Surrey. Runfold 2229. 


F TREES, ROOTS or UNDERGROWTH feature in 
your contract, we would be pleased to quote for 
their economical disposal. 
BAGSHOT SAWMILLS, LTD., 
32 London Road, Camberley, Surrey. Telephone 14. 


HORTICULTURAL 


URF LAYING, SEEDING, TREE and HEDGE 

PLANTING, CONTRACT MOWING.—For keenest 

quotes, consult: FAIRVIEW NURSERIES (GILLING- 
HAM), LTD., Tel.: Rainham 81244, 


URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 
anywhere in the U.K. C.E. contracts a_ speciality. 
WEBSTER BROS., of Horsforth, Leeds. Tel. 2364. 


URVES.—1,000,000 finest quality Kent Marsh 
Turves, 3ft. x 1ft., for immediate delivery to all 
districts. — For keenest quotes, ‘phone FAIRVIEW 
NURSERIES, LTD., Wigmore, Gillingham, Kent. 
Tel.: Rainham, Kent, 81244. 


'URVES.—Machine-cut, 3ft. x 1ft., close mown, 
weed-treated, 60/- per 100. Keen trade rates. 
We would be pleased to quote for your levelling and 
laying. —E. R. RANCE, LTD., 24 Sheepcot Lane, 
Watford. Telephone: Garston 2725. 


TURFinc — SEEDING — PLANTING. 
Competitive prices throughout U.K.—KENTISH 

LANDSCAPES, LTD., Dillywood Lane, 

Rochester. Telephone: Strood 78028. 














Higham, 


TT FRANT HORTICULTURAL AND FORESTRY 
CONTRACTING SERVICE (Tel.: Frant 206). 
Tunbridge Wells, Kent, undertake in the south of 
England all types of GRASS MOWING, ROTATORY 
HOEING, SEEDING, TREE FELLING, etc. 


"Terr SUPPLIED. — Finest quality, weed-treated, 
close-mown. Machine-cut to specification. Price 
quoted ex field or delivered by road or rail. Contract 
Laying a speciality—-LANDSCAPE AND TURF CO., 
LTD., Orchard Dene Nursery, Hadlow, Tonbridge, 
Kent. Telephone: Hadiow 416. 


Bulk TURF and TOP-SOIL DELIVERIES 24-hour 
quotations given for London and Home Counties. 
J. P. TOMLINSON, Longlands Nursery, Blackness Lane, 
Keston, Kent. Telephone: Farnborough (Kent) 51000. 


ARTH FILLING AVAILABLE, 20,000 cu. yd. West 

Surrey area. —BRYAN WATTRIDGE (PUBLIC 

WORKS), LTD., The Sandpits, Seale, Farnham, Surrey. 
Telephone: Runfold 2229. 


OTARY CULTIVATION, GRADING, EARTH- 

MOVING, TURFING. Contract or daywork basis. 

JAMES COOPER, LTD., 28 Kensington Church Street, 
London, W.8. WeEStern 3412. 


URF CUTTING CONTRACTORS.—Latest machines; 

__ anywhere. Any thickness, length or quantity. 
Minimum 1,000 sq. yd. Keen rates.—FLOOD, Pentre, 
Queensferry, Chester. Tel.: Hawarden 3031, 








THE CONTRACT JOURNAL 


SALES BY TENDER 


BOROUGH OF oe em ie ee 
SALE OF GULLY/CESSPOOL EMPTIER. 


OFFERS are invited for a used 800-gallon Karrier/ 
Yorkshire GULLY /CESSPOOL EMPTIER. 

Full details from the Public Health Inspector, 
Municipal Offices, Ear! Street, Flint. Offers to reach 
the undersigned by S p.m. on TUESDAY, the 23rd 
May, 1961, in plain sealed envelope, marked ‘‘Tenders 
for Gully Emptier."’ 

The Council does not bind itself to accept the 


highest or any Tender. 
WILLIAM MCcINTYRE, 
Town Clerk. 


Town Hall, 
Flint. 
28th April, 1961. ae 
MERSEY RIVER BOARD. 


SALE BY TENDER. 


TENDERS are_ invited for the FOLLOWING 

DRAGLINE EXCAVATORS: 
Priestman Wolf 8, 1943, 40ft. Jib, complete with 

_ Ropes and Dragline Bucket. 
Smith 2/10 Excavator, 1949, 28ft. Jib, complete 
with Dragline Bucket and Equipment. 

Tenders, in a plain envelope marked ‘* Excavator,"’ 
should be sent to the Engineer to the Board, at the 
address below, to arrive not later than SATURDAY, 


27th May, 1961. 
R. E. WOODWARD, 
Clerk of the Board. 
Liverpool Road, 
Great Sankey, 
Warrington. 





INVENTIONS 


NDUSTRIAL ENGINEERS OF REPUTE invite 
In strict confidence, DETAILS of INVENTIONS, 

with object of manufacturing and world distribution. 
Write Box K.L.517. “‘The Contract Journal.”’ 


FINANCE 


ENICR DIRECTOR of a prosperous BUILDERS’ and 
CONTRACTORS' BUSINESS, Manchester district, 
WISHES to DISPOSE of SHARES in company. Existing 
arrangement can be retained to carry on the business. 
Good contracts in hand. Turnover about £80,000 p.a. 
Write Box X.4105, ‘The Contract Journal.” 


DIVING 


IVERS and FROGMEN at immediate notice. 

DIVING SPECIALISTS, LTD., Dartford 24139. 
Night—Farningham 24582. 

EED AND MALLIK, LTD., Civil Engineering 

Contractors (Diving Division), Milford Manor, 
Salisbury, Wiltshire. Telephone 5141. 











BUSINESSES—SALE OR WANTED 


ERCHANT BANKERS have clients interested in 

ACQUIRING CIVIL ENGINEERING CONTRACT- 

ING COMPANY. It will be necessary for the company 

to have good management, which will be retained. 

—- confidence, to Box X.4099, ‘The Contract 
ournal." 


LD-ESTABLISHED BUILDERS’ BUSINESS for SALE 

adjoining town scheduled for large population 
increases. Excellent connection with country estates 
and occupying well set-up yard and premises. Inquiries 
invited.—Apply_ to: WESTLAKE, CLARK AND CO., 
S Kings Park Road, Southampton. 








ACCOMMODATION 


CCOMMODATE YOUR EMPLOYEES in a 4-berth 
CARAVAN, fully equipped with heating, lighting, 
cooking and washing facilities. Hire rates from 50/- 
per week for four persons. Also MOBILE OFFICES. 
Delivered anywhere.—-NORTHERN CARAVAN _Dis- 
TRIBUTORS, Handforth, Ches. Tel.: Mercury 4255/6. 





OR HIRE, all types of CARAVANS avaiiabie. 
Usual amenities. From 40/- per week. Delivered 
anywhere.—CATERHAM CARAVAN CENTRE, LTD., 
The A.22 Roundabout, Godstone Road, Whyteleate, 
Surrey. Telephone: Upper Warlingham 3590/3807. 


ARAVANS TO RENT for men _ with families. 

Rent £7 to £17 per month. Delivery anywhere. 
LANDSMAN'S_ SERVICES, 

Buckden, Huntingdonshire. Telephone: Buckden 287. 





PROFESSIONAL SERVICES 


ETTING-OUT ENGINEERS and LAND SURVEYORS 
supplied with full equipment and transport to work 
singly or in teams in ANY PART OF THE WORLD. 
Motorways, multi-storey works, tunnels, route 
location, baselines, precise levels, machine setting. 
PRECISE SURVEYS, LTD. — Worcester 27584. 


OSTING SYSTEMS DESIGNED and INSTALLED by 

qualified engineer with specialised experience. 
Also cost processing service provided. 

Write Box X.4035, ‘‘The Contract Journal.” 


IVIL ENGINEERING CONTRACTORS .. If you 
are losing money on a contract it will pay you 

to contact a skilled and reputable CLAIMS CON- 
SULTANT.—For preliminary discussion, in complete 
confidence, write Box X.4053, ‘‘The Contract Journal."’ 


SALE BY AUCTION 


CHILBOLTON AERODROME. 
About 4 miles north of Stockbridge on the A.30. 


COLLECTIVE SALE OF 
FARM IMPLEMENTS AND EARTHMOVING 
EQUIPMENT 


— including — 
Tractors; Hay and Harvesting Machinery; Land-Rovers; 
Bulldozers; Traxcavator; Crawler and Loader _ Shovels; 
Trencher; Dinkum Diggers; Scrapers; Dumpers; 
Concrete Mixers; Road Rollers, etc. 
On MONDAY, 1Sth MAY, 1961, by 


WOOLLEY AND WALLIS. 


Sale to commence at 11.30. 
Further entries} and card catalogues from the 
Auctioneers, The Castle Auction Mart, Salisbury, 
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FULLER HORSEY 


SONS @ CASSEL, 






AUCTIONEERS AND VALUERS 
OF 
PLANT, MACHINERY AND 
FACTORIES 


Since 1807 
10 LLOYDS AVENUB 


LONDON E-C-8 
TELEPHONE: ROYAL 486) 











Bethe 
SALES BY AUCTION 


By Order of he Secretary of State for War, 
R 





MESSRS. 
FFULLER HORSEY SONS AND ¢ 


AUCTION in” Lots at the ROYAL” SALE, by 
WOOLWICH, LONDON, S.E.18, on TUESDAY Mat 
MAY, 1961, and following ‘days at 10.36 am 
precisely each day 
ENGINEERS’ MACHINE TOOLS, 
INDUSTRIAL EQUIPMENT AND 
SURPLUS STORES 


—_ including — 
Pratt and Whitney DEEP HOLE DRILLIN , 
INTERNAL, SURFACE, CYLINDRICAL MACHINE: 
GRINDERS; S.S. and S.C., CAPSTAN and other 
LATHES; MILLING MACHINES; HORIZONTAL 
BORING MACHINE; PLANING MACHINES; RADIAL 
DRILLING MACHINES; Howard INTERIM soil 
STABILISING TRAIN; Onions SOIL SCRAPER: 
Euclid ARTICULATED SCRAPER; Ahimann_ SWING 
SHOVEL; Three Portable Rubber Belt ELEVATORS: 
Barber-Greene Junior LAYER AND FINISHER: Diesel 
and Petrol ROAD ROLLERS; S'2 tons ROAD ROLLER 
SPARES; Double Bucket Swing WEIGHBA R 
Pegson POWER RAMMERS; PILE DRIVING EQuip. 
MENT: Diesel and Petrol MOBILE CRANES; ARC and 
SPOT WELDERS; Diesel and Petrol GENERATING SETS: 
Petrol/Electric Charging Sets; Coventry Climax Petrol 
FORK LIFT TRUCKS; 390 Nife Batteries; 40 tons HARD. 
WOOD and SOFTWOOD BATTENS and QUARTERING: 
27'2 tons GROOVED SOFTWOOD BOARDS; 715 tons 
PLYWOOD SHEETS; 678 UNIVERSAL CARRIER 
KITS; 1,500 TOOL KITS; 4,400 Pairs BINOCULARS: 
47 HIGH POWER MONOCULAR MICROSCOPES 
1,100 PRISMATIC COMPASSES; 4,950 POCKET 
WATCHES; 750 STOP WATCHES: 1,100 FREQUENCY 
METERS with CALIBRATION CHARTS; Scrap Rada 
and Wireless Equipment; RADIO and ELECTRICAL 
STORES; Electric Cable; Scrap Batteries; Miscellaneous 
SERVICE CLOTHING; Blankets; Kit Bags; Furniture; 
Scrap Rubber Outer Covers and Inner Tubes; large 
quantity of MEDICAL and DENTAL EQUIPMENT; 
and numerous other effects. 
Catalogues, 1/- each, admitting two persons on view 
days (Tuesday, Wednesday, Thursday, Friday and 
Monday preceding Sale) and one on Sale Days, may 
be had, when ready, from the AUCTIONEERS’ OFFICES, 
Dept. X, 10 Lloyds Avenue, London, E.C.3. 
OAKVILLE FARM, FRAMFIELD, SUSSEX. 
Adjoining Lewes-Heathfield Road, about 3 miles Uckfield. 
IMPORTANT TWO DAYS' SALE OF EXCELLENT 
BUILDERS’ AND CONTRACTORS’ PLANT, 


FARM MACHINERY AND_ IMPLEMENTS 
— viz. — 
RUSTON-BUCYRUS 10RB EXCAVATOR; ALLIS- 
CHALMERS CRAWLER’ TRACTOR, _ with Bulldozer, 
RUSTON 2/3-ton Diesel ROLLER; Eight Diesel and 
Petrol CONCRETE MIXERS; Diesel and _ Petrol 
DUMPERS; Two FORDSON MAJOR TRACTORS (one 
Diesel); 1956 DAVID BROWN _ 25D __ TRACTOR: 
1960 BEDFORD 12cwt. VAN; 1956 BEDFORD 7-ton 
TIPPING TRUCK; Scammell MACHINERY CARRIERS: 
Morris 4 x 4 Gun Tractor, with Winch; 24ft. ARTICU- 
LATED WORKS OFFICE; Bedford Cattle Lorry 
Bedford, Ford, Austin and Commer TRUCKS; Land 
Rover L.W.B. Pick-up; Three Tower Wagons on 
Bedford Chassis; Merryweather 60ft. STEEL TURN- 
TABLE FIRE ESCAPE on_ 5-ton Austin Chassis: 
AUSTIN FIRE ENGINE; M/H45 Pick-up and Allis 
Chalmers ROTO BALERS; Ferguson and Semi-Digge’ 
Ploughs; Ferguson Mower; Combine Drill; Dis 
Harrows; Dung Loader; Three Auto Scythes; Howard 
Gem and Clifford Rotavators; Two Motor Lawn 
Mowers; Trusty Tractor; Rice Single Horse Trailer 
Car, Tractor and Machinery Transporting  Tralles 
200 R.S.J.s, up to 26ft. and 18in. x 7in.; ne 
quantity Light R.S.).s; Girders; Stanchions; Angle = 
Channel; Solid Steel Bar; Steel Plate; 120 oe 
ROOF TRUSSES; 6-stage Steel Fire Escape: . 
Steel Staircases; 16 lengths Galvanised Steel “ 
23ft. to 25ft. Bin. x Bin. x 1in.; 2,500 Ma = 
Medium and jubilee Railway Metal; 10,000ft. ‘* 
Steel Tube; 3,000ft. Steel Strip; quantity Gin. to 
Steel Pipe; Reinforcing Steel; SLUDGE SAWS 
COMPRESSORS; GENERATORS; Six CHAIN je 
Five Stationary Engines; GANTRIES; HOISTS; . 
RAMMER; Underground and other Fuel Tanks A 
1,250-gallon capacity; Braithwaite and large — 
of Heavy Gauge Water Tanks, 50-gallon to SOO eet 
160 Scaffold Boards; large quantity New an 
hand Scaffold Tube, Fittings, etc.; 10,000 r ~ 
Base Plates; 300 Sleepers; 600 Sheets oe List 
Standard Asbestos; 60 Sheets of Filon CO cured 
600 Curved Nissen, 300 Romney Hut, ~ 
Stee! and 400 Corrugated Iron Sheets; 2 conti 
Insulation and Plaster Board; very large ¥ tin 
Second-hand Sawn Timber; 15,000ft. 6in. ‘4G 
and Sin. x in. Floorboard; quantity T- 200/250 
Matchboard; Soft Wood Planking, | etc. Light and 
Doors, various; Steel Roller Shutter Doors Windows: 
Heavy Sliding Door Gear; 176 Crittall 30. Hand 
Five Porcelain. Lowdown Bathroom Suites; ROMNEY 
Wash Basins; Flush Lavatory Cisterns, ee tat 
HUT, 96ft. x 35ft.; DUTCH BARN, 30M ee Lame 
BUILDERS’ SITE OFFICE, 30ft. x 18ft.; ED BUILD 
Timber-Built SHEDS; Two OPEN-FRONTE Blocks 
INGS; large quantity Roofing Tiles; Buil ng Cuttina 
Paint; Electric Drills; Grinders; Welding vor res 
Outfits; New and Second-hand Car and ory in i 
numerous Miscellaneous Items and_ Effects 
1,781 lots), which 


0. 
T. BANNISTER AND Cf 
* will sell by AUCTION upon the PREM and 
above on WEDNESDAY and THURSDAY, 
25th MAY, 1961. es 
Sale to commence at 10.30 a.m, ead 
efreshments. i 
On view Monday and Tuesday prior to and mornings 


of Sale. D 

Catalogues at place of Sale or of T. BANNISTER J 

CO. F.R.ILC.S., Market Place, Haywar' 
(Telephone 607). 
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8 tons of foundry sand in 30 minutes 


ONE MAN AND 


PNEUMAJEGTOR 


* Driver alone unloads powders and 
granulates. 

* No more manhandling sacks. 

* High-speed cargo handling. 

* Direct discharge to storage. 

* Simply operated equipment. 

* A Pneumajector for every need. 
* Rapid delivery turn-round. 

* Increased daily journeys. 

* Greater payload efficiency. 

* Compact fleets earn more. 


This popular standard model, owned 
and operated by Young & Sons 
(Transport) Limited, Horley, Surrey, 
discharges 8 tons of foundry sand in 30 


minutes. The 8 ton capacity cylinder 
can be fitted to any standard tipping 
chassis. Tubes carry the flexible dis- 
charge hose on the side of the cylinder, 
which is loaded through manways on 
the top. The load is discharged by 
gravity to a mixing chamber, where 
it meets the compressed air stream 
leading to the discharge manifold. 
During unloading the cylinder is pro- 
gressively tipped to empty 't complete- 
ly. Discharge rate varies according to 
material and distance to storage point. 
The blower, operating at 10 p.s.i., is 


BONALLACK 


BONALLACK & SONS LTD, NEVENDON WORKS 


ESTD. 1825 


BASILDON, ESSEX, TEL 20481 (Ten Lines) 


mounted on the chassis frame. Cylin- 
ders for this model are available in 
aluminium alloy, steel or stainless 
steel, and if required can be fitted 
with truncated mounting cones, which 
allow removal for exchange with other 
bodies. 
The economical, highly efficient Pneuma- 
jector handles profitable payloads, 
sugar, salt, flour, grain, fertilisers, fly 
ash, lime, cement and many others. 
Write or phone for technical brochure 
or request a representative to call and 
discuss the Pneumajector with you. 


—is guaranteed 


REGO. TRADE MARK 
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The A R R [ W Side-Action 


Mobile Hydraulic Hammer 

















provides fast, low cost 
ASPHALT CUTTING 
CONCRETE BREAKING 
BACKFILL TAMPING 
POST AND PILE DRIVING 


FOR DETAILS OF THIS MACHINE, ENTIRELY NEW TO EUROPE, WRITE TO THE 
Sole agents for the United Kingdom and Eire 


LEMAND MACHINERY LTD. Rowsley, Matlock, Derbyshire 


Telephone Darley Dale 3393 
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AND COUNTY. OF NEWCASTLE 


UPON TYNE. 


cy 
MMITTEE of the CORPORATION 
po TENDERS for the ERECTION 
pERMANENT BRICK GARAGES on various sites 





crour 2-42 Garages on the Slatyford Lane, 


nton and Copperas Lane Estates. 

of Guantities and Forms of Tender may be 

Bills n application, in writing, to the City Archi- 
optained OF eth Market, Newcastle upon Tyne, 1, 
pene Plans and Conditions of Contract may be seen. 
where Plans te asked to state in their application 
Contractors | | groups for which they desire to tender. 
Tenders must reach the City Architect not 
a.m. on WEDNESDAY, the 24th May, 


the group 
Sealed 
later than 10 


1961. ; > d State lac aes gilts 
will be received excep 

=. Teneinich must not bear any name or mark 

ert the sender. The Committee do not bind 

ineinselves to accept the lowest or any Tender. 


JOHN ATKINSON, 
Town Clerk. 
Town Hall, 
castle upon Tyne, 1. 
an May, 1961. 


BoROUGH OF MAIDENHEAD. 


The COUNCIL invites TENDERS for the FOLLOWING 
woRKS:— . 

) reen Road Building Plots—Road and 

=? Works.—The Construction of 530 
iin. yd. of Concrete Carriageway, Concrete 
Kerbing, approx. S30 lin. yd. of Gin. dia. 
S.G.W. Foul Sewers, Gullies, Soakaways and 
all incidental works. — . 

(b) Braywick Playing Fields —— Athletic Track. 
The Construction of a '4-mile Running Track, 
including Earthworks, Hardcore and Clinker 
Foundation, Surface Water Drainage and all 
incidental works. 

Drawings may be seen at, and tender documents 
obtained from, the Office of the Borough Engineer and 
Surveyor, 14 Craufurd Rise, Maidenhead, on payment 
of a deposit of Two Pounds (£2) for each of the 
above contracts, which will be refunded upon receipt 
of a bona-fide Tender and the return of all documents. 

Tenders, in plain sealed envelopes, endorsed as 
appropriate, and bearing no mark or indication of the 
sender, must be delivered to me not later than Noon 
on TUESDAY, 30th May, 1961. 

The Council does not bind 
lowest or any other Tender. 


itself to accept the 


STANLEY PLATT, 
Town Clerk. 
Guildhall, 
Maidenhead, 
Berkshire. 
April, 1961. 


MIDHURST RURAL DISTRICT COUNCIL. 
SUPPLY OF TRACTOR SHOVEL. 


TENDERS are invited for the SUPPLY of One 
WHEELED TRACTOR SHOVEL. Further details and 
Specification may be obtained from the Council's 
Engineer and Surveyor, Council Offices, North Street, 


Midhurst. 
D. L. BLAY, 


Clerk of the Council. 
Council Offices, 


North Street, 
Midhurst, Sussex. 


ARNOLD URBAN DISTRICT COUNCIL. 
OXCLOSE HOUSING ESTATE—-ROADS AND SEWERS. 


TENDERS are invited for the ABOVE WORKS, 
consisting of the Laying of approx. 250 lin. yd. of 
Twin Foul_and Surface Water Sewers mainly in Qin. 
Concrete Tubes; the Construction and Surfacing of 
about 3,600 sq. yd. of Bituminous Carriageway, and 
the Laying of about 1,150 lin. yd. of Concrete 
Channels, and Channel and Kerb Foundations, together 
with other incidental works. 

Specifications, Bills of Quantities and Form of 
Tender may be obtained from the Surveyor, Surveyor’s 
Office, Arnot Hill House, on or after the 10th May, 
1961, on payment of a deposit of Two Guineas which 
will be refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

‘ os in oll pl isn provided, must be delivered 
‘ ersigned not later 
the 29th Maye toe ter than Noon on MONDAY, 


The Council does not bind itself to accept the 


lowest or any Tender. 
A. H. JAMES, 


Clerk's Office, Clerk of the Council. 


Arnot Hill House, 
Arnold, Notts. 


IRST-CLASS GENERAL FOREMAN REQUIRED for 

A large building contract in the Herefordshire area. 
‘ply, stating age, experience, and previous em- 
ployers, to Box 1038, c/o Murray and Phelan, Ltd., 
Columbia House, Aldwych, W.C.2. 
F'RSt-CLass GENERAL FOREMAN REQUIRED for 
aa ee building contract in the Oxfordshire area. 
prac Stating age, experience, and previous em- 
e vers, to Box 1039, co Murray and Phelan, Ltd., 
columbia House, Aldwych, W.C.2. 


GITE ENGINEERS REQUIRED for civil engineering 
Would acts. Trackwork experience an advantage. 
cants Suit men wishing to rise to Site Agent. Appli- 
eae be fully mobile and hold current driving 
‘feata —Apply in writing, with full details of age, 
up experience, to GRANT, LYON AND CO., 
='D., Scotter Road, Scunthorpe, Lincs. 


git ENGINEERS REQUIRED for sewerage works 
tions ontracts in Lancashire. Good salary and condi- 
meen ered to young Engineers with setting-out and 

Uring-up experience. —- Write, stating age and 


Qualifications or ex ‘ 
Contract Journal." ey eee ern jr 


(CAsHier SITE CLERKS REQUIRED for civil engi- 
Permanent contracts in Yorkshire and Lancashire. 
Good Position, but must be prepared to travel. 

Payment and conditions.—Write, stating experi- 


ence, and previous 
. employers, to Box V.4098, 
The Contract Journal." 


BOROUGH OF BANBURY. 
REPAINTING OF MUNICIPAL HOUSES. 


TENDERS are invited, on a Fixed-price Basis, for 
the REPAINTING of MUNICIPAL HOUSES. 

The work is divided into six schemes of 12, 18, 20, 
22, 32 and 34 houses, respectively, and contractors 
may tender for any one or any combination of 
schemes. 

Tender documents may be obtained from the 
Borough Engineer and Surveyor, Municipal Buildings, 
Mariborough Road, Banbury, upon written applica- 
tion, accompanied by a deposit of £2 2s.; this sum 
will be refunded upon receipt of a bona-fide Tender 
for_the works, or the return of all Tender documents. 

Tenders must be delivered to the Town Clerk, 
Municipal Buildings, Marlborough Road, Banbury, not 
later than 12 Noon on FRIDAY, 26th May, 1961, 
in the endorsed envelope provided, which must not 
bear any mark indicating the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

FREDERICK G. BOYS, 


Town Clerk. 
Municipal Buildings, 
Banbury. 


U RBAN DISTRICT COUNCIL OF 
BASILDON. 


SCHOOLS MAINTENANCE PROGRAMME, 1961/62. 


The Council invites TENDERS for INTERNAL and 
EXTERNAL REDECORATION of SCHOOLS in the 
Urban District, to be executed between 28th July 
and 4th September. Estimated value of work will vary 
from £250 to £1,800 for each school. 

Experienced contractors wishing to tender should 
make application to the ENGINEER AND SURVEYOR, 
Council Offices, 88 Town Square, Basildon, Essex, by 
1Sth MAY, enc.osing a deposit of £2 2s. which will 
be refunded upon receipt of a bona-fide Tender not 
subsequentiy withdrawn. 

The Council does not bind itself to accepting the 
lowest or any other Tender. 


(CCHIGWELL URBAN DISTRICT COUNCIL. 


142 GROUP “A” LIGHTING UNITS. 


CONVERSION AND IMPROVEMENT SCHEME. 


The Council invites TENDERS for the SUPPLY and 
ERECTION of CONCRETE UTILITIES COLUMNS, 
ELECO LANTERNS and VENNER TIME SWITCHES. 

Contract documents and Forms of Tender may be 
obtained from the Engineer and Surveyor (address 
below) on deposit of £2 2s., returnable after sub- 
mission of a bona-fide Tender not subsequently 
withdrawn, and return of Tender documents. 

Tenders, sealed in envelope provided, bearing no 
mark indicating sender, to be delivered to the CLERK 
OF THE COUNCIL, Council Offices, Old Station Road, 
Loughton, Essex, by 19th MAY, 1961. 

The Council does not bind itself to accept the 
iowest or any Tender. 
HODDESDON URBAN __ DISTRICT 
COUNCIL. 

TENDERS are invited for the SUPPLY and 
DELIVERY of the FOLLOWING: 

(a) One 3-ton Bedford Lorry (119in. wheelbase), 
in part exchange for, and collection of a 
1948 Bedford Lorry; and 

(b) One 6-ton Bedford Forward Control Refuse 
Freighter (151in. wheelbase), with Eagle 
Compressmore Body, in part exchange for, 
and collection of, a 1953 Refuse Freighter 
and Trailer. 

Details of Vehicles and Forms of Tender may be 
obtained from the Engineer and Surveyor at 
Woodlands, High Street, Hoddesdon, Herts., and 
should be returned not later than Noon, WEDNES- 
DAY, 24th May, 1961, to the undersigned, in plain 
seared envelopes endorsed (a)_‘‘Bedford Lorry Tender," 
and (b) ‘ Refuse Freighter Tender."' 


LEONARD G. JOHNS, 
Clerk of the Council. 
Council Offices, 
High Street, 
Hoddesdon, 
Herts. 


MALGAMATED ASPHALTE COMPANIES, LTD., 
REQUIRE an ESTIMATOR in the roads depart- 
ment at Birmingham. Applicants must be fully experi- 
enced in the preparation of estimates for all types of 
surfacing contracts involving hot rolled asphalt, bitu- 
men and tarmacadam carpets, together with other 
ancillary works such as drainage, kerbing, etc. This 
is an excellent opportunity for the right man who has 
drive and ambition.—Reply in confidence, stating age, 
previous experience, to the Area Manager, Moor Lane, 
Witton, Birmingham, 6. 


Bee seve ENGINEERING ESTIMATOR RE- 
QUIRED by major firm of civil engineering 
contractors for Edinburgh branch office.—Write, giving 
details of experience, salary required, etc., to Box 
No. 761, Keith and Co., 137 Princes St., Edinburgh. 


\7AL LTD., REQUIRE 





AL DE TRAVERS ASPHALTE, 

experienced ROLLED ASPHALT AND TAR- 
PAVING ESTIMATOR for their Midland office. 
Applications, which will be dealt with in strictest 
confidence, should be sent to Roads Manager, 5 
Lower Temple Street, Birmingham, 


LANNING AND PROGRESSING—Building and 
Civil Engineering Contracts. This vacancy calls 
for a training in the industry to H.N.C. or L.1.0.B. 
standards, with a full knowledge of B. of Q. speci- 
fications and drawings, and some site organisation, 
to prepare progress charts and schedules for new 
contracts.—Applications should state fully age and 
history, to WILSON LOVATT AND SONS, LTD., 
Clarence Street, Wolverhampton. 


N expanding department within a large firm of 

building contractors REQUIRES FOREMEN for 
work on reinforced concrete structures in the London 
area. Opportunities exist for enterprising men of 
experience, and permanent positions are offered with a 
salary of £20 per week, together with additional 
incentives.——Apply, stating age, previous experience, 
etc., to Box V.4108, ‘‘The Contract Journal.”’ 


COUNTY BOROUGH OF ROCHDALE. 
WATERWORKS DEPARTMENT. 


ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the ABOVE- 
MENTIONED APPOINTMENT on Grade A.P.T. III/IV, 
commencing salary according to experience and 
qualifications. 

Candidates should have experience in waterworks 
construction and/or day-to-day maintenance of a 
waterworks undertaking. c 

Canvassing will disqualify. Relationship to any 
member or senior official of the Council must be 
disclosed. Appointment subject to medical 
examination. 

Applications and names of three referees to Water 
Engineer, Townhead, Rochdale, by 23rd MAY, 1961. 


K. B. MOORE, 


Town Clerk. 
Town Hall, 


Rochdale. 


METROPOLITAN BOROUGH OF 
LEWISHAM. 


ASSISTANT BONUS SURVEYOR, A.P.T. Il. 


APPLICATIONS are invited from suitably qualified 
persons for this PERMANENT POST (Borough 
Architect's Department). Salary scale £815-£960 per 
annum, plus London Weighting varying between £15 
and £40 per annum, according to age. Applicants 
must have had experience in estimating and operation 
of bonus schemes for building maintenance work. 

Application forms and further particulars from 
TOWN CLERK (Department J), Lewisham Town Hall, 
S.E.6. Closing date 19th MAY, 1961. 


MANCHESTER _ CORPORATION. 


DIRECT WORKS DEPARTMENT. 


APPLICATIONS are_ invited from _ technically 
qualified and widely experienced persons for the 
FOLLOWING APPOINTMENTS in the Technical and 
Planning Divisions:— 

(1) Estimating Surveyor, A.P.T. IV (£1,140- 
£1,310 per annum). 

Duties include the estimating for large projects up 
to £250,000 value and taking off quantities principally 
for schemes of adaptations. 

(2) Safety Officer, A.P.T. Ill (£960-£1,140 per 
annum). 

To be responsible for the overall administration of 
the Building Safety Regulations and their practical 
application; also site welfare and apprentice training 
schemes. 

Technically qualified and practically experienced 
officers are available to advise and assist the successful 
applicants. 

Five-day week, superannuation. Assistance with 
removal expenses and temporary housing accommoda- 
tion may be provided. 

Applications in writing, stating age, education, 
experience, qualifications and present salary or grading, 
to W. K. WILSON, Director of Works, 324 Deansgate, 


Manchester, 3. Closing date, 15th MAY, 1961. 
Ist May, 1961. 


ENIOR CIVIL ENGINEERING GENERAL FOREMAN 
with proven record of quality concrete produc- 
tion and site organisation, REQUIRED. Full outside 
control of up to 100 men. Terms agreed. Super- 
annuation scheme.—Apply KOTTLER AND HERON, 
LTD., Cliftonville, Northampton. 


Gg FOREMAN REQUIRED for civil engineer- 
ing contracts in North Wiltshire area. Must have 
good all-round experience, with particular reference 
to estate development and sewerage and sewage 
disposal schemes.—wWrite full details to CLARK BROS., 
Stratton Road, Swindon, Wilts. 


— ENGINEERS REQUIRED for setting-out and 

general site work; preferably graduates.—Apply 
Chief Civil Engineers, W. AND J. R. WATSON, LTD., 
Romano House, Edinburgh, 12. 


IVIL ENGINEERING SENIOR and JUNIOR DE- 
SIGNERS and DRAUGHTSMEN REQUIRED for 
interesting development, construction and _ building 
work in the civil engineering department of an inte- 
grated iron and steelworks. Excellent working condi- 
tions and opportunities available. Experience of at 
least one of the following essential: reinforced concrete 
design, foundations, building construction, structural 
steelwork, railway engineering.—Applications, stating 
age, qualifications and experience, should be sent to 
the Chief Engineer, GUEST KEEN IRON AND STEEL 
WORKS (Branch of G.K.N. Steel Co., Ltd.), East 
Moors, Cardiff. 


ANAGER REQUIRED to take charge of the 

asphalt and macadam surfacing department, 
operating from York and covering the three Ridings 
of Yorkshire and adjoining counties. Pension scheme. 
Good prospects for further promotion.—Applicants 
should write, stating age and experience, to the 
Secretary, NORMAN W. DUNN AND CO., LTD., 
1 East Mount Road, York. 


AGES CLERK, fully experienced in P.A.Y.E., 

REQUIRED in building and contractors’ office. 

If applicant has book-keeping experience, this position 

can be progressive and pensionable.—Tel.: CANonbury 
2476. 


ENERAL FOREMEN, TRADES FOREMEN and 

GANGERS REQUIRED for building and _ civil 
engineering contracts in East Anglia. Permanent, 
pensionable positions tor suitable applicants.—Write, 
giving brief particulars of past experience, to Box 
V.4110, “The Contract Journal.” 


REA AGENT REQUIRED to supervise a number of 
medium - sized contracts in East Anglia. 
Applicants should be experienced civil engineers, with 
drive and initiative, capable of controlling extended 
labour force, planning and organising several contracts 
simultaneously.—Write, giving brief particulars of past 
experience, to Box V.4111, “The Contract Journal.” 


NGINEER/SUB AGENTS REQUIRED for contracts 
in East Anglia. Applicants should be young, fully 
mobile, experienced in setting out and site works and 
able to assist area agent in planning and organising 
contracts. These are permanent, pensionable appoint- 
ments, with scope for advancement.—Write, giving 
brief particulars of past experience, to Box V.4112, 
“The Contract Journal.” 
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. an aboriginal word, 






meaning ‘home of the Thunder Storms’. 






It is the name of the vast new dam 


now being built by the 







Queensland Government Authority 


to harness 20,000 million gallons 







of water for the irrigation of 


new Australian pastures. 






T.issapol N has been specified for use 






in the construction. 





This is the I.C.I. agent which has 
proved invaluable in obtaining 
workable concrete mixes of 


maximum compaction. 


LISSAPOL N 


Full information on request. 


IMPERIAL CHEMICAL INDUSTRIES LIMITED LONDON SW1 ENGLAND 


x192 
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HELPING THE EXPORTER 


INCE the Prime Minister made his “exporting is fun” speech, Ministers 
\7 and others have been exhorting manufacturers in speeches up and down 
the country to do more in selling abroad. But to become an established 
exporter is not easy; for the small firm, it is especially difficult. 


_It is estimated that the firms which employ less than 500 employees, 
while accounting for half of the country’s total manufacturing employment, 
provide less than a quarter of its exports. 


These firms have not the financial resources of the big manufacturers 
and are often too small to maintain an overseas sales force. As the Government 
has recognised they need assistance from outside. 


The President of the Board of Trade recently referred in a speech to 
the ways in which the Government were trying to help industry; the recent 
facilities for the large and small exporter offered by the Export Credits 
Guarantee Department and the improvement of the services offered by Board 
of Trade departments. It is doubtful, however, whether the extent of these 
services is appreciated by exporters and there would appear to be a sound 
case for the formation of a Government committee to investigate the organisa- 
tion of the country’s export drive, particularly the general services and 
facilities provided by the Government and industry, as has been suggested in 
the G.E.C. Export Guide. 


If this country is to be freed from balance of payments crises, exports 
will have to be substantially increased. But if this is to be achieved the 
small firms will have to make a greater contribution than they do at the 
present time. Exhortation is not enough—they need both encouragement and 
guidance. The guidance is there if they know where to go. While export 
services could no doubt be improved, they are good but they are not 
sufficiently publicised. 





Out of the Blue 


Qs Monday the Cement Makers’ Federation announced that they were 
-” increasing the price of cement from that day by 3s. 3d. a ton. In a 
statement they said the increase had been caused entirely by the new tax on 
fuel oil imposed in the Budget and by the increase in coal prices charged to 
makers on various dates since the autumn of 1960. 


Presumably the increases are necessary but could not some notice of 
intention have been given to contractors? And need the manufacturers have 
been quite so quickly off the mark? It is difficult to believe that the fuel 
oil tax was the last straw that broke the camel’s back! 


Unlike the cement and other materials manufacturers, contractors are 
invariably obliged to quote firm prices and this action by the cement manu- 
facturers will add appreciably to their already mounting difficulties. It will 
certainly strengthen the hands of those who are advocating a return to the 
fluctuation clause. And one could hardly blame contractors if, fearing similar 
action by other manufacturers, they loaded future tender prices pretty sub- 
stantially. In such circumstances firm price tendering will become a farce. 





Disturbing Reports 


CCIDENTS involving tower cranes appear to be increasing and from reports 
received these tend to occur either during erection or dismantling. 


In 1960 there were 277 fatal accidents in the construction industry and 
20,584 reportable accidents, the highest totals ever recorded. Whether tower 
crane accidents have caused fatalities or personal injury we do not know but 
with the increasing use of this type of crane the risk must be obvious if 
accidents continue. 


The fact that these incidents occur during erection and dismantling 
indicates that the manufacturers’ instructions are either inadequate or are 
not being followed properly. Whatever the reason it is essential that all con- 
cerned should investigate the matter without delay. The accident record of 
the construction industry is bad enough. 





— 
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An Eeonomist Comments... 


ECONOMIC SURVEY 


(COMTRACTOSS looking at the most 
recent Economic Survey will prob- 
ably have done so with two major 
questions in mind. (a) How busy am I 
likely to be in the coming months? (b) 
How much in this era of firm price ten- 
ders is my output likely to cost me? 
This Economic Survey contains fewer 
economic and statistical prognostications 
than usual, but it contains sufficient to 
enable some broad conclusions to be drawn. 


Work Loads 


As to the industry’s immediate prospects 
the Survey confirms the now generally 
accepted view that the industry’s load will 
be very heavy throughout the whole of 
1961. The key passages here are: 

“Private investment is likely to rise 
sharply in 1961, mainly as a result of a 
further large increase in capital expendi- 
ture by manufacturing industry. The most 
recent inquiry by the Board of Trade has 
indicated that firms in manufacturing 
industry are planning to spend 30 per cent. 
more in 1961 than they did in 1960. A 
substantial further rise, of about 10 per 
cent. between 1960 and 1961, is also ex- 
pected in investment by the distributive 
and service industries; and a recent inquiry 
by the Ministry of Works into the inten- 
tions of private builders suggests that the 
number of private houses started, which 
levelled off between the spring of 1960 and 
the end of the year, will rise again in 1961. 
Public investment (the capital expenditures 
of the Government, local authorities and 
nationalised industries and other public 
corporations) will, taken as a whole, prob- 
ably rise a little this year. These forward 
indications suggest that fixed investment 
demand, which in total has risen rapidly 
since the beginning of 1959, will continue 
to rise rapidly in 1961.” 

With the possible exception of Scotland, 
the Survey is merely forecasting what is 
already happening. In 1960, the overall 
programme seemed a little out of balance 
with civil engineering works, particularly 
those undertaken by the medium and 
smaller firms, the principal sufferers. There 
are signs that even this section is beginning 
to pick up, although prices are still very 
competitive. 

In this context also, the Government 
have something to say about long-term 
growth. Although there is no response to 
those businessmen and others who advocate 
much longer term economic planning, 
overall and by individual industrial sectors, 
there is no mistaking the urgency with 
which the Survey supports the case for 
growth. “It is the Government’s policy 
to encourage this growth. The commit- 
ment to maintain full employment is an 
important contribution to this end. It 
gives an assurance both to capital and to 
labour that periods of industrial recession 


and heavy unemployment, such as dis- 
couraged capital development in many 
industries before the war, will not be 


allowed to recur.” 

Not that industry is going to have it all 
its own way here. The survey stresses 
that the motive power for economic growth 
cannot be created by the Government 
alone; that much will depend upon the 
determination of industry to adapt itself 
to changes in demand to make greater use 
of training facilities at all levels and to 
reduce costs; and, of cardinal importance, 
that the growth of the economy must be 
interlinked with the growth of exports and 
cost reductions—* otherwise the balance 
of payments situation is bound to frustrate 
growth and force the reversal of direction.” 

It is made clear, too, that the Govern- 
ment is prepared to be tough if necessary, 
although there is no_ evidence _ that 
Draconian policies are imminent. Indeed, 


AND THE 


from the longer view-point, the contracting 
industry can gain some comfort from the 
fact that the Government are well aware 
of their responsibilities and are prepared to 
introduce counter measures in good time. 
The hard facts are that, against a back- 
ground of external weakness, the pressure 
of home demand has been increasing; costs 
and prices have been edging up. This 


could spell danger for the contracting 
industry. 
Costs 


It is on the question of costs that the 
survey's conclusions are more than a little 
disturbing. Here I would pick out two 
short passages. First, “* The economies of 
Western European countries, including the 
United Kingdom and of Japan, will probably 
expand in 1961.” Second, * During 1960 
a considerable pressure on the building 
industry developed; there were shortages of 
labour, particularly skilled labour, in many 
parts of the country and shortages of some 
materials also.” 

I would not suggest that the latter implies 
any official plan to cut back contracting 
work. Surely the impressive increases in 
construction output in the last two years 
when the industry, for about the first time 
since the war, has really been permitted to 
go ahead, is sufficient proof that no second 
thoughts are necessary here. But that there 
is, in general, heavy pressure on the 
industry cannot be disputed. Pressure of 
work and pressure on costs normally go 
hand in hand. 

This is particularly important when the 
general level of prices shows signs of 
rising, and here I come back to the first 
quoted passage. The official retail price 
index would certainly have risen in 1960 
more than it did but for favourable food 
import prices. The recovery in world trade 
that the Government predicts, welcome as 
it is, could reverse this stabilising factor. 
Building wages are, of course, directly 
linked to the official index by the Sliding 
Scale Agreement; moreover, wages in most 
other industries have a very close regard 
to it. The cost of living as an argument for 
high wages was scarcely mentioned in this 
year’s round of wage negotiations. It 
could well be that it will reappear very 
strongly before this year is out. Add the 
survey's warnings to what is already known 
about the trend of building materials 
prices and labour costs and I would not be 
surprised to see the Ministry of Works 
construction cost index rise by some 7 per 
cent. by the beginning of 1962. Even this 
would not be a record. Between 1950 and 
1951 it went up by 16 per cent., and a 
further 74 per cent. in the following year. 
But then, of course, the fluctuation clause 
was general. 

The question of costs apart, the Survey 
offers plenty of encouragement to con- 
tractors. There is no forecast of an early 
downturn in activity for any type of work. 
The Government are obviously looking well 
into the future and are prepared to take 
such action as may be necessary in the 
interests not merely of stability but of a 
steady advance. To people trying to judge 
the future, like myself, the pity is that the 
Survey does not appear four months earlier. 


The Budget 


Y first reactions to the Budget were 
mixed; they have not changed since. 
While the Chancellor demonstrated that 
the economy is not in 100 per cent. good 
shape, he is quite prepared to take strong, 
and novel, action to put it right. Moreover, 
it may be a comforting thought that while 
the Government are tinkering with such 
things as purchase tax it is less likely to 
tinker with the level of contracting. 


BUDGET 


But there are a number of Misgivin 
The Budget gives negligible direct incente 
to the exports that the Economic Surver 
stressed as vital. Indeed, industry look. 
like being penalised instead of helped I 
will bear the high profits tax, the possipj. 
payroll tax and the hydro-carbon ay, 
vehicles duties and will receive very jit, 
in return. Some 533 per cent. syphoned 
off industry in the form of income tar 
and profits tax is unlikely to stimulate 
productivity; in contracting, profits have 
actually been under pressure for som 
years. The formal reactions of the buildins 
societies to these proposals are stil] awaited, 
They are unlikely to be favourable; ther 
is already talk about raising mortgag. 
interest rates. But it is the possible payroll 
tax that is likely to cause the most concem 
among contractors. 

It seems as if the Whitehall back-roon 
boys have run amok. The incidence of 
such a tax would be so obviously unfair 
between different industries. Those with 
high labour content like contracting {o; 
instance, as opposed to those not so high, 
like chemicals or margarine. It would b: 
grossly unfair also between individual firm 
in the same industry—the small builder 
employing 10 or a dozen men on mainten. 
ance work is at a particular disadvantage 
And what about recruitment? Already it is 
difficult to convince some employers of the 
need to train apprentices. How much mor 
difficult would it be if they were to be taxed 
for their pains? Again a payroll tax would 
add yet another imponderable to estimating 

The Government must surely expect 
contractors to do the logical thing and |oad 
prices by 4 per cent. or so. Fortunately 
there are signs that the Government, are 
in fact, having second thoughts. 


e 


nd 


GATESHEAD SHOPPING CENTRE 
ESTIMATED TO COST £1M. 


Gateshead Borough Council _ have 
accepted plans by Millerdale Properties, 
Ltd., 45 Dean Street, Newcastle upon Tyne. 
for the development of a shopping centr 
on a 5-acre site bounded by High Stree 
Jackson Street, West Street and Ellison 
Street. More than 50 shops are planned 
and the scheme is estimated to cos 
£lm. 

Millerdale Properties are working i 
conjunction with the E. Alec Colema 
group of companies, 5 Hyde Park Gate, 
London, §.W.7. The architect is H. 0 
Luder, A.R.I.B.A., 79 Regency Stree 
London, S.W.1. : 

It is hoped to commence work on the 
project later this year, and the scheme 
should be completed within two years. 





RADIO TELESCOPE FOR 
BERKSHIRE SITE 


A fully steerable radio telescope Is to be 
built at a site near Crowthorne, Berkshire 
by the Ministry of Works for the Radic 
Research Station of the Department © 
Scientific and Industrial Research. I 
expected to be completed and in operate? 
towards the end of 1963 at an estimate’ 
overall cost of £250,000, including built 
ings, equipment and site services. 

The radio telescope, which will have # 
parabolic aerial about 80ft. in diametet,® 
needed by D.S.I.R.’s radio scientists 
their work in the space research programm 
and to study certain other aspects of a0” 
science. It will have high accuracy © * 
faster tracking speed th4n the 250ft. 7a 
telescope at Jodrell Bank. 
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£400,000 MULTI-STOREY PAINT LABORATORIES 
COMPLETED AT SLOUGH 


FIVE-FLOOR block of research 

(A Jaboratories, giving 30,000 sq. ft. 
of working space, has been completed 
at Wexham Road, Slough, Bucks., for 
the Paints Division of Imperial Chemi- 
cal Industries, Ltd. ] 

The research block which runs in an east- 
west direction, 1S 48ft. wide by 160ft. long, 
widened locally on the north side for the 
library reading room, which juts out on the 
sround floor, and on the south side for 
; loading bay and a room housing the 
main ventilating plant. : 

The overall height to the top of the 
plant room on the roof which houses the 
lift gear, water tanks, etc., is 82ft. from 
ground level. There are five floors and a 
semi-basement, the floor-to-floor height 
being generally 12ft. 6in. and the floor-to- 
ceiling height 10ft. of the total 42,000 sq. ft. 
internal floor area, about 12,000 sa. ft. is 
occupied by corridors, stairs, lifts, cloak- 
rooms and engineering service rooms, 
leaving about 30,000 sq. ft. as working 
space for laboratories, offices and library. 
The main corridor is offset from the centre 
line giving rooms of 21ft. 6in. net width 
on the north side and 14ft. 6in. net width 
on the south side. This arrangement 
allows for the provision of small rooms for 
offices and special purposes,. such as 
spectroscopy, on the narrow side, while 
providing for large “open” laboratories 
on the wide side. 

General Construction 

Foundations of the building are of 
normal reinforced concrete construction, 
and the main structure is of in-situ 
concrete. Columns are provided at 5ft. 
centres on the outer walls and double 
columns at 20ft. centres in the longitudinal 
service strip. Floor slabs span from beams 
between outside columns to internal beams 
formed in the space between the centre 
columns, and there are no cross beams over 
the main working areas. The floor slabs are 
of in-situ hollow pot construction and 
are llin. thick. 

Leicester Golden Brown facing bricks 
flanked with Leicester Vandyke Brown 
bricks have been used for the outside of 
the building, which is ornamented with blue 
mosaic column facings and artificial stone 
copings. At the west end, use has been 


made of blue curtain walling, which 
harmonises with that on the headquarters 
office building on the opposite side of 
Wexham Road. 

On the lower floors, where it is unlikely 
that the function or size of rooms will need 
to be altered, the walls are generally of 
brick or hollow pot construction, but 


screed and finished with a polyurethane 
lacquer. Internal walls are plastered and 
painted with Dulux gloss or eggshell 


finishes or with Du-lite emulsion paint. 
One wall of the entrance hall is finished in 
Vynide leathercloth. 

Ceiling tiles are of plaster construction 
and form a false ceiling above which are 





South and west sides of the laboratories block 


where the present arrangement of rooms 
is likely to be less permanent, particularly 
on the third and fourth floors, Holoplast 
partitioning has been used, much of it being 
half-glazed. 

Floors generally are finished with large 
grey linoleum tiles laid on a sand/cement 





North and west sides, showing entrance and library reading room on left 


carried the horizontal service distributions 
for the rooms on the floor above. The tiles 
are secretly fixed to metal extrusions hung 
from the structural slab soffit and are 
easily removable. Over the main areas the 
tiles are plain, but in offices and corridors 
they are acoustic with a fibreglass backing. 

The 5ft. spacing of the columns on the 
outer walls has allowed for the provision 
of large windows, which on the two main 
elevations are timber sliding sashes, with 
control gear for the opening and closing 
of the top half of each window, and 
removable wired glass draught excluders 
in front of the lower sashes. Windows on 
the west elevation are incorporated in the 
curtain walling and are aluminium sliding 


sashes. Venetian blinds are provided for 
all windows on the south side of the 
building. 


Besides the main staircase, an ancillary 
glassed-in stairway has been provided at the 
east end. Two lifts are provided, one of 
which extends to the basement. Both 
normally operate on automatic control, but 
one is capable of being switched to manual 
control for goods transport. 


Fume Cupboards 


One of the major problems in the design 
of multi-storey chemical laboratory build- 
ings is getting the extract ducts from fume 
cupboards on the lower floors up to the 
roof, without interfering with the design 
of laboratories on the upper floors, yet 
allowing for flexibility in the size and lay- 
out of the individual laboratories. In this 
building the problem has been solved by 
the provision on all floors of a central 
longitudinal strip, of about 4ft. width, 
between the corridor and the laboratories 
on the wide side. It has been possible to 
locate the fume cupboards within this strip 
and at the same time provide vertical ducts 
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which pass from basement to roof and carry 
the extract trunking to exhaust fans on the 
roof. Similar ducts carry the main risers 
for the piped and electrical services. 
Access to the backs of the fume cupboards 
and to the service distribution has been 
provided from doors in the _ corridor, 
thereby minimising interference to work in 
the laboratories when maintenance is 
necessary. 

The majority of the fume cupboards are 
recessed into the service strip between the 
wide side laboratories and the corridor, 
thus making the fronts of the fume cup- 
boards flush with the inside wall of the 
laboratories. Fume cupboards, 4ft. wide. 
have been provided in blocks of one, two 
or three, each block having a separate 
extract duct with the fan mounted on the 
roof. The extract provides for an air 
velocity across the face of the cupboard 
of not less than 70ft. per minute with the 
sashes 2ft. open, a baffle being provided at 
the back of the cupboard to improve air 
flow. 

This fume cupboard system has been 
designed to provide the main ventilation for 
the laboratories, and to this end all fume 
cupboard fans are run_ continuously 
throughout the day, being switched on by 
a time switch half an hour before occupa- 
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area of the bench is completely free from 
any service outlets or controls, and is 
available as working space. 

Space heating is carried out by a system 
of convectors built into the walls below the 
window sills, fed with low pressure hot 
water from steam heated calorifiers in the 
basement. The sysytem is zoned to provide 
water at different controlled temperatures 
for the convectors on the north and south 
faces of the building according to the needs 
of these zones. The calorifier in use is 
controlled thermostatically to operate at 
constant temperature, the flow temperatures 
to each zone being modulated by three-way 
mixing valves, mixing return water from 
that zone with flow water from the 
calorifier. Operation of each of these mixing 
valves is controlled by a system of averag- 
ing room thermostats in each zone working 
in conjunction with an external com- 
pensator, the system being designed to 
provide room temperatures of 68 degrees F. 


Warmed Replacement Air 
Warmed replacement air, cleaned by 
electrostatic filtration, is supplied to 


laboratories where there are fume cup- 
boards, from a central unit. The tempera- 
ture of the replacement air is contro!'ed at 


70 degrees F. A similar but smaller nit 





A typical laboratory on the third floor 


tion of the building in the morning, and 
switched off half an hour after the end of 
normal working hours. However, provision 
is made for local control of individual 
groups of cupboards so that they can be 
switched off in an emergency or can be left 
running overnight when the main plenum 
system stops. 

To cater for tall installations, a number 
of fume cupboards have been provided with 
their floors only lft. 10in. above the main 
floor level, the remainder being at 2ft. Yin. 
The bases of the cupboards are tiled with 
cream acid-resistant eggshell tiles, bedded 
in cement and pointed with a furane resin 
cement, and all cupboards are provided 
with a tiled drainage trough at the back 
and with fixed 4in. rods at the sides for 
the erection of scaffolding. Service outlets 
are at the back of the cupboard, with front 
controls mounted on the fascia. 

A feature of the interior is the design of 
the laboratory benches. In order to allow 
the maximum area of working surface 
unrestricted by the presence of service 
outlets, while at the same time providing 
for easy and safe access to controls, the 
outlets have been grouped in _ specially 
designed towers, varying in number from 
one to three per bench, according to the 
requirements of the individual laboratories. 
By this means the whole of the central 


is provided for supplying air at approxi- 
mately 75 degrees F., to replace that drawn 
out through paint spray booths. 

A comprehensive system of piped services 
(steam, hot water, cold water, compressed 
air, town gas and nitrogen) is provided by 
means of figure-eight ring main systems 
in the false ceiling below each floor. These 
are fed by rising mains at either end and in 
the centre of the building in the service 
strip. Tap-off valves are provided in these 
ring mains at 10ft. intervals, with removable 
panels in the floor above, whether a bench 
has been installed in this position or not, 
so as to allow for maximum flexibility in 
any future rearrangement of the labora- 
tories. Services for the fume cupboards are 
similarly taken off these ring mains and 
brought up through the floor at the back 
of the cupboards, where they are readily 
accessible by means of the service doors 
in the corridors. Steam and compressed 
air are provided from the main factory 
supply system, while nitrogen is provided 
from cylinders stored in the basement, via 
an automatic change-over manifold. 

All drainage from benches, fume cup- 
boards, sinks, etc., has been run in 
boro-silicate glass piping under the floors 
to vertical glass droppers down to the 
basement pipe trench and thence to the 
factory drainage system. Glass was chosen 
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as the drainage material because of ; 
inertness, rigidity and clarity, ang = 
because the flange joints provide for _ 
dismantling for maintenance purposes y 
for rearrangement. Glass traps are seen 
below each sink or drip cup, ed 


Lighting 


Lighting generally is by means of 
twin and triple 5ft., 80-watt See 
fittings in the laboratories and offic 
while in the library 8ft., 125-watt fre 
have been used. The lighting intensities 
in the laboratories are 30-35 lumens ro 
sq. ft., while in offices a figure of 20 lumens 
per sq. ft. is general. 

A large number of items of electrical 
equipment are in use in the laboratories 
and all benches and fume cupboards are 
well supplied with 13 amp, Switched 
sockets. These sockets are on ring mains 
each ring being controlled by a 30 amp. 
miniature circuit breaker provided at on 
end of benches and in the walls adjacen; 
to fume cupboards. 

In general, 5ft. wide island or peninsula 
type benching, at right angles to the 
windows, has been adopted as the standard 
with a 5ft. walkway between, thus giving 
a 10ft. centre-to-centre spacing between 
benches, corresponding with the 10f 
spacing of the tap-off points in the service 
ring main systems and the 5ft. spacing of 
columns on the window wall. This type of 
layout provides an average of about 1}ft 
of bench per person. 

The internal colour schemes wer 
devised by Paints Division's colour advisory 
service. Laboratory walls are mainly ash 
grey, with Narvik blue ceilings. In offices 
the main wall colour is pebble and som 
have a contrast colour on one side; ceilings 
are magnolia. Doors in most offices and 
laboratories are tawny red or yaffle green, 
Under-bench cupboard and drawer units 
are marine blue with silver surrounds and 
sink units. 


The basement, as well as housing the 
main service intakes, calorifiers, compressed 
air driers, and electrical switchgear, pro. 
vides accommodation for library storage, 
refrigerators, etc., and also for two air. 
conditioned rooms used for physical tesis 
on paint films. Temperature and humidity 
in each of these rooms are controlled. 

Portable CO, fire extinguishers ar 
provided in all laboratories and conven- 
tional push buttons connected to the 
factory fire alarm system are fitted on all 
floors. In addition, to cater for out-of- 
work hours, the laboratories and all other 
vulnerable parts of the building are pr- 
tected by a heat-sensitive automatic fir 
detection system of the thermocouple 
type, the detector heads being mounted on 
the ceilings. One-hundred-and-four detec- 
tor heads cover the building in 11 circuits 
and warnings are given on an alarm panel 
situated near the ground floor entrance, and 
also on a repeater panel in the factory fire 
station. 


Consultants and Contractors 


The architects for the research block, the 
cost of which is about £400,000, were T. ?. 
Bennett and Son, 43 Bloomsbury Squat. 
London, W.C.1, and the quantity surveyors 
were Gardiner and Theobald, 49 Bedford 
Square, London, W.C.1. Holland & Hannes 
and Cubitts (Great Britain), Ltd., 1 Que 
Anne’s Gate, London, S.W.1, were the malt 
contractors. 

The principal sub-contractors include? 
the following: Heating and ventilation 
electrical installation, and piped services 
Matthew Hall; laboratory _ benching 
Holland & Hannen and Cubitts Join 
Department; fume cupboards—Grifiin - 
George; glass plumbing — Q.V.F.., Lis: 
structural frame—Caxtons; timber window’ 
—Holland & Hannen and Cubitts Joie 
Department; metal windows — Crit as: 
library furniture—Russell Furnishings; 
leum flooring—Korkoid; decorative 
ceiling tiles—Clerk and Fenn; lifts 
Elevator Co.; light fittings—Atlas Light™ 
and Frederick Thomas: fire detecto® 
Waiter Kidde. 


————<>——____ __. 
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SAFETY ASPECTS OF MOTORWAY DESIGN 


By W. F. Adams, B.Sc., M.LC.E.* 


T should first be made clear that any 
I views which follow are those of the 
author and not necessarily of the Minis- 
try of Transport. They are based largely 
on accident information furnished by 
the Metropolitan Police and the Chief 
Constables of Hertfordshire, Bedford- 
shire, Buckinghamshire, Northampton- 
shire and Warwickshire, on studies 
made by the Road Research Laboratory 
and on the work of the Traffic Engineer- 
ing Committee set up, under the author 
as chairman, to study traffic conditions 
on the M.1 Motorway. To all of these 
the author is very much indebted, and 
also to Mr. E. Ogden of Lancashire 
County Council for providing informa- 
tion on Preston By-Pass. 

The major features of British motorway 
design were decided after careful study 
of American and Continental practice. 
The success of the design standards 
adopted may be inferred from the com- 
parisons in Table 1. 

By comparison both with foreign 
examples and with other roads in this 
country it will be seen that the general 
safety design of our motorway is satis- 
factory. The remainder of this Paper will 
therefore be concerned mainly with special 
features of design as pointed by experience, 
which will be drawn largely from the 
London-Birmingham Motorway (M.1 with 
the M.45 and M.10 spurs included) be- 
cause no other motorway in this country 
is of sufficient length and has been open 
long enough for significant results to be 
obtained from the accident records. 

To this, an exception may be made: 
accidents on the temporary curves on the 
Preston and Lancaster By-passes (M.6), of 
some 1,000ft. radius, have already con- 
firmed the importance for safety of easy 
curvature in motorway design. These 
curves will of course disappear when the 
motorways are extended. For future tem- 
porary connection, curves of larger radius 
may well be considered. 


London-Birmingham Motorway 


The distribution of motorway accidents 
day by day over the first year may be 
summarised as in table 2. 

The “calculated” figures in the last 
column are for a Poisson distribution on 
the assumption that the accident risk did 
not vary from day to day. Statistically, 
they are a good fit up to four accidents a 
day, though there is some indication of 
more “spread” than expected, due pro- 
bably to some variation in risk. On this 
assumption the occurrence of so many 
days with six or more accidents would be 
wildly improbable, and when examination 
in detail is made it is found that fog, ice 
or snow were prevalent on the days with 
SiX Of more accidents, and on some of 
those with five. 

This means that on days with fog, snow 
or ice the accidents increased to between 
five and ten times the normal level; or, 
in other words, that drivers fail to take 
increased care commensurate with the in- 
creased difficulties. 

Here it may be mentioned that three- 
quarters of the accidents on M.1, accord- 
ing to an analysis made by the Chief Con- 
stables, were caused by mechanical or tyre 
ailure or shortcomings of the drivers 
tnattention, misjudgement in overtaking, 
fa lane discipline, etc.) so that the field 
reliant reduction through increasing 
driv: Uity of. vehicles and improving 
on8 behaviour is much greater than 
Hat of motorway design. 


. = a 
A sd Prepared for an informal discussion 
ene by the Traffic Engineering Study 
P, Institution of Civil Engineers. Mr. 


ams is Assistant Chie sineer inistr 
of Transport chief Engineer, Ministry 


Hard Shoulders 


The inadequacy of the grass-covered 
hard shoulders originally provided on parts 
of M.1 is well known, and there can be 
no doubt that well-hardened shoulders of 
adequate width are an essential safety 
provision. Accidents were caused not only 
by vehicles sinking into or overturning on 
the shoulders, but also through drivers 
being deterred from using the shoulders 
by their treacherous appearance, and 
standing on the carriageway instead. 


Junctions 


The junction of the M.1 may be classi- 
fied as in Table 3. 

Comparison of the figures in the last 
column is not of course entirely fair be- 
cause of the different traffic volumes. 
However, it is unlikely that variation in 
traffic is sufficient wholly to account for 
the differences. The large difference be- 
tween terminal roundabout, partial clover- 
leaf layouts, and trumpet junction on the 
one hand and the remaining types on the 
other will be noted. 

Nearly all the accidents at terminal 
roundabouts have been due to drivers 
approaching too fast along the motorway, 
and over-running the island or striking 
vehicles already in the roundabout. Large 
“Reduce Speed Now” notices were fixed 
in February 1960 and appear to have pro- 
duced some improvement. Nevertheless, 


where a future motorway terminates on 
a road of high speed value, a flyover type 
of terminal deserves to be considered, 
unless local circumstances and particularly 
the layout of the roads with which con- 
nection is made are unfavourable. Gradu- 
ated curves on the approach to terminal 
roundabouts, provided with safe run-off 
areas, might be tried as a means of en- 
forcing reduction of speed. 


The partial cloverleaf junctions are not 
of wholly satisfactory design, as they 
involve traffic turning right in the all- 
purpose road to enter the slip road and 
also two-way traffic in the slip roads. This 
experience should not be taken as con- 
demning the “complete cloverleaf” type 
of junction which has been found satis- 
factory in other ccuntries. The “trumpet” 
junction at Breakspears might have been 
safer if constructed as a mirror image of 
its present form, so allowing vehicles from 
the motorway to decelerate along a long 
reverse curve to reach the all-purpose road. 


The junctions of motorways, interchange 
roundabouts, and diamond-type inter- 
changes have proved reasonably satis- 
factory except for the rapidly sharpening 
curve on the approach from Weedon (A.45) 
to the Upper Heyford roundabout, where 
a number of drivers have misjudged the 
curve. A “Bend” warning sign has been 
provided, but it may be necessary to im- 
prove this curve. 


Table 1 


Accidents per million 
vehicle-miles 


Accidents 

involving 

personal 

injury 
M.1 Motorway (lst year) 0.70 
M.6 Preston By-pass 0.44 

All U.S. Toll Roads— 

Range age ete es va — 
Average (1956) ... oa ae -= 
Average (1958)... oes os — 
Brussels-Ostend Motorway oe — 
Frankfurt-Mannheim Autobahn ... 1.44 


All German Autobahnen (1955) ... as 
All Roads in G.B. (1958) ... ots — 
84 miles of Dual Carriageway 
(RN.2847) fad sai sate 1.60 
All Trunk and Class 1 Rural 
Roads (Aug., 1958) (RN.3608)... 1.50 


Casualties per million 
vehicle-miles 


All All 
Accidents Fatalities Casualties 
1.48 0.07 1.19 
0.73 0 0.78 
0.57-2.00 0.-014 —_— 
1.44 0.03 —_ 
0.97 0.028 — 
1.95 — —_ 
3.30 — — 
3.70 — — 
— 0.10 5.00 
3.40 _ = 
—_ 0.06 2.60 


On American toll roads, the accident rates have decreased from year to year, 
and it may be hoped that as drivers become accustomed to motorway conditions the 
accident rates on our motorways will also improve. 


Table 2 
2 on “=—7 ~~ Calculated for - 
355 days at 
average of 
1.22 per tay 
0 accidents occurred on 116 days 104.9 days 
1 accident occurred on 113 days 127.8 days 
2 accidents occurred on 77 days 78.0 days 
3 accidents occurred on 36 days 31.7 days 
4 accidents occurred on 8 days 9.7 days 
5 accidents occurred on 6 days 2.3 days 
6 accidents occurred on 5 days (6 or more) 0.6 day 
7 accidents occurred on 1 day _—____- 
8 accidents occurred on 1 day 355.0 days 
10 accidents occurred on 1 day a 
12 accidents occurred on 1 day 
13 accidents occurred on 1 day 
366 days 
Table 3 
No. Accidents 
Total No. of per 
Type f junctions junction 
Accidents of the in first 
type year 
Terminal Roundabouts 55 5 11.0 
Interchanges— 
Partial Cloverleaf and Trumpet 29 3 9.7 
Roundabout aes ah 16 5 3.2 
Diamond aes Ske 4 2 2.0 
Junctions of Motorways 6 2 3.0 





(Accidents unconnected with the design of the junctions, i.e., those which could 
equally well have happened anywhere on the motorway itself, have been excluded.) 








Ww 
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Lighting 

The desirability of lighting the motor- 
way can be discussed from several points 
of view, e.g., driving comfort, spreading 
the peaks by encouraging night travel, etc. 
Considered purely as a matter of 
economics, the losses in all night acci- 
dents on the motorway in the first year 
are estimated at £71,440. The capitalised 
cost of installing and maintaining group A 
lighting would be some £2,260,000. If 
lighting reduced night accidents by half, 
the rate of return would be only 1.6 per 
cent per annum. For lighting inter- 
changes only (the terminal roundabouts 
are already lit) the figures would be 
£9,420, £720,000, and 0.65 per cent. Light- 
ing appears hardly a worthwhile invest- 
ment, particularly as the limited funds 
available could more profitably be used 
in lighting through routes in urban areas, 
where dangers are more substantial. 

There are, of course, other considera- 
tions, and if the number of night accidents 
increased very substantially the economic 
justification would strengthen. 


Anti-dazzle Fences 


Some two miles of anti-dazzle screens 
have been erected as a trial. There is no 
doubt of their effectiveness in abolishing 
glare from approaching headlamps. Com- 
parison of the accidents from the date 
when the screen was erected (January 19, 
1960) until the end of the first year 
November 1, 1960) between the screened 
section and the adjacent section (which 
carries the same traffic) as far as the next 
interchange to the north gives: 








Screened Control 

Section Section _ 
Number of Accidents 13 15 
Length (yd.) ... an 3,515 4,147 
Accidents per 1,000yd. 3.70 3.63 _ 


(The screen extends from 38yd. north of 

marker 34/3 to 33yd. north of marker 

36/3. The control section has been taken 

as extending from the north end of the 
screen to marker 38/9.) 


The difference is negligible (X?=0.0025). 

Vehicles probably get out of difficulties 
by running onto the central reserve about 
as frequently on both sections, but where 
there is dazzle screen they are likely to 
hit it and so become included in the 
accident reports. This is confirmed by the 
details given in Table 4. 

It is therefore reasonably sure that there 
has been a higher rate of accidents in- 
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significant, in other accidents, and (4) 
possibly a reduction in casualties. 

The dazzle problem on the motorway 
has not proved as serious as was feared, 
mainly because so many drivers use 
dipped headlamps. 


Bridge Pier Protection 


Some of the bridge piers on the central 
reserve were provided with steel guard 
fences, and some with elongated concrete 
plinths. Fatal and serious accidents have 
occurred through vehicles hitting the 
plinths, but not where guardrails existed. 
The actual figures for the first year are 
given in Table 6. 
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Other reasons—e.g., appearance—may wel} 
on future motorways be stronger than - 
economics of savings in accidents. : 


Signs 


It is generally agreed that the sys 
signs produced by the committee 5” 
which Sir Colin Anderson _presideq . 
good. Some minor alterations have be . 
made as a result of experience, byt i 
special points may be mentioned, . 

(a) Where two or three roads lead from 

the motorway to a single town, the 
name of this town should appear oj 
the signs for the best route only 


The inference may appear clear, but otherwise many drivers turn of a 
Table 6 
Accidents _ Casualties 
Fatal Serious Slight Damage Fatal Serious Sligh 
only ight 
Plinths ie ~ 2 2 2 3 2 es 
Guard fences es ; 0 0 ] 3 0 0 1 


caution is necessary. Statistically, the 
verdict is “not significant’—it cannof be 
concluded with reasonable certainty that 
the result was not a chance effect. Never- 
theless, guard fences add so little to the 
cost of a bridge that it would be prudent 
to provide them until the question is 
settled. 


Guard Fences on Central Reserve 


Guard fences have not been provided to 
prevent vehicles from crossing the central 
reserve. From the discussion on anti- 
dazzle screens above it appears that they 
might cause more accidents than they 
prevent, An investigation by the 
California Division of Highways showed 
that this did in fact occur unless the 
traffic was in excess of 130,000 vehicles 
a day—a figure which has not been ap- 
proached on the London - Birmingham 
Motorway. 

Out of 511 accidents on the motorway, 
58 involved a vehicle running across into 
the opposite carriageway, and in only 
seven of these was there a collision with 
an opposing vehicle. Three of the last 
involved fatal or serious injury. At best, 
the effect of a guard fence might have been 
to convert these three into slight injury 
or damage only accidents, and some of 
the remaining 55 accidents would un- 
doubtedly have been made more severe. 





Table 4 
=o —Kecidents involving aS - “Other Faia 
vehicle running on to reserve Accidents 

Screened Control Screened Control 

Section Section Section Section 
Accidents = 9 3 Accidents ; 4 12 
Length (yd.) ... ss Soe 4,147 Length (yd.) ... ; 3,515 4,147 
Accidents per 1,000yd. 2.56 0.73 Accidents per 1,000yd. 1.24 2.90 


X2=4.05 (“probably significant”) 


volving running onto the reserve on the 
screened section, but it is not yet possible 
to say that the reduction in other types 
of accident on the screened section is 
significant. 

Casualty comparisons are not usually 
very reliable. where small numbers are 
involved, because of the occasional acci- 
dent which involves a number of people 
(two of the accidents on the control section 
produced nine casualties). However, there 








is some indication that casualties have 
Table 5 

Screened Control 

Section Section 

Casualties = ae 6 19 

Length (yd.) Sea es 3.515 4,147 

Casualties per 1.000yd. 1.71 4.59 





X2 = 4.85 (“probably significant”) 


been reduced on 
Table 5. 
Summarising, the screened section*\has 
shown (1) no significant change in acci- 
dents, (2) significant increase in accidents 
involving vehicles over-running the central 
reserve, (3) a decrease not at present 


the screened section, 


X2=2.51 (“not significant’) 


There might also have been further acci- 
dents caused by the presence of the fence, 
as already found under “Anti-dazzle 
Fences”, with no likelihood of a com- 
pensating reduction as there found. This 
increase might be of the order (2.56—0.73) 
x 70 miles x 1,760/1,000 yards, or some 
220 accidents a year. The motorway 
experience at least does not conflict with 
the California findings. 


Bridge Piers on Central Reserve 


From the above discussion on dazzle 
screens and central guard fences, it may 
well be thought that bridge piers should 
not be placed on central reserves. As a 
matter of economics, the accidents sum- 
marised under “Bridge Pier Protection” 
above represent a loss of probably over 
£8,700 per annum, and the capitalised 
value may be taken as some £175,000 per 
annum. For the 97 bridges over the 
motorway ‘this means that an _ extra 
expenditure of £1,800 per bridge would 
have been justified in designing them with- 
out central piers. Installing guard fences 
protecting the piers might well make the 
economic aspect less favourable than this. 


the first junction at which their 
destination is shown, and some resent 
having to cover some miles of |ess 
good roads when they might have 
continued farther along the motor. 
way. 

(b) Where motorways 
Watford Gap or Beechtree) the 
approach to the “V” should be 
widened over a substantial distance 
to the sum of the traffic lanes in the 
diverging carriageways, and an over. 
head sign should be provided indi. 
cating the appropriate lane for each 
destination. This should encourage 
more orderly marshalling of vehicles 
as they approach the “V". The jp. 
junction, “Get in Lane” is of very 
little use if given at a point where 
the appropriate lane cannot immedi- 
ately be identified. 


divide (e.g 


Emergency Warning Signs 


The system of temporary warning signs 
for accidents and roadworks has been 
effectively applied by the police, but the 
way in which it has been used for pro- 
tecting roadworks has been justifiably 
criticised. It is hoped that a Code of 
Practice for the use of these signs will 
soon be ready. 


Post for Signs 


Some serious accidents have happened 
through vehicles out of control hitting the 
massive reinforced concrete supports of 
signs. The possibility of using lighter 
supports is being considered, but it is not 
easy to design posts stiff enough to prevent 
the large signs from “flapping” in high 
winds. 

Experience has shown need for clearer 
definition of margins, of edges of hard 
shoulders, and of slip roads at. inter- 
changes. Lane discipline is not as 
as it should be, and might be helped by 
stronger lane markings. At the beginning 
of deceleration lanes weaker markings, 
with arrows pointing into the lane, may 
help to encourage drivers to enter the 
lane earlier than is at present done, givin 
more length for easy deceleration. - Trials 
are in progress on these subjects. 


£1M. WALTON-ON-THAMES 
DEVELOPMENT 


Park Investments Ltd., London, Wl. 
have submitted a £1m. outline plan for the 
development of the 7-acre Walton Studio 
site at Walton-on-Thames. As soon # 
formal planning consent is received building 
operations will commence. Meanwhile. 
tenders have been invited for demolition 
works. , 

The scheme, prepared by Richard 
Seifert and Partners, 34 Red Lion Squaté 
London, W.C.1, includes the constructo? 
of a supermarket, departmental store, 
office block and flats as well as a number © 
shops. 
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: ..a fine machine with a fine service. The 
x Super L.I.G. Service, procurable only from 
\ ourselves int OF YORK Limited. We pride 


6 



















ourselves in being able to offer you a service 

" second-to-none. A service which will actually 
lengthen the working life of your J.C.B.—a 
saving on time and money. 


’ 





Managing Director 
and Pioneer of the 


The J.C.B. 4L is also 
sponsored by 
HERGARTH OF YORK. 
A product of 

J. C. Bamford 
(Excavators) Ltd. 
We consider this to 
to be a top class 
performer. 


LOADING SHOVEL YOU NEED 
’ (note size of shovel) 


a 4 
0 
* Round-the-clock Super L.I.G. Service. 
., il . Operators’ Training School 
’ now open at our York Depot, 
full course in Hydraulics available 


and Land Drainage Machinery and Hydraulic Machinery 


GLADSTONE STREET, HUNTINGTON ROAD, YORK. 55181/2 








3 SERVICE 
a new concept 


BOWMAKER 
AT CANNOCK 
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The official opening of these premises at Cannock marks the first 
important step in a big Bowmaker expansion programme. New premises 
at Exeter and Cardiff will follow shortly. 

These three new branches together with existing facilities at Clay Cross 
and Salisbury, offer unparalleled service to the fast growing Earthmoving 
industry. Selling the full range of Caterpillar equipment and wide 
selection of used machinery, the Bowmaker organisation embraces 
comprehensive Parts and Service Departments, together with the most 
up-to-date facilities for overhauls and repairs. 

Now equipped to serve the vital needs of a rapidly developing industry, 
Bowmaker (Plant) Limited stands ready to add further to the impetus 
of road building and constructional work of every kind, which will 
inevitably characterise the ‘sixties’. 


British Built Caterpillar D4C Tractor. 
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So STREG? 


Cat 


WMAKER (PLANT) LIMITED 


AUTHORISED CATERPILLAR DEALER 


CANNOCK 


ANNOCK 


& Traxcavator are Registered Trademarks of Caterpillar Tractor Co. 
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STAFFS 


CULVERHOUSE CROSS - CARDIFF 
GLAMORGAN .- Tel: Cardiff 71231 


HULSE ROAD - SALISBURY - WILTSHIA 
Tel: Salisbury 4965 


CHESTERFIELD ROAD - CLAY CROSS 
DERBYSHIRE - Tel: Clay Cross 2571 


EXHIBITION WAY - EXETER - DEVON 
Tel: Exeter 66313 
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RAPID METAL STRAIGHT PANEL FORMS | 


pressed in one piece by a patented process. | 






























These special features make Rapid 
Metal Formwork the most versatile 
and advanced system available. 


forming all types of intricate 
structures is provided by the 
extensive range of standard 
forms. 5 size groups are 
supplied, in heights of 48”, 36’, 
24”, 18” and 12”; up to 5 
different widths. 


2 Panels are pressed from a single 
sheet of mild steel, by a 
patented process producing a 
sharp outside edge. 


3 Tight fit between panels is 
ensured by a 13° flange layback 
in combination with specially 
shaped slots at 2” intervals on 
all flanges allowing panels to 
be gripped by Patented Clamp 
jaws, giving rigid alignment. 


1 Maximum variety of sizes for 
) 


4 Working life is more than 6 
years, with proper maintenance, 
Initial investment is easily 

recovered in first year of use, 


- 





All Rapid Metal Formwork 


is available for Sale or Hire 


from any of the Depots 
listed below. 


RAPID METAL speeds all | 


concrete construction 


RAPID METAL DEVELOPMENTS LIMITED 


HEAD OFFICE: 209 Walsall Road, Birmingham 22b. Telephone: Birchfields 602! 
London Office: 47 Victoria Street, London, S.W.!. Telephone: Abbey 4077/8 f : , 
and at Glasgow, Stockton-on-Tees, Liverpool, Sheffield, Bristol, Swansea, Exeter, Fareham, Dublin, Belfast and in Australia. 
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RAILWAY CIVIL ENGINEERING DEVELOPMENT 


HE contribution of civil engineering 
T to the British Railways modernisa- 
tion plan formed the subject of one of 
the five Papers presented at the recent 
Railway Modernisation Conference held 
at the Institution of Civil Engineers. 
The conference, which was attended by 
many overseas railway representatives, 
was arranged jointly by the Institutions 
of Civil, Mechanical and Electrical 
Engineers. ; 7} 

The main civil engineering works arising 
fom the modernisation plan were dealt 
with by the author, Mr. G. R. SMitu, 
MBE. M.I.C.E., chief civil engineer, 
Western Region, under five headings (i) im- 
provements to track and structures; (1) 
work arising from the change in motive 
power from steam to either electric or 
diesel traction; (iii) improvements to pas- 
senger services and the amenities available 
at stations; (iv) improvements to freight 
services which require marshalling yards 
and other improved goods-handling facili- 
ties; and (v) civil engineering development 
and research. 


Research and Development 


Mr. Smith also described in broad out- 
line a number of works, some of which 
have been the subject of articles in past 
issues Of The Contract Journal. Dealing 
with research and development, Mr. Smith 
said: — 

Research and development are funda- 
mentally important if the considerable ex- 
penditure under the modernisation plan is 
to be used with the true engineering 
economy of money well spent. 

Major problems for the civil engineer 
arising out of modernisation have resulted 
from the introduction of new and faster 
forms of traction and the effects of these 
upon the track. In view of the fundamen- 
tal importance of the permanent way not 
only as to capital and maintenance expendi- 
ture, but also as to safety, speed, reliability, 
and smooth running of the rolling stock, re- 
search is most intensive in this sphere. 

Experience with old forms of track 
under the old conditions of traffic gives 
some guide as to what is likely in the new 
circumstances, but it is necessary to resolve 
many important problems scientifically, 
especially since long life is an essential re- 
quirement of railway equipment. Tests in 
service do not normally give results in time 
to be of use. Accelerated testing under 
laboratory conditions is therefore neces- 
sary, as Well as load and stress measure- 
ment in the field and the use of special 
vehicles to measure and record track con- 
ditions, 


Value of Digital Computer 


Ground failures, fatigue of materials, and 
corrosion are, however, difficult to fore- 
cast and accelerated tests cannot always be 
relied on, but statistical analysis of failures 
when based on old conditions does indicate 
the direction in which research should be 
carried out to provide economic and safe 
solutions to engineering problems. The use 
of an electrical digital computer is proving 
of great value in this connection. It has 
shown for example that higher stresses 
occur under the action of diesel and elec- 
tric locomotives than with steam, and that 
these differences are even greater with in- 
Crease in speed. 

Research information is used in the de- 
Velopment of new track designs, which in 
turn are subjected to further research test- 
ing. The relation between speed and 
Nominal wheel load, and the dynamic re- 
action between rail and baseplate are be- 
ing studied and considerable improvements 
i rail-to-sleeper fastenings have resulted. 

Stresses within the ballast and soil are 
Deing investigated with a view to determin- 
iN§ More exactly the causes of track forma- 


AND RESEARCH 


tion failure and its economic prevention 
and cure. One development has been the 
grouting of formations without disturbing 
the track and with no line occupation or 
even speed restriction, where previously the 
cure would have been track removal and 
deep blanketing with consequent serious 
interference with traffic. 


Continental Exchange 


The stabilisation of embankments (and 
of slips in cuttings) by pressure injection of 
aerated grout has developed from research 
into routine, and has now been done in 
more than 130 places. British Railways 
staff are advising Continental railways in 
these methods, which in suitable cases 
can cost even less than one-sixth of more 
orthodox methods. 

There is a most valuable interchange of 
ideas between Britain and Continental rail- 
ways in research and development and civil 
engineering techniques, and an enccurag- 
ing number of examples exist of indepen- 
dent research in various countries reaching 
very similar conclusions. 

The International Union of Railways’ 
Office of Research and Experiments is 
making a technical and economic study of 
established types of concrete sleepers used 
by several railways in Western Europe. To 
facilitate research into certain aspects of 
this study, two test lengths of track were 
laid in 1958, one on the Netherlands and 
one on the Swiss Federal Railways. British, 
German, French, Italian, Swedish, and 
Belgian railway engineers are co-operating 
in these tests of track and components 
from the various countries. 

Before continuous welded rails were used 
in operational track, a great deal of testing 
was Carried out both under synthesized test 
conditions using a disused tunnel as a 
laboratory, and in test lengths where per- 
formance was correlated with recorded 
weather conditions. Useful information 
about the laying and maintenance of con- 
tinuous welded track, particularly informa- 
tion about destressing, has developed from 
this research. 

Railway civil engineering research is it- 
self directly tested in practical application 
and development of new components and 
techniques. Since the staff working in both 
fields are closely and continuously associa- 
ted in this development work, a healthy 
pace is maintained towards a safer, more 
economic, and better running track. 


Mechanisation of Work 


he laying and maintenance of railway 
tracks has traditionally been regarded as 
work requiring heavy manual labour. 
Machinery developed for general civil en- 
gineering is not usually suitable, nor can 
it normally be accommodated in the limited 
space available at the side of tracks in use. 
The shortage of labour since World War 2 
and such changes as the increasing use of 
concrete sleepers, the advantages in speedy 
laying of pre-assembled track, and the in- 
creasing use of continuous welded rail have 
now brought into being plant and equip- 
ment especially designed for economy in 
the railway context, where minimum inter- 
ference with traffic pays a high dividend. 
For several reasons the design of plant for 
railway use shows a robustness the reasons 
for which are not always fully appreciated. 
If the economic value of this plant is to be 
fully exploited an adequate gang of men to 
stand by in case of breakdown would 
clearly be ludicrous, and with short occu- 
pation times the bringing of replacement 
equipment or even the carrying out of ex- 
tensive repair is clearly impractical. 

Bearing in mind the problem of arrang- 
ing line occupations with the traffic depart- 
ments, and that these occupations are fre- 
quently shared with the mechanical or 
signal departments, the repercussions from 
even a minor breakdown can be very wide- 


spread, and cumulative in effect, since 
these expensive specialist machines are 
tightly programmed to carry out their work 
to suit occupations arranged in all parts of 
the Regions. Most work requiring track 
occupation has to be done at night and on 
Sundays. 

Until recent years few firms have in- 
terested themselves in the design and 
manufacture of this special equipment and 
the railway engineer has had to rely on 
adaptations of standard civil engineering 
plant. Now there are a number of British 
and foreign machines of great value in 
alleviating much of the hard and unpleas- 
ant work which in the past has of necessity 
been carried out manually in all weathers. 
Considerable economies are possible with 
mechanisation, for example the approxi- 
mate labour cost per mile for manual re- 
laying is £2,000 and when fully mechanised 
£1,500, which is a saving of 25 per cent. 

Other examples of large on-track 
machines are ballast cleaners, ballast tam- 
pers, trench diggers, and special cranes. 
Of the smaller off-track machines the most 
noteworthy are those associated with the 
portable electric generators, such as light- 
ing equipment and hand tools, and especi- 
ally hand hammers for ballast consolida- 
tion. When track is removed completely, 
more normal civil engineering plant is used, 
such as mechanical diggers, bulldozers, 
loaders, vibrating rollers, and scarifiers. 
These are used largely to remove weak 
formations and spent ballast and to con- 
solidate the new. 

The special circumstances attending 
railway engineering have given rise to the 
development of new methods in what are 
basically quite ordinary jobs. For example, 
the pointing of brickwork in tunnel linings 
by traditional methods was extremely un- 
pleasant work and costly in money and 
track occupation. The railway civil en- 
gineers have developed a_ system, of 
mechanical pointing with pressure jets 
which project a series of pellets of quick 
setting mortar into the brick joints. The 
speed of working is many times that of 
hand pointing and produces a better result. 


Civil Engineer’s Task 


Concluding his 
stated: 

In the design and carrying out of rail- 
way civil engineering works the engineer 
has to comply not only with normal en- 
gineering disciplines, but also to modify 
and balance in terms of economy, his 
scientific calculations in engineering units 
with the sometimes intangible but none 
the less important measurements of safety, 
service, convenience, and amenity, for 
passengers, traders, the general public, and 
for those who work for British Railways. 

Modernisation, coming as it did some- 
what suddenly after World War 2 and the 
effects of many years of starvation of capi- 
tal, has had to be tackled almost entirely 
by the technical staffs in the Civil En- 
gineers’ offices at the time, augmented by 
limited recruitment. Valuable design help 
has been given by consulting civil engineers 
and architects, and the work has been 
carried out by civil engineering and build- 
ing contractors, and by direct labour. 


Paper, Mr. Smith 


JOINT EDUCATION IN BUILDING 


At a one-day conference on _ joint 
education held at Cambridge recently under 
the auspices of the Eastern Counties Joint 
Consultative Board of Architects, Quantity 
Surveyors and Builders, a resolution was 
passed calling on the National Joint Con- 
sultative Committee to consider as a matter 
of urgency at what stage of training and to 
what extent joint education between the 
various members of the building team 
could be introduced. 
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John Sumner’s 


Notebook... 


OW that the County Council elections 

are over I feel more able to refer 
to a matter which earlier would inevitably 
have been construed by many as “political 
stuff.” I mention it now because it seems 
to me to be a salutary warning to any 
local authority which might be tempted 
to depart from accepted principles. 

Just before the County Council elections 
the London County Council was informed 
by a judge of the High Court that its 
conduct was open to most serious criti- 
cism; that its behaviour was a grave 
misuse of statutory power; that a plan that 
it had worked out was rather unpleasant; 
and that he hoped that instances of this 
sort of conduct were rare. 

What had the L.C.C. done to attract this 
powerful broadside? It seems that the 
L.C.C. wanted to pull down some buildings 
as unfit for habitation. It therefore 
decided to make a compulsory purchase 
order. Orders were made against two 
interested parties — a laundry which 
owned the freehold and a_ property 
company whose lease expired in 1979. 
After taking counsel together these two 
interested parties lodged formal notice of 
objection, so the Council was fighting two 
firms united by a common interest. 

There then took place a series of 
activities which led to the judge’s forth- 
right comments. Disregarding the lease- 
holders the Council talked to the 
freeholders and bought them off, saying, 
in effect, if you will drop your resistance, 
we will continue against the leaseholder, 
and when we have won our case we will 
hand the leasehold interest over to you. 
That will be greatly to your advantage, 
for you will get a valuable reversion 20 
years before it is due. 

In return for this valuable favour the 
Council demanded a payment of £2,000 
from the freeholders. As this sum was 
well below the value of the lease the 
freeholders agreed and the bargain was 
struck. Thus the Council had made a 
secret bargain to hand one citizen’s pro- 
perty to another. Fortunately the 
aggrieved citizen fought back and won 
his case. So that the trick failed and the 
Council was proved to be wrong in law 
as well as by other standards. 

The Economist, which often does a 
valuable public service by drawing atten- 
tion to matters of this kind, comments: 
“If the leaseholders had had less fighting 
spirit the Council would have had its dis- 
creditable way, and one is left wondering 
how many times local authorities up and 
down the country do the same sort of 
thing without being exposed.” 

How many times indeed! 


Attracting the Big Guns 


OME of the national building contrac- 
tors who have declined recent invita- 
tions by the Portsmouth Corporation to 
tender for its contracts will shortly be 
receiving from Mr. J. V. Quarmby, the 
deputy city architect, a letter asking why 
they have not tendered. 

This arises out of a recent debate of the 
Corporation’s Health and Housing Com- 
mittee on a report prepared by the city 
architect, Mr. F. Mellor. In the course 
of his report Mr. Mellor states that in the 
past it has been found that the apprentice- 
ship clause has had some limiting effect 
on tenders from firms outside the city, 
and that it would probably facilitate a 
larger number of tenders being received if 
consideration is given to this clause 
adopted by the Council in 1950. 

Mr. Mellor’s report also refers to the 
high cost of building in Portsmouth and 
it continues: “It is unlikely that prices 
from firms carrying an appropriate per- 


centage of apprentices at present would 
show any immediate reductions, and the 
sole object (of removing the clause) would 
be to attract a wider range of tenders.” 

What is the Portsmouth Corporation’s 
experience in terms of actual numbers of 
tenders received? Mr. Quarmby reported 
to the Committee that in 1950, before the 
clause was adopted, there were on average 
10 tenders for each contract. In 195] 
there were five, and this number rose to 
nine in 1957. Last year out of 42 con- 
tracts, the average number of tenders 
received was four. In Mr. Quarmby’s 
view last year’s experience is not a result 
of the apprenticeship clause, but is due to 
full employment in the building industry. 

I could not agree more and I am glad 
to note that Alderman J. P. D. Lacey 
seems to take the same view, for he goes 
on record as saying that he would be the 
last to interfere with any of the provisions 
of the scheme relating to the apprentice- 
ship qualification. 

He pointed out to the Committee that 
large companies have carried out contracts 
for the Corporation and that if these firms 
had tendered and satisfied the Committee 
with regard to apprentices he did not think 
they should interfere with the scheme. 
“But,” he added, “these firms want large 
contracts.” 

That is fair enough, and I hope to hear 
in due course that on this the Corporafion 
will accept the suggestion made by Mr. 
Mellor in his report of grouping small con- 
tracts to form a big one. As the Corpora- 
tion have two contracts on the stocks at 
the moment—one for 308 dwellings at 
Prospect Farm, Leigh Park, which will 
cost over £500,000, and another for 150 
dwellings in Clacton and Halstead Roads, 
Wymering, to cost over £250,000, this 
should not be difficult to arrange. 

If the big firms are attracted into Ports- 
mouth in this way I do not suppose that 
it will please the firms already there. But 
they have the remedy. If the Council 
can combine jobs, the firms should be able 
to combine forces. They may not like 
the idea at first sight, but it is their only 
hope if they want to share in the big 
contracts. 


Whither Building Board? 


HE demand for building board is 
booming and consumption in _ this 
country is increasing steadily. In 1953 the 
figure was 430 million square feet. It has 
gained by leaps and bounds every year 
since and last year the figure was 830 
million square feet. Fibre building board 
is a growing market in which most of the 
manufacturers are contributing by making 
speciality products available — thicker 
board, profile board, paint-saving board, 
fire-retardant insulation board, decorative 
board, acoustic tiles and so on. 

Despite this heart-warming picture, 
according to Mr. R. T. Dransfield, chair- 
man of the Imported Fibre Building Board 
Federation, all is not well in the industry. 
In London the other day he told me that 
whereas coal per ton has risen from £3 
in 1938 to £9 today and carcassing timber 
has risen over the same period from £18 
per standard delivered to £90 per standard, 
the price of tin. hardboard is today less 
than the 1938 figure. “If it is our duty 
as an industry to supply our product at 
the lowest possible price,” says Mr. 
Dransfield, “then we are doing fine. But 
aren’t we a little out of step? Isn’t some- 
thing wrong?” 

He believes that the trade is passing 
through a Jekyll and Hyde existence. 
Competition is fiercer than ever before; 
production goes up and up. but consump- 
tion cannot keep pace. This particularly 
applies to standard hardboard and, to a 
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lesser degree, to standard insulation board 
Mr. Dransfield believes that Manufacturers 
generally are relying on this countr . 
purchase — ever-increasing quantities” t 
board and many are so desperate for wie 
that prices are a secondary consideratio,. 
He also believes that this policy js aggre, 
vated by some importers whose one idea 
is to collar the whole trade, so that i. 
ducts are now selling at ls. 6d. to 2s less 
per 100 sq. ft. than is necessary, There 
is now an undignified scramble to get tig 
of board. 

Well, it appears to me that you 

have it both ways. If the prehene 
capacity is such that even an expandi 
market can be easily satisfied nobody can 
have much hope of holding back a fal] in 
prices. At the same time I sympathise 
with Mr. Dransfield’s view to some extent 
because importers should get a reasonable 
reward for their services, both to many. 
facturers and to purchasers. 

It is four years since the Federation was 
formed and it looks as if Mr. Dransfield 
and his colleagues still have a big job to 
do in bringing some balance and Stability 
to an industry which, on the strength of 
his own admissions, should be jn q 
reasonably happy state. I would suggest 
that the key to the situation might well 
be for manufacturers to give more carefy| 
study to the market and to make bigger 
efforts to produce board suitable for the 
job. In other words, specialise at the 
manufacturing end. This certainly applies 
to its uses in the building industry. 


Building Snobbery? 


AM one of those people who have a 

high regard for the contribution made 
to the building industry by the medium. 
sized firm. Of late I have noted a 
tendency on the part of the larger con- 
tracting organisations to discount this con- 
tribution and to lead the public to believe 
that in future the industry need only com- 
prise two main groups—the big firms and 
small firms carrying out decorating, main- 
tenance and repair work. I can think of 
no development more likely to turn the 
industry into a sitting duck target for 
those who want building nationalised, 

Mr. Harry Vincent, the ebullient chair- 
man of the Bovis Holdings Group, is 
among those who believe that the medium- 
sized builder will be gradually squeezed 
out as development schemes grow bigger 
and more embracing. The only solution 
for them, he said recently at Darlington, 
seems to be “to band together in bigger 
firms or local consortiums” (sic). 

Mr. Vincent, is, I fear, overlooking the 
generations of experience and knowledge 
of the industry to be found in most of 
the medium-sized building firms in this 
country. They did not grow up, like 
mushrooms, overnight as a result of a 
sudden or fortuitous influx of capital from 
an alien (in the industrial sense) source. 
And that is a good deal more than can 
be said for some of the “large” firms. 
They grew to their present size by giving 
good service and value for money. Nor 
do they inflate their work programmes by 
the simple expedient of moving into a new 
area and enticing operatives from local 
firms with rates of pay half as much again, 
or more, above the standard rates and 
granting lodging allowances to all and 
sundry, regardless of the distance between 
job and homes. . . 

I do not suggest that Mr. Vincents 
companies use these methods; nor that all 
large firms use them. But many do 
until their houses are put in order I do 
not think Mr. Vincent is on a good wicket 
in presaging the imminent demise of the 
medium firms who, I hope and trust, will 
remain for many years to come, the most 
stabilising element our complex industry 
is likely to have. 

Earlier in his Darlington comments Mr. 
Vincent made some observations on be t 
he called the “snobbery” of the pro 
sions. I hope that he will not thin 
am too unkind if I suggest to him 
his remarks about medium-sized firms ar 
likely to be viewed by many as an example 
of “snobbery” on the part of large firms. 


May 4 196! 


FHE CONTRACT JOURNAL 


“I 
NI 
7) 


PORTAL STEEL FRAME INCORPORATED IN 


MIDDLESBROUGH 


COMBINATION of direct labour 
A and contract methods was used in 
the erection of the new central works 
depot at Cargo Fleet Lane, Middles- 
brough, recently opened for the Borough 
cil. 
Corith a total floor area of 62,243 sq. ft., 
the depot occupies a site of 4.68 acres 
fronting on to Cargo Fleet Lane, with an 
additional 1.17 acres available on the west 
side of Middle Beck, should this be re- 
quired for future extensions. 
At a preliminary stage, proposals were 
invited from manufacturers and con- 
tractors specialising in precast concrete 
construction, shell roof construction and 
steel-framed buildings, using portal frames 
and either the lattice or beam section type. 
Steel portal frame construction was chosen 
as, in addition to its favourable cost, it 
rovided maximum free working space. 
The portal frames of the main workshop 
are spaced at 31ft, 6in. intervals and are 
twin spans of 75ft. and 60ft. over a 5ft. 3in. 
brick plinth. The eaves height of the 75ft. 
span is 16ft. and of the 60ft. span, 11ft. 6in. 
At the junction of the two spans and be- 
tween the two eaves levels, there is con- 
tinuous north aspect cladding with glazing. 
The portal legs are supported on rocker 
type bases at floor level, the frames were 
welded on site, each portal comprising two 
legs (stanchion and eaves joint), a ridge 
piece and two intermediate beams. Sub- 
sidiary steel members are provided at 
l0ft. 6in. centres to support the cladding. 
A continuous lattice girder is provided 
between the two spans within the depth 
of the difference in eaves levels. Provision 
for expansion is made at mid-length of the 
structure. Doors are either of the all- 
metal sliding type or of the folding type. 


Roof and Wall Cladding 


Roof and wall cladding comprises a big 
six outer sheet with a lining panel of 
asbestos-cement and sandwiched between 
the sheets is a lin, layer of fibre glass com- 
pressed to jin. 

Scattered roof glazing is provided to an 
amount of 10 per cent. of the roof of the 
main workshop and 5 per cent. in the 
perimeter building, the roof glazing being 
in Corroglaze reinforced corrugated glass. 
Side wall glazing is provided on a moderate 
scale and is Milite fibre glass sheets with 
one occasional sheet of perspex on each 
wall to provide comparison in the per- 
formance of each material. 

Floors are concrete and needed special 
attention because of the use of floor warm 
ing by hot water circulation through the 


WORKS 


floor. Thermal insulation round the 
perimeter has been provided by an 18in. 
deep by lin. thick strip of expanded poly- 
styrene. Expansion joints have also 
needed special attention. Floor finishes 
giving oil resistant, dust proofed and 
hardened surfaces have been constructed 
incorporating various’ thicknesses. of 
metallic materials, 
Office Block 

_ The three-storey office block is steel- 
framed, the principal dimensions being 
120ft. in length, 30ft. in width and 30ft. in 


height. Stanchions are 6in. by 6in. uni- 
versal sections at 10ft. centres, longi- 


DEPOT 


The front elevation to Cargo Fleet Lane 
and part of the rear elevation is made up 
of continuous runs of purpose-made steel 
windows in 10ft. units and with a 3ft. 3in. 
vertical bar interval. There is a horizontal 
bar 15in. above sill level and every third 
upper pane is a pivot-hung opening sash. 
The infill between floors is made up of 
standard corrugated asbestos sheets with a 
coloured glazed finish, backed with a Hin. 
thickness of expanded polystyrene and 
with an inner lining of Thermalite blocks 
with a final rendering of plaster. Asbestos 


sheets are fixed to a 4in. by 3in. sill angle 
and to a 6in. by 3in. channel window head 
rail running the full length of the building. 





Erection of steel framework 


tudinally and in three rows, the centre 
line of stanchions being 16ft. 8in. behind 
the front line. 

The ground floor is constructed in con- 
crete and has floor heating coils incor- 
porated as in the workshops. First and 
second floors are constructed of pre- 
stressed precast concrete units covered by 
a 2in. floor screed, overlaid with linoleum. 
The roof is 2in. woodwool slabs, channel 
reinforced and covered with three layers 
of bituminous felt. 

Fire protection to steelwork is provided 
by the use of precast vermiculite, the finish 
being in a gypsum plaster. 





Large workshop during construction 


The aim has been to provide a clean and 
simple elevation giving good thermal values 
and capable of easy erection. Sills are 
pressed metal, and entrance doors to the 
workshops and offices which form a central 
feature on the main elevation are in timber 
and glass, the central panel being in match- 
ing frost-proof ceramic tiles. 

Brickwork to the gables of the office 
building is in primrose-coloured sand-lime 
bricks and the plinth to sill level on the 
ground floor is in dark grey sand-lime 
bricks. Internally the finishes are both in 
plaster and in white sand-lime bricks. The 
individual offices are formed by the exten- 
sive use of demountable steel partitions. 


Heating and Ventilation 


After submission by the Council’s con- 
sultants of various alternative schemes of 
heating and ventilation, it was decided to 
incorporate oil-fired boilers heating infloor 
hot water coils. The infloor hot water 
heating coils are confined to the workshop 
and garage areas and to the ground floor of 
the office block. Upper floors in the office 
block are heated by radiators. 

Two Hartley and Sugden Oilex boilers 
(rating 1,610,000 B.Th.U/hour) supply heat 
to the workshop and office block, operating 
at a flow temperature of 180 deg. F. Firing 
is by means of Riley automatic oil burners 
and provision is made so that the boilers 
could, if need arise, be fired by either Solid 
fuel or gas. 

Floor heating in the workshop is 
thermostatically controlled to a floor 
circuit flow temperature not to exceed 
120 deg. F. giving a floor temperature of 
58 deg. F. In the office block, floor 
thermostats provide a minimum space 
temperature of 65 deg. F. and maximum 
floor temperature of 75 deg. F. In the 
stores area of the workshop, heating is 
by three Copperad unit heaters supplied 
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with water at 180 deg. F 
return. Over workshop doors downstream 
unit heaters are installed to temper 
draughts. 

Domestic hot water supply is provided 
through a vertical copper hot water storage 
calorifier at 180 deg. F, flow temperature 
and 160 deg. F. return temperature, com- 
plete with a Hartley and Sugden Oilex 
heating boiler for summer use. 

Ventilation of the workshops is by 


*, and 160 deg. F. 


mechanical extractor ventilators of the 
Colt type mounted in the roof of the 
workshop. 


The equipment of the depot has been 
substantially provided by the transfer of 
machinery previously used by the depart- 
ment, New equipment includes a 3-ton 
gantry crane to serve the heavy repair 
bays and machine shop; this is operated by 
down shop leads and is fully electrically 
operated, the monorail to the stores being 
controlled likewise. 

The mechanical workshops contain a 
lathe, borer, shaper, drill, pipe threader, 
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valve grinder and miscellaneous power- 
operated hand tools. A four-post electric 
lift has been erected in the grease inspec- 
tion bay and a new twin-post 8-ton 
hydraulic lift fixed in the workshop. 
Vehicle pits are equipped with fluorescent 
side lighting and two shelves below the 
garage floor level. In the blacksmiths’ 
shop there are two forges, two welding 


sets, a power hammer, cropper, power 
hacksaw and bench grinder. 
Compressed air is provided from a 


10-h.p. compressor situated in a cubicle 
near the inspection bays, and a cyclone 
sawdust extraction system is attached to 
all woodworking machines. 

The vehicle painting shop has a flame- 
proofed compressor and is fully ventilated 
for cellulose spray painting. 

Externally a weighbridge has been pro- 
vided to weigh up to 30 tons. This is 
for use by the public as well as for depot 
purposes. 

The scheme has 


been designed and 
carried out 


under the direction of the 


Main elevation of the completed depot 


GREATER CO-OPERATION NEEDED BETWEEN 
ARCHITECTS AND SURVEYORS 


py Sete of professional societies 
4¥l commonly take the form of an 
address delivered by a learned mem 
ber or visitor. A departure from this 
tradition was made at a meeting of the 
Royal Institution of Chartered Sur- 
veyors held at Church House, West- 
minster, on Monday night. 

The meeting took the form of a series 
of conferences, at different stages of a 
development project, between a developer 
and his team of professional advisers. The 
“cast” consisted of three chartered sur- 
veyors and an_ architect who was 
nominated by the Council of the Royal 
Institute of British Architects. 

To provide added realism, the site chosen 
as the subject of the imaginary develop- 
ment was the block of property between 
the Houses of Parliament and New Scot- 
land Yard. Some time before Monday’s 
meeting, the architect prepared an outline 
development scheme which was in fact 
submitted to the London County Council 
for town planning approval. The L.C.C. 
co-operated by revising the scheme to con- 
form to their actual planning requirements. 

In order to present in one hour a 
sequence which in reality would take three 
or four years, the cast was restricted to 
the client (Mr. Arthur E. C. Green, 
F.R.L.C.S.), the quantity surveyor (Mr. 
Robert Stevens, A.R.I.C.S.), the valuation 


surveyor (Mr. Jack W. Hughes, F.R.I.C.S.) 
and the architect (Mr. Cecil H. Elsom, 
F.R.1.B.A.). 

The conferences illustrated the following 
principles of successful co-operation in the 
planning and execution of development 
projects: 

The client should appoint all the 
members of his professional team at the 
earliest possible stage. 

There must be mutual trust and con. 
fidence between all members of the team. 

The architect should be the leader of 
the team, in a development scheme of 
this character. (In civil engineering 
schemes the consulting engineer should 
be the leader.) 

The quantity surveyor has a vital part 
to play in advising on costs at all stages 
of the development, and co-operation 
between the architect and the quantity 
surveyor is particularly important in the 
pre-planning stages. 

The architect should accept, with 
good grace, sensible criticisms of his 
first scheme, whether from the client or 
from other members of the professional 
team. 

The client should specify his precise 
requirements as early as possible, and 
should decide whether speed is of para- 
mount importance to him. 

Once the planning details have been 
settled, there should be no interference 
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borough engineer and surveyor, Mr 
Kenyon, M.LC.E. M.LMun.E., MT py 
and his deputy, Mr. M, Midgley’ 
A.M.LC.E., by the chief engineer, “y’ 
T. W. Calvert, A.M.LC.E., A.MIMun i 
with Mr. B. W. Fenton, A.MICR’ 
A.M.I.Mun.E., chief assistant engineer j; 
charge of the project. The preliminary 
investigations, planning and site wale 
were carried out by Mr. C, w, Frost 
A.M.L.Mun.E., and Mr. A. Norris 
A.M.I.Mun.E., has been site engineer on 
the project. Consultants for the heatins 
ventilating and electrical work were Powell 
Duffryn Technical Services, Ltd. 

The main contractors for the supply 
delivery and erection of the Portal-framed 
structure complete with insulated double 
skin cladding to roof and walls were 
Dorman Long (Bridge and Engineering) 
Ltd.. Middlesbrough. ; 

Photographs by the Borough Engineer's 
Department are reproduced by permission 
of the borough engineer, Mr. J. A. Kenyon 
M.I.C.E., M.I.Mun.E., M.T.P.I. 





by the client. (Second thoughts by the 
client produce delays, misunderstandings 
and added costs.) 

The valuation surveyor’s particular 
responsibility is to advise on the letting 
potentialities of the proposed develop- 
ment, and on whether the client should 
accept what at first sight appears to be 
a satisfactory letting in the early stages, 
or whether he should bide his time. 


N.F.B.T.E. PRIZES FOR CRAFT 
APPRENTICES 


In 1961 the National Federation of Build- 
ing Trades Employers is again offering 
awards on a National and Regional basis 
to the most outstanding building craft 
apprentices and _ building trainees im 
England and Wales. The total value of 
these awards is over £1,000. 

Candidates must have been either 1n- 
dentured or articled to a firm in member- 
ship with the National Federation and 
have completed their period of training 
between October 1, 1960, and September 
30, 1961. Minimum standards of entry are 
the City and Guilds of London Final Craft 
Certificate for apprentices and the National 
Certificate or Diploma or the equivalent 
for trainees. 

Entries, which may be submitted by em- 
ployers or technical colleges, should be 
made on special forms obtainable from the 
appropriate Regional Federation of the 
N.F.B.T.E., to which they should be fe 
turned. 
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ELECTRICAL HEATING OF THE MOUND, 


N the autumn of 1958 when the 
| Mound became due for reconstruc- 
tion under the Corporation Tramway 
Abandonment Programme, there were 
references in the technical Press to a 
proposed experiment at Slough in which 
electrical heating was to be installed in 
a length of carriageway, to prevent the 
formation of ice. The Mound, which 
faces due north and has a relatively 
steep gradient, has always been very 
liable to ice formation and consequent 
skidding accidents. 

The steepest part is fronted by_per- 
manently open spaces (Princes Street 
Gardens) with the result that there is little 
likelihood of the road being opened fre- 
quently for the repair of services. It 
therefore seemed to the City Engineer that 
this was an ideal situation for a similar 
installation. 

An approach was accordingly made to 
the Director of Road Research at the 
Department of Scientific and Industrial 
Research for further information and the 
approval of the Scottish Home Department 
and of the Corporation was sought and 
obtained. 


Experimental Panels 


From the outset, the South of Scotland 
Electricity Board showed great interest in 
the proposal and their heating engineer, 
Mr. W. M. Stevenson, prepared a scheme 
for the installation of three small experi- 
mental panels in our Highways Depot at 
Russell Road. These panels had loadings 
ef 10, 15 and 20-W per square foot 
provided by cables laid l4in. below the 
road surface and fixed at the ends to 
timber battens sunk into the base course. 
The current was switched on by a simple 
air thermostat and was first put into 
operation on January 7, 1959. 

This first experiment showed that it was 
possible to lay a normal hot rolled asphalt 
surface by Blaw-Knox machine directly on 
the cables without damage and also con- 
firmed that a loading of about 15-W per 
square foot would give satisfactory results. 

A Barber-Greene machine was tried in 
a further experiment, but the tracks 
caused serious damage to the heating 
cables. Apart from these trials, considera- 
tion was given to a low voltage scheme 
using grids of expanded metal. The use 
of this system entails the installation of 
a large number of transformers, as the 
voltage drop at, say, 40-V is very rapid. 
It was felt that the initial cost and the 
difficulty of finding positions for the trans- 
formers outweighed any advantages of the 
scheme, 

The road reconstruction at the Mound 
was started in January and by March was 
complete to base course level. When lay- 
ing the base course, 2in. by 2in. timbers 
had been left against the kerbs to provide 
a channel into which the cold tails from 
the heating cables could subsequently be 
laid then fed under the kerb into the 
pavement boxes. All service mains and 
connections had been carefully examined 
and renewed where necessary to ensure 
the longest possible period without street 
openings for maintenance purposes. 

From May to August in Edinburgh we 
have first the General Assembly of the 
Church of Scotland, followed by a busy 
ourist season. During the latter part of 
ugust and early September we have the 

International Festival. 
, It was therefore decided that traffic 
should run on the completed base of the 
sesh aver presented at a meeting of the 
scottish Branch of the Institution of Municipal 
ngineers, held in Edinburgh recently. 
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By J. G. Storey, A.M.LC.E.* 


carriageway during the summer and that 
the heating cables and surfacing should be 
laid immediately after the Festival, i.e., 
in September, 1959, 

During the road reconstruction a system 
of one-way traffic was introduced to enable 
work to proceed on half the carriageway 
over its entire length. This system was re- 
introduced for the cable laying and sur- 
facing operations. The road contractor, 
working ahead of the electrical contractor, 
first raised all surface boxes and tobies to 
finished level and then the cables were 
laid transversely in panels of half the 
carriageway width. 

The cables were laid on the normal base 
course, then sprayed with a bituminous 
tack coat and covered with }in. asphaltic 
sand carpet laid by hand. 

It was realised that on this gradient the 
problem of “creeping” of the wearing sur- 
face might be encountered, particularly 
at bus stops and it was therefore decided 
that to prevent damage to the cables they 
should, if possible, be free to move with 
the surfacing. Various methods were tried 
out to hold the cables in position while 
laying the surfacing and it was finally 
decided that they should be held in place 
by a 4in. asphalt and sand carpet. This 
was achieved by looping the cables around 
spacing discs fixed to metal trays laid on 
each side of the panels, the trays being 
held down by bolts fired into the base 
by a cartridge tool. 

After spraying with tack coat, the sand 
carpet was laid over the whole area, with 
the exception of a narrow strip adjacent 
to the metal trays, and rolled with a 30cwt. 
roller. 

During the laying of the sand carpet the 
cables were continuously monitored so 
that any damage could immediately be 
observed and rectified. In fact no damage 
occurred, but there was a slight reduction 
in the resistance to earth, due apparently 
to the heat of the sand carpet. 

The trays were then prised away from 
the base, releasing the loops which were 
then covered with sand carpet. The cables 
were thus held in place only by the tack 
coat and sand carpet. 

The final operation on the carriageway 
was the laying of the l4in. wearing carpet 
of hot rolled asphalt to B.S.S. 594. The 
heating cables are therefore left 2in. below 
the finished running surface. 

The laying of the cables and surfacing 
was carried out in three weeks. 

After laying the cables the cold tails 
were connected into the distribution boxes 
in pavement manholes and the roadworks 
were completed by re-flagging the pave- 
ments. 


Operation 


The heating 


came into operation on 
December 17, 


1959, and until January, 
1961, was operated by a simple air 
thermostat, as the electronic controllers 
were not available earlier. 

The system proved entirely satisfactory 
with the exception of one morning, a few 
days before the installation of the fully 
automatic controls, when, as the local 
Press announced, “The Mound Blanket 
Slept In.” The explanation was simple— 
for the first time in two winters, the road 
temperature during the night fell below 
the air temperature and consequently the 
thermostat remained above its operating 
temperature of 35 deg. F., while the road 
temperature dropped to 30 deg. F. and 
there was a slight formation of frost. When 
this was noticed, the heating was switched 
on manually, but in the meantime the road 
had to be gritted to cover the time lag 
before the surface temperature rose above 
freezing point. 


Since the introduction of the automatic 
controls, no difficulties have been ex- 
perienced. 


Technical Details of System 


The scheme adopted was to heat the 
length of carriageway from Lawnmarket to 
Princes Street (approximately 500yd.) 
which has a maximum gradient of about 
1 in 12. In addition the top 20yd. of 
Market Street (a side street meeting the 
Mound and having a similar gradient) have 
been included, giving a total area of about 
6,000 square yards. 


Cables 


The heating cables are unscreened single 
core terylene/glass insulated and p.v.c. 
sheathed, with a stranded element loaded 
to 3.75-W per lineal foot and with 7/.029in. 
cold tails of lengths as required for con- 
nection into distribution boards in pave- 
ment manholes. The cables are spaced to 
give a loading of approximately 17-W per 
square foot and they have been laid in 
panels each containing two cables of 2-kW 
capacity (i.e., 4-kKW per panel). The limits 
of the panels are permanently recorded 
by kerb markings and there is a total 
of 230 panels. 

In the event of street openings, individual 
panels or groups of panels can be isolated 
from the pavement boxes, leaving the rest 
of the heating in operation. A damaged 
panel can be repaired by joining in new 
cable, or the whole panel can be cut out 
and replaced, 


Electricity Supply 

The existing low voltage supply cables 
were of insufficient capacity to give the 
current required for the heating. It was 
therefore necessary to build a special sub- 
station and it was desirable that this 
should be as near as possible to the centre 
of the heated length, in order to minimise 
the variation in voltage due to unequal 
lengths of low tension cable (230-V). 

A suitable site was found in Princes 
Street Gardens below the carriageway level 
and well screened by trees. A _ special 
room was included in the building to house 
the control instruments. 


The electricity is supplied on an “off- 
peak” tariff. 


Controls 


The location of the carriageway affords 
varying exposures to climatic change and 
for the purpose of control it has been 
divided into three sections, each being 
individually controlled. 

The control instruments are assembled 
in a cubicle type sheet steel panel. From 
this central point the control cables, some 
of which are screened (commonly known 
as microphone cable) and some unscreened 
p.v.c., are fed to various points in the 
roadway and connected to moisture 
detectors and frost sensing elements. 
Other sensing elements are located on a 
control plinth, which is a replica of the 
heated roadway, at the entrance to Princes 
Street Gardens. These sensing elements 
are a snow detector, moisture detector, 
air and ground frost thermostats. 

Also located at the various sensing 
points are air filled Sangamo resistance 
bulbs connected to a Honeywell “Electro- 
nik” recorder, giving a continuous record 
of air temperature, ground temperature 
(unheated) and the temperature of each 
of the three heated sections of carriageway. 


Sensing Elements 


The Moisture Detectors, designed by the 
South of Scotland Electricity Board, con- 
sist of a cylindrical copper electrode, 4in. 
internal diameter by ljin. deep by }in. 
thick wall, mounted on a insulated base: 
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another electrode of jin. diameter copper 
bar, ljin. deep is secured to the insulated 
bar in the centre of the circular electrode. 
The space between is infilled with asphalt 
and the whole embedded in the wearing 
carpet, with the top surfaces of the 
electrodes flush with the running surface. 
Moisture on the road surface bridges the 
electrodes. 

The Ground Frost Detectors are thermo- 
couples set in the surface of the carriage- 
way. 

The Penetration Detectors are also 
thermocouples set 2in. below the surface 
of the carriageway. (If frost penetrated 
below this depth it would take too long 
to heat the carriageway.) 

The Air Frost Detector is a simple air 
thermostat. 

The Snow Detector. This consists of a 
very thin aluminium plate with a resistant 
coil below it. The sudden change in tem- 
perature of the plate, caused by snowflakes 
falling on it, alters the resistance in the 
coil and operates the appropriate control. 
Electronic Controllers 

Each of the sensing elements is con- 
nected to an electronic controller in the 
control panel, which switches on _ the 
appropriate sections of heating as required 

The heating is automatically switched on 
only if the road is wet or if frost has 
penetrated below the surface in dry con- 
ditions. 

Hand Control 

An over-riding hand control is provided 
to allow the heating to be switched on or 
off in the event of any failure of the auto- 
matic system. 

Emergency Cut-off 

An emergency switch is located in a 
glass panel behind the railings at the 
entrance to Princes Street Gardens near 
the substation. This enables the power to 
be cut of immediately, in the event of a 
fractured main or similar emergency. 
External Visual Indicators 

Three indicating lamps are mounted on 
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the roof of the control room where they 
can readily be seen from the road. These 
lamps are coupled to the respective 
indicating lamps on the control panel and 
indicate the prevailing circumstances in 
the control system. 

White—indicates that electricity supply 
is available within the period of the 
“off peak” tariff, i.e., 10 a.m. to 3 p.m, 
and 5 p.m, to 8 a.m. 

Red—indicates that the heating is off. 

Green flashing light indicates that 
the emergency cut-off control has been 
operated, 


Cost 


The cost to the Corporation of laying 
the cables was approximately £5,000. The 
cost of additional roadworks (jin. sand 
asphalt carpet and tack coat) was £1,000. 
The control instruments and control room 
cost approximately £2,500. 

The Scottish Home Department made a 
special experimental grant of 50 per cent. 
towards the expenditure of the Corpora- 
tion, 

The South of Scotland Electricity Board 
incurred a very substantial outlay in pro- 
viding the substation and supply cables 
and also the distribution boxes in the 
pavement. This was done as a contribu- 
tion to the development of road heating 
and to obtain data for future use. This 
point must be borne in mind when con- 
sidering costs for other schemes as very 
probably the road authority would have 
to contribute substantially to the cost in- 
curred by the supply authority in bringing 
current to the road side. 

The running cost is approximately £3 
per hour and the actual electricity costs 
for the past two winters have been £1.000 
and £1,200. Against this must be offset 
the cost of normal gritting, which is esti 
mated at about £250 per annum. 


Conclusions 
The installation has performed most 


satisfactorily: it was designed primarily 
to prevent frost formation but has in 


IN HONOUR OF SIR RICHARD 


SIR RICHARD COPPOCK, C.B.E., 
hI Hon. A.R.LB.A., retires this year 
as the General Secretary of the National 
Federation of Building Trades Opera- 
tives and as Operatives’ Secretary of the 
National Joint Council for the Building 
Industry after 40 years’ service in both 
offices. Last week, three Ministers and 
many personalities in the building in- 
dustry joined Sir Richard's friends, 
colleagues and associates at a dinner 
held in his honour by the National 


Joint Council at the Mayfair Hotel, 
London. 
Mr. Leonard A. Walden, 


C.B.E., chairman of the Coun- 
cil, presided and proposed the 
toast “The Guest of Honour.” 
He was ably supported by Mr. 
Stephen Hudson, C.B.E., past- 
chairman of the Council, Mr. 
James H. Mills, president of 
the N.F.B.T.O. and vice-chair- 
man of the Council, Mr. Harry 


J. Weaver, vice-president of 
the N.F.B.T.O. and Sir 
Frederick Leggett, K.B.E., 


C.B., chairman, Holidays with 
Pay Management, Ltd. 

Sir Richard’s activities and 
offices have been many. In 
addition to guiding the affairs 
of building trade unionists for 
50 years (his period of con- 
tinuous service as a_ trade 
union officer is believed to con- 
stitute a world record) he has 
played a leading role in local 
government, particularly with 
the L.C.C. In addition to his 
work in this country, Sir 
Richard was President of the 
International Federation of 
Building Woodworkers 


Mr, J, 
welcoming Sir 
from Mr. 


1933-1960, and represented that body in 
many countries, including America, and at 
International Labour Organisation con- 
ferences. He was the leader of the 
Workers’ Group of the I.L.O. Building, 
Civil Engineering and Public Works Com- 
mittee. He is one, and the sole survivor, 
of the only three operatives ever elected 
to honorary associateshio of the R.I.B.A. 

Many a handsome tribute was paid by 
the speakers to the outstanding part he 
has played in building affairs and many a 
tale was told of his remarkable personality. 

It was a night to be remembered for the 
“tempetuous little perisher” as one speaker 


affectionately described him. 





H. Mills, vice-chairman, N.J.C.B.I. (left), 
Richard Coppock. In background is 
Leonard Walden, chairman of the Council 
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addition proved capable 
several inches of snow. 

The writer is convinced that there is 
future for the application of this type - 
heating to short stretches of Carriageway 
particularly prone to icing. Similar heat. 
ing, but of greater wattage, may prove 
effective in preventing the formation - 
snow drifts at those points in our trunk 
road system which are regularly jm 
passable during the winter. The main 
problem is likely to be that of contro] 
Automatic devices are not entirely reliabje 
and there is no machine yet available 
able to “think”, or to forecast the Probable 
weather situation an hour or two ahead 
There is a time lag after the current jg 
switched on before the surface tempers. 
ture rises. This might be Partially over. 
come by using a much greater wattage 
for a shorter period. 

Another problem liable to be ap. 
countered is that on the “off peak” tari 
the supply may be off for two hours o; 
so when it is most needed. This can only 
be overcome by anticipating the weather 
and switching on manually to give q 
“reservoir” of heat in the road when it js 
likely to be required. I feel, in conclusion, 
that both initial cost and running cost wili 
prevent the adoption of electrical heating 
on a very widespread scale in the fore. 
seeable future. 


Of dispersing 


Contractors 


The roadwork and surfacing contractors 
were George Wimpey and Co., Ltd., elec. 
trical contractors were Wm. Allan Smith 
and Co., Ltd., cables were supplied by 
British Insulated Callander’s Cables, Ltd, 
and electronic controls by Honeywell 
Controls, Ltd. 


McALPINE WIN £865,610 SEWER 
CONTRACT 


A contract worth £865,610 has been 
awarded to Sir Robert McAlpine and Sons 
to build the first two-mile section of a 
new sewer between Saltley and Minworth, 


near Birmingham. Work _ starts im- 
mediately and is expected to take 28 
months. 


The total length of the completed sewer 
will eventually be 44 miles linking existing 
works at Saltley to the new Minworth 
plant. It will have pipes measuring 
14ft. 6in. in diameter making it one of the 
biggest sewers in Britain. 

The project is being carried out for the 
Birmingham Tame and  Rea_ District 
Drainage Board. 


ONE NUCLEAR POWER PROJECT 
A YEAR 


The demand for electricity was rising s0 
fast that in 15 to 20 years it would nol 
be possible to meet it from conventional 
fuels, stated the Parliamentary Secretary 
to the Ministry of Power, Mr. John George, 
in the House of Commons last week. 

“Increasing supplies of nuclear powel 
will be needed to achieve technological 
progress in industry” he added, “and to 
ensure that this country is kept in the van 
of progress, we must continue to erect 
nuclear projects at the rate of one pet 
annum.” 


TURNERS ASBESTOS TO BUILD 
IN NIGERIA 


Turners and Newall, Ltd., are to build a 
factory at Emene, in the Eastern Region 
of Nigeria. It will cover 120,000 sa. ft. 
and will produce, eventually, 17,000 tons © 
asbestos products a year. . 

Cement will come from an established 
factory at Nkalago, 20 miles from the new 
factory, and asbestos will be landed from 
Canada at Port Harcourt, from whence » 
will be transported 170 miles by rail ‘0 
Emene. 
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LITTLE ENCOURAGEMENT TO QUOTE FIRM 
PRICES—L.M.B.A. PRESIDENT 


“1I7E do not feel that the public 
\ appreciates sufficiently the con- 
tribution made to a stable economy by 
the decision of our industry to encour- 
qge the quotation of firm prices for 
building works, following the lead of 
the Minister of Works,” stated the 
president of the L.M.B.A., Mr. R. F. 
Mansell, in London last week. 
" “Unfortunately, the nationalised indus- 
tries, and other industries that affect the 
cost of our work, still demand the right 
to increase their prices at short notice, 
while we of course have a continuing 
responsibility throughout a contract”, he 
said. “For this reason, and also because, 
with the exception of the Ministry of 
Works, few of those placing contracts for 
public and private works are willing or 
able to decide their requirements by the 
time when our tenders have to be sub- 
mitted, we do not find much encourage- 
ment to maintain this procedure. The 
current Budget proposals for pay-roll taxes 
and the possibility of ad hoc tax imposi- 
tions to regulate the 
economy must in- 
crease our difficulties 
in this respect.” 

Mr. Mansell, who 
was speaking at the 
Association’s annual 
luncheon to the Lord 
Mayor, then outlined 
the activities of the 
L.M.B.A. and its in- 
terest in the problems 
of the industry as 
they affected the day 
to day organisation 
of building. 

“In education at 
professional level we 
find ourselves at a 
disadvantage as com- 
pared with civil engi- 
neers, with whom we 
are associated so 
closely,” he said. “A 
professional chartered 
civil engineer may 
be either a consultant 
or a contractor. Both 
have the same back- 
ground and therefore 
speak the same scien- Sir 
tiie language. Unfor- ) 
tunately, the  pro- 


Bernard 
Minister of 


Waley-Cohen. 
Housing and 
Brooke, and the 


fessions with which we are most closely 
associated, namely the chartered architects 
and the chartered surveyors, are at present 
trained independently of the builder, and 
this is not conducive to a common 
approach to our problems. 

“It is our hope that in time, through 
the Institute of Builders, we may be able 
to participate in some common _ pro- 
fessional training to our mutual advantage. 
All three bodies, architects, surveyors and 
builders, are looking searchingly at their 
educational structure. In this connection 
perhaps an even greater bar to progress 
than lack of common training, as enjoyed 
by civil engineers, has been the lack of 
emphasis on the part of architects, sur- 
veyors and builders alike, on the require- 
ments of a sound scientific education in 
these technological times. 


Many Problems 


“Naturally in such a complex industry 
there are many problems with which, both 
as firms and as an Association, we have 
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FREE MARKET CANNOT BE APPLIED TO LAND, 
BUILDERS TOLD 


SPEAKING at a dinner held at the 
“ Waldorf Hotel, London, on Friday 
evening, Mr. Donald Wade, Liberal 
M.P. for Huddersfield West, said the 
principles of a free market could not 
be applied to land. There was a funda- 
mental difference between land and 
other commodities and one of the mis- 
lakes Mr. Henry Brooke, Minister of 
Housing, had made had been to assume 
that the theory of a free market was 
relevant to land and to houses built 
upon it, 

“If this were so, in time of land shortage 
‘aterprising business men would enter the 
Pn et and create more land” he con- 
tinued. “But there is no such simple 
lation. The total area of these islands 
ee and scarcity leads inevitably to 

arcity values. Scarcity can only affect 
- and not quantity.” 
ms Wade said the shortage was made 
he ae oe by town planning—not that 
cneeai Sainst town planning for it was 

nial, But fortunes could now be made 


or lost solely as a consequence of a plan- 
ning decision. Land speculation was like 
a game of chance, in which the Govern- 
ment intervened from time to time to alter 
the stakes in the middle of the game. 

Justice demanded that in some way the 
community should recoup some of the 
values created by the activities of the 
community and that, whilst compensating 
those owners who were not allowed to 
develop, it should recover some of the 
profit from those who benefited from 
planning permission and from the scarcity 
created by the limitations on others im- 
posed by town planning. 


Best Solution 


“Probably the best solution is a combi- 
nation of site value rating and a modified 
and simplified form of the original Uthwatt 
proposals,” Mr. Wade said. “But what- 
ever the remedy, it is, I think, unrealistic 
to say we can leave it all to the natural 
operation of free market forces.” 

“Are we Satisfied that our children will 
look back to this period as one of wise 
development of our limited land and build- 


to contend. I will do no more than 
mention two: (a) the shortage of land 
upon which to build the houses still so 
badly needed; (b) the continual growth 
of municipal and other direct labour 
departments which in our view are not 
generally in the public interest. 

“It is to deal with these and like 
problems that we have established, both 
directly and through our National Federa- 
tion, liaison with official bodies, Govern- 
ment and local authorities, the professions, 
our operatives and with kindred associa- 
tions. Such activities do not generally 
bring immediately tangible results, but 
free exchange of views and information 
help to produce a climate in which our 
members can work to better advantage. 

“In liaison, nothing is more important, 
in my personal view, than that which we 
enjoy with our operatives. Surely it augurs 
well for our industry that employers and 
operatives alike are at last realising that 
we share a common aim—a well-paid and 
highly efficient industry. Whilst it would 
be wrong to suggest that this aim is easy 
of achievement, I have no doubt myself 
that the gradual move to more open 
diplomacy and greater trust on all sides 
is our greatest hope for achieving it.” 


Qualified Craftsmen Vital 


The Lord Mayor, Sir Bernard Waley- 
Cohen, said one thing was vital for the 
building industry—that there should be a 
full flow of qualified craftsmen, and he 
thought that more could be done in the 
field of higher vay for real skill. There was 
a need for trade associations such as the 
L.M.B.A. to give a real lead in training. 
It would help if tenders were phrased in 
a language which the client could under- 
stand. 

He was delighted to observe the happy 
relationship between employers and opera- 
tives in the building industry. There was 
a need for organised labour to support 
reward for real craftsmanship. He con- 
gratulated the President on his survey of 
his Association’s activities, and underlined 
his thinking on the question of joint educa- 
tion in the industry. 

In a brief speech of thanks on behalf of 
all the guests the Minister of Housing. 
Mr, Henry Brooke, said that the danger 
to the country was not from overseas 
competition, but from the self satisfaction 
of the British people. 


ing resources”, he asked. “It is clear that if 
the best use is to be made of our land, 
if beauty is to be preserved and the 
amenities are to be put to the best 
advantage, there must be some overall 
policy—I say policy because that does not 
imply dictation—for the distribution of 
our population and the wise development 
of every type of building. Given the lead, 
which I feel has not yet been forth- 
coming, I am convinced that people of 
goodwill throughout the building industry 
would respond.” 

Other speakers at the dinner were Mr. 

C. Greatrix, F.Bldg.S.I., A.M.B.1I.M., 
national president, who presided; Mr. J. D. 
Gilbert, F.Bldg.S.I., immediate _past- 
president; Sir Robert Gransden, C.B.E., 
Agent of the Government of Northern 
Ireland; and Mr. George Grosvenor, 
C.B.E., F.1.0.B., past-president, National 
Federation of Building Trades Employers. 





CEMENT PRICE INCREASE 


The Cement Makers’ Federation an- 
nounce an increase in the price of cement 
by 3s. 3d. a ton which has been—‘caused 
entirely by the new tax imposed in the 
Budget on fuel oil and by the increases 
in coal prices charged to makers on various 
dates since the autumn of 1960.” 
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£8.6M. TENDER FOR CHESHIRE 
MOTORWAY 


[HE Roads and Bridges Committee of 

Cheshire County Council have de- 
cided to recommend the Minister of 
Transport to accept a _ tender of 
£8,625,674 for the construction of 15 
miles of dual three-lane motorway. 
The Contract Journal understands that 
the tender was submitted by Tarmac 
Civil Engineering, Ltd. 

This is for the second Cheshire section 
of the Birmingham-Preston Motorway, 
stretching from the southern approach to 
Thelwall Viaduct to the interchange at 
the crossing of the Middlewich-Holmes 
Chapel Road. Included in the contract 
will be the diversion of side roads and the 
construction of 36 bridges and three two- 
level interchanges. 

Cheshire county surveyor is C. G. Day, 
A.M.I.C.E., M.I.Mun.E., A.M.T.P.I. 


£4.25M. GREENOCK DOCK 
Firms Invited to Tender 


General Sir Gordon Macmillan, chair- 
man of the Firth of Clyde Dry Dock Com- 
pany, the promoters, has stated that 13 
firms have been invited to tender for the 
construction of the £4.25m. Greenock 
graving dock. Their replies are expected 
by the middle of this month. 

The dock, which will be 1,000ft. long 
and 150ft. wide, has been designed by 
consulting engineers Burns-Babtie, a 
grouping of T. F. Burns and Partners, of 
London, and Babtie, Shaw and Morton, 
of Glasgow. 


CONTRACTORS’ CLAIM AGAINST 
U.S. GOVERNMENT 


A claim against the United States 
Government for more than £800,000 has 
been filed by Pauling and Co., Ltd., the 
contractors for the new Embassy in 
Grosvenor Square, London, W.1. 

The firm are being fined £200 a day by 
the Government under a clause in the 
building contract for an alleged delay in 
the completion of the building. The claim 
by the contractors alleges that the delay 
was the fault of the U.S. Government, who 
it is stated “failed to provide the necessary 
drawings and other information to com- 
plete the project.’”’ Responsibility for the 
delay is denied by the Americans. 

The claim by the contractors has been 
filed in the United States Court of Claims. 
The contractors are also seeking to cover 
their increased liability to sub-contractors 
as a result of the delay in completing the 
project. 
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£14M. STEEL MILL SITED OVER 
COAL WORKINGS 


YHE recently opened £14m. steel plate 

mill of the Consett Iron Co., Durham, 

is sited above an area honeycombed with 
coal-worked tunnels. 

Installation of the foundations to sup- 
port the great weight of the mill was there- 
fore a particularly hazardous operation. 
The main mill foundations sit on five piers 
50ft. deep, which go below the coal- 
working levels. 

The main civil engineering contractors 
on the scheme were Sir Robert McAlpine 
and Sons, Ltd. Their original contract, 
awarded in 1958, was worth £750,000, but 
additional requirements of the promoters 
increased the value of the work to £1} 
million. 

In May, 1958, work started on the level 
ling of a massive platform, over 1} miles 
long in the hillside at Hownsgill. Within 
six months the site was cleared and a 
start had been made on the reinforced 
concrete foundations. 

The extensive excavations necessary in- 
cluded 300,000 cu. yd. to lay some 12,000 
lin. yd. of 6in. to 48in. diameter storm 
water and sewer drainage. Of this total 
about 240,000 cu. yd. was solid rock. 

Quantities involved in the contract 
were: 90,000 cu. yd. of concrete, 100,000 
sq. yd. of shuttering and 2,500 tons of mild 
steel reinforcement. McAlpine’s contract 
included access roads, excavations for rail 
track and sidings and two railway bridges. 


MAJOR ROAD IMPROVEMENTS 
FOR LONDON 


The Minister of Transport, Mr. Ernest 
Marples, stated this week that he hoped to 
authorise during the next three years, road 
improvements worth £28m. in the County 
of London and the City. 

The Minister, who was opening a London 
County Council exhibition, “ New Roads 
for London,” at Charing Cross Under- 
ground Station, added that in the current 
year he hoped to invite schemes of £6m. 
for the L.C.C. and £3.8m. for the City. 

However, to increase roads was not 
enough. It was necessary to find out from 
where traffic started and to where it wanted 
to go. This had never been done on a 
comprehensive scale anywhere in the world. 


SAVILLE (TRACTORS) TO OPEN 
NEW BRANCHES 


Saville (Tractors), Ltd., Stratford-upon- 
Avon, are opening two new branches at 
Exeter and at Salisbury for construction 
equipment manufactured by International 
Harvester. 


Ti 


An artist’s impression of the £979,670 international headquarters building which the 

Salvation Army are to erect at Queen Victoria Street and Upper Thames Street, London, 

E.C.4. The architects are H. and H. M. Lidbetter, and the contractors are Humphreys, Ltd. 
(The Contract Journal, April 20) 
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SUNDERLAND FACTORY CONTRACT,—}] 
worth and Grandage, Ltd., Bradford i, 
appointed George Wimpey and Co., Ltd 
as the main contractors for the first’ phase 
of a piston component factory at North 
Hylton Road, Sunderland, comprising 
machine shop with a floor area of 72,000 
sq. ft. N. G. Bailey and Co.. Ltd. fay 
been awarded the contract for electrical 
installation and Modern Engineering 
(Bristol), Ltd., the contract for steelwork. 
The architects are Newrick and Blackbel 
58 John Street, Sunderland, and the quan. 
tity surveyors, Hall and Stafford, Sunder. 
land. ‘ 

LANCASHIRE SEWERAGE. The £285,629 
tender of Norwest Construction Co., Ltd. 
Litherland, Lancs., has been accepted py 
Whiston (Lancs.) R.D.C. for the constryc. 
tion of sewerage and sewage disposal works 
at Halewood. The consulting engineers 
are Husband and Co., 388 Glossop Road 
Sheffield, 10. ; 

£265,350 ANTRIM ROADWORKS,—Antrim 
C.C. have placed a contract with W, M 
Bolton and Sons, Ltd... Maghera, at 
£265,358, for reconstruction of the road 
from Templepatrick to Ballyclare. 

EDINBURGH HousiING.—Edinburgh Dean 
of Grild Court have granted a warrant to 
James Miller and Partners, Ltd., for the 
erection of 122 houses and 13 garages a 
Telford Road and Grigor Avenue. The 
cost is estimated at £255,000. 

HOUSING AT SMETHWICK.—The £633,556 
tender of C. Bryant and Son, Ltd., Birming- 
ham, has been recommended to Smethwick 
B.C. for acceptance for 288 dwellings in 
two 20-storey blocks and four 4-storey 
blocks, with 73 garages, at Cheshire 
Brewery Redevelopment Site No. 4. 

SHEFFIELD SCHOOL CONTRACT.—Sheffield 
City Council have been recommended to 
let a contract with G. Longden and Son, 
Ltd., at £299,752, for erection of the City 
Grammar School. 5 

LEWISHAM FLATS AND _HOvsEs.— 
Lewisham B.C. have been recommended to 
award a contract to Rowley Bros., Ltd. 
Tottenham, subject to Ministry approval, 
for 30 flats, 34 houses and 19 garages at 
Elmer Road, Engleheart Road, Sangley 


Road and Shorndean Road. The tender 
figure is £176,172. 
195 LiverPoot FLats. — Subject to 


Ministry approval, Liverpool City Council 
have been recommended to accept the 
£481,158 tender of Peak Construction 
(Liverpool), Ltd., for a total of 195 flats in 
three multi-storey blocks, and 43 lock-up 
garages, at Mill Lane (Olive Mount), 
Wavertree. 

£m. GLASGOW DEVELOPMENT.—Tersons, 
Ltd., London, N.3, have secured a contract 
from Commercial and General Investment 
(Scotland), Ltd., at about £500,000, for 
erection of a multi-storey block of shops 
and offices at Cambridge Street, Glasgow. 
The architects are Robert F. Bluck, Drum- 
mond and Associates, 169 Elderslie Street. 
Glasgow, C.3, and the quantity surveyors 
are C. R. Wheeler and Partners, Glasgow 
Work has just commenced. 

BRADFORD Direct Lasour. — Bradford 
City Council have been recommended t 
place contracts with the Direct Labour 
Department for 234 dwellings on Allerton 
estate and 180 dwellings, five shops and 2 
clinic at Buttershaw estate, with 96 garages. 
at £743,462. 

LEEDS DWELLINGS.—Subject to Ministry 
approval, Leeds City Council have beer 
recommended to accept the £85334 
tender of N. B. Bell and Co., Ltd.. for 41° 
dwellings and 151 garages at Swinnow, 
Charing Cross Street, Kirkstall Hill and 
Moorville (Beeston). 


@bituary 


It is with regret that The Contract 
Journal records the death of the following 

Mr. Philip S. Allam, B.Sc., a son of the 
founder and a director of E. P. Allam and 
Co.. Ltd. sa 

Mr. J. Fogden, aged 56, borough architect 
of Dewsbury. He was appointed to the pos! 
in 1952, 
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LONDON OFFICE BUILDING COMPRISES 
TWO CONNECTED BLOCKS 


R.C. Frame Construction 


N office building, comprising two 
A connected blocks with the long axis 
of the one at right angles to that of the 
other, has recently been completed at 
Grosvenor Place, London, S.W.1. 

The tower block faces Grosvenor Place 
and occupies an area approximately 100ft. 

soft. It consists of a lower ground floor, 
ovat first, second, third, fourth, fifth, 
cixth, seventh and eighth floors of office 
sccommodation, with a ninth floor housing 
motor and tank rooms. The second block, 
which faces Halkin Street, occupies an 
approximate area of 180ft. x 50ft. and rises 
19 fve floors above a lower ground floor. 
A basement is provided which is common 





View from 


to both blocks and occupies an area of 46ft. 
x 42ft., providing accommodation for oil- 
fired heating equipment and fuel storage. 

The whole building is of reinforced con- 
crete frame construction, with beamless 
floors on piled foundations. The frame is 
clad with brick panels faced with Portland 
Stone. 

The roof is of asphalt on wood wool 
insulation and suspended reinforced con- 
crete floor slabs are finished in wood blocks 
n Office areas and Grano, terrazzo and 


quarry tiles in services areas and staircases 
and walls in lavatory areas. Basement 
construction is in solid reinforced water- 
proof concrete. 

Internal partitions are generally of 
4in. and 9in. brickwork and staircases are 
of reinforced concrete. Metal windows are 
provided and the building is served by three 
high-speed passenger lifts, each rising over 
100ft. 

During site clearance and excavation 
some 3,500 cu. yd. of concrete were broken 
out and removed before insertion of 486 
bored piles. Placed in foundations were 
more than 3,000 cu. yd. of hardcore, over 
5,000 cu. yd. of concrete, and more than 34 
tons of rod reinforcement. Placed in sus- 


Halkin Street 


pended floor slabs were 12,000yd. super- 
concrete, in columns and beams; 23,000ft. 
cube concrete, and more than 450 tons of 
rod reinforcement. ; 

The building, estimated to cost approxi- 
mately £500,000, was designed by T. P. 
Bennett and Son, the quantity surveyors 
being Gardiner and Theobald, and the 
structural engineers, Bylander, Waddell 
and Partners. The main contractors were 
Kyle, Stewart (Contractors), Ltd., Empire 
Way, Wembley, Middx. 


{3iM. ASSEMBLY BUILDING WILL BOOST OUTPUT 
OF SMALL CARS 


Wik the British Motor Corporation 
... gain producing at a rate of 
‘30,000 vehicles a year—the full cur- 
rent capacity of the group’s factories 
plans are coming to fruition for expand- 
ing Output still further to a million 
vehicles a year. 

The Corporation’s £49m. expansion pro- 
samme has been going forward steadily 
‘Aroughout last winter’s recession, and one 
of the biggest single contributions to the 
‘tra output will be made by Car 
Assembly Building No. 2, now under con- 
;uction at the Austin Motor Company’s 
“ongbridge Works. 

This glass-sided building, 960ft. long 


and 360ft. wide, is for the paint, trim, 
finishing and final assembly of 2,500 small 
cars a week. Estimated to cost £34m., it 
has been designed by Harry W. Weedon, 
F.R.I.B.A., and Partners, 45/47 Calthorpe 
Road, Edgbaston, Birmingham. The 
quantity surveyors are L. C. Wakeman 
and Partners, 11-12 Highfield Road, 
Edgbaston, Birmingham, 15, and the main 
contractors are Wilson Lovatt and Sons, 
Ltd., Wolverhampton. 


BOOKS RECEIVED 


The Business of Management by Roger 
Falk. Publishers Penguin Books, Ltd. 
Price 3s. 6d. 
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EXTENSIVE DEVELOPMENTS AT 
LIVERPOOL UNIVERSITY 


A™ expenditure of nearly £4m. on 
* building schemes in the years 1962 
to 1965 is planned by the University 
of Liverpool Development Committee. 
The Committee’s programme, which has 
been accepted by the University Council, 
includes the following: 1962—organic 
chemistry III, £150,000; arts II, £250,000; 
electrical engineering I, £300,000; hostel 
A, £200,000; quadrangle boiler house, 
£100,000. 1963—arts III, £200,000; elec- 
trical engineering II, £200,000; mechanical 
engineering I, £150,000; hostel B, £300,000; 


recreation centre I, £100,000. 1964— 
electrical engineering III, £150,000; 
mechanical engineering II, £200,000; 


recreation centre II, £200,000; hostel C, 
£200,000; biochemistry I (including faculty 
lecture rooms), £200,000; senate house I, 
£50,000. 1965—mechanical engineering 
Ill, £300,000; law/art lecture rooms, 
£100,000; biochemistry II, £200,000; hostel 
D, £350,000; senate house IT, £100,000. 


Students’ Union 


According to the University’s Recorder, 
in which the plans are discussed, the 
decision to increase student numbers has 
had severe repercussions on the building 
programme. In particular, the original 
plans for the Students’ Union extension 
had to be abandoned and the start of this 
project was delayed. 

The new Students’ Union, for which the 
architect is Mr. Peter Shepheard, will cost 
£600,000, though this figure includes some 
necessary alterations to the existing Union. 
Work will start in the autumn and will 
involve the demolition of certain houses 
in Bedford Street. 

The planning of the whole of the area 
for the Faculty of Arts to the south of 
Abercromby Square is proceeding, and 
work on the first building to contain 
lecture rooms, reading rooms and depart- 
mental libraries, will start soon on the 
site in Bedford Street which has already 
been cleared. The architect for this 
development is Mr. Bryan Westwood. 

Work has already started on a new 
workshop and offices for the Fabric 
Department in Great Newton Street. As 
soon as this is completed the block of 
buildings on Brownlow Hill, between 
Ashton Street and Elizabeth Street, will 
be demolished in order that the whole 
sites for the electrical engineering build- 
ing may be cleared. The planning of this 
building has now progressed through the 
preliminary stages, and the architect is 
Mr. Eugene Rosenberg. 

The Development Committee will shortly 
be receiving the first sketch plans for a 
new mechanical engineering building 
which is proposed partly as an extension 
to the existing building and partly to 
replace the present accommodation. The 
design of the building and all the related 
engineering consultant work are being 
undertaken by Courtaulds Technical 
Services, Ltd. 

Mr. David Roberts has been commis- 
sioned to design twin halls of residence 
with certain common facilities in Green- 
bank Lane west of Greenbank House, and 
it has been decided that the next stage in 
the development of halls of residence 
should be on a 20-acre site at Carnatic 
Hall near Mossley Hill Church. The pos- 
sibility of organising an architectural com- 
petition for the project is being investi- 
gated. 

Improvements in the limited facilities 
at Wyncote are also planned. It is hoped 
shortly to place a contract for the con- 
struction of new changing rooms and club 
house. 


FACTORY IN MALAYA 


Dunlop Rubber Co., Ltd., have reached 
an agreement with the Government of the 
Federation of Malaya to establish a tyre 
factory at Petaling Jaya. It is expected to 
take about 18 months to build, and when 
in full operation will employ about 600 
persons, 
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Men and Movements 





\ R. E. S. FAIRWEATHER, chairman 
4Vi' and managing director of Modern 
Export Services, Ltd., has resigned from 
the board of Road 
Machines’ (Dray- 
ton), Ltd., but will 
act as consultant 
to the board on 
matters of sales 
policy. For many 
years Modern Ex- 
port Services, Ltd., 
have looked after 
the European ex- 
ports of Road 
Machines’ (Dray- 
ton), Ltd., and 18 
months ago Mr. 
Fairweather was 
invited to join the 
board to re- 
organise their gen- 
eral sales through- 
out the world. This task having been 
successfully completed he has now 
resigned from the board to enable him 
to concentrate his efforts with Modern 
Export Services and on the drive for 
exports in Europe. Road Machines 
announce that Modern Export Services, 
Ltd., will continue to look after their 
interests in Europe. 


Mr. Kenneth Hand has been appointed 
chief engineer of Alf’d Miles, Ltd., of 
Brockworth, Gloucester, in succession to 
the late Mr. J. R. Harnott. Mr. Hand 
joins Alf’d Miles, Ltd., from Thompson 
Bros., where he was techincal manager. 


Mr. J. M. Austin-Smith, M.C., T.D., 
F.R.IL.B.A., A.A. Dipl., has been elected 
president of The Architectural Association 
for its 115th session commencing on June 
1, 1961. 


Mr. R. C. Jennings has been appointed 
technical manager of Chipman Chemical 
Co., Ltd. 


With his’ re-election as honorary 
treasurer to the London Building and 
Engineering Contractors Accident Preven- 
tion Group, Mr. G. H. Binks of Babcock 
and Wilcox, Ltd., continues in a position 
he has held since the formation of the 
Group in 1953. Mr. Binks, whose experience 
of accident prevention in the field of heavy 
plant installations has proved most valuable 
to the Group, is an associate member of 
the Institution of Industrial Safety Officers 
and also a member of the London Industrial 
Co-ordinating Committee. 





E. S. FAIRWEATHER 
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Mr. E. Jones has been appointed 
Midlands area sales engineer, David Brown 
Construction Equipment, Ltd. He formerly 
worked with Tractor Spares, Ltd., Wolver- 
hampton. 


The Goodyear Tyre and Rubber Com- 
pany (Great Britain), Ltd., have announced 
that Mr. J. G. Bowman has been appointed 
district manager, southern division (South- 
ampton district) Mr. Bowman _ joined 
Goodyear in 1938. Mr. O. E. R. Davies has 
been appointed manager, trade services, 
tyre replacement division. 


Mr. Edwin H. Beaumont, sales director 
of Evode, Ltd., has been appointed to the 
board of Evomastics, Ltd., an associate 
company. 


Mr. F. B. Coombes, M.I. Prod.E., chief 
designer of compressors, hoists and pneu- 
matic tools for Holman Brothers, Ltd., since 
1952, has been appointed general manager 
of Holman's subsidary company, Maxam 
Power, Ltd. Mr. Coombes has been with 
Holmans for 32 years. He succeeds Mr. 


William G. Bennett, who has retired. Mr, 





F. B. COOMBES S. PARNELL 
Stanley Parnell, A.M.I.P.E., has been 
appointed deputy to the chief engineer of 
the Holman group, Mr. James Hodge, M.A., 
M.I.Mech.E., A.F.R.Ae.S., M.A.S.M.E. Mr. 
Parnell joined Holman Brothers, Ltd., in 
1929 as a scholarship apprentice. 


Among passengers embarking on the 
“Queen Mary” recently for New York 
was Lord Netherthorpe, a director of 
Richard Costain, Ltd. Mr. H. J. Hoseason, 
president of Murray Associates, Ltd., pre- 
fabricated concrete manufacturers. of 
Toronto, arrived at Southampton last week. 
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An artist’s impression of the “Prince Charles” Theatre which, as reported last week, is to 
be built in the West End of London for Atlas Securities by Richard Costain, Ltd. 
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The Lord President of the ; 
Minister for Science, Lord Hain hn 
appointed Sir Harold Roxbee Cox as ch - 
man of the Council for Scientific 
Industrial Research for five years — 
October 1, 1961. He will succeed Sir H = 
Jephcott, who has been chairman of th 
Council since its formation under the 
D.S.LR. Act of 1956, and who will compie 
his term of office in September. Sir Harold 
— a member of the Council since 

a 


Mr. F. R. Yerbury will, at his ow 
request, relinquish his position as director 
of The Building Centre at the end of 196], 
Mr. Yerbury, who will still be associated 
with the activities of The Building Centre 
was one of its founders in 1931 and its firs 
director. From January 1, 1962, the Centre 
will be under the management of two joint 
directors—-Mr, Gontran Goulden, F.RILBA 
and Mr. Robert Nott (financial director), 

The appointment has been announced of 
Dr. T. U. Matthew, Ph.D., M.Sc. BS 
A.R.T.C., as director manufacturing 
Massey-Ferguson (United Kingdom), Ltd. 
During the last few years he has been a 
director of a number of the engineerino 
and manufacturing companies in the Tube 
Investment Group and has also been 
responsible, as engineering director of T| 
(Group Services), Ltd., for consulting 
engineering services to T.I. Group com. 
panies. 


Mr, Sylvester G, Gates, C.B.E., chairman 
of Tecalemit, has been visiting Sierra Leone, 
As chairman of the Bank of West Africa he 
took part in the independence celebrations. 


Diesel Power Equipment (Lancashire), 
Ltd., have announced the appointment of 
Mr. H. Clarke as sales manager. Mr. 
Clarke has spent all his working life in the 
plant industry and is currently serving as 
liaison officer in the north-west branch of 
the Contractors’ Mechanical Plant 
Engineers. 


Mr. K. Martin has joined Braithwaite 
and Co. Engineers, Ltd., as a technical 
sales executive attached to their subsidiary 
company, Braithwaite and Co. Structural, 
Ltd. His experience in architecture and his 
knowledge of structural engineering will be 
utilised to assist Mr. E. H. H. Wooderson 
in promoting sales for Braithwaite and Co. 
Structural, Ltd., in the London, southern 
counties and overseas markets. 


Following the recent merging of Parkin- 
son Cowan Instruments and Measurement, 
Ltd., to form the new operating division, 
Parkinson Cowan Measurement, it is 
announced that P.C.M. are to increase the 
number of sales engineers responsible for 
the sale of water meters and telemetering 
equipment. The reorganised Parkinson 
Cowan Measurement representation is as 
follows: Mr. J. Cockayne, operating from 
Glasgow will serve Scotland; Mr. C. Grosset 
will serve the north; Mr. Emrys-Roberts 
will cover Wales, south west and southern 
England; Mr. S. Armitage will be respon- 
sible for the Midlands; and Mr. A. L. West 
will call on water engineers in Greater 
London, East Anglia and _ south easi 
England. 


MUNICIPAL 


Mr. Sidney B. Roberts, deputy city 
architect at Manchester, has been appointed 
city architect. 


The new deputy architect at Macclesfield 
will be Mr. H. C. Simmonds, at present In 
the city architect's department at Man- 
chester. 


Mr. R. Allenby has been appointed 
assistant engineer and surveyor to Heck- 
mondwike (Yorks) U.D.C. 


Major E. T. Deacon, surveyor to Builth 
(Brecknocks) R.D.C. for several years, has 
resigned. 
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NEW PINGON TOWER CRANES HAVE 
QUICK ERECTION SYSTEM 


HE introduction of a new range of 
T Pingon tower cranes, capable of 
operating as rail-mounted machines, 
from a static base or as climbing cranes, 
is announced by George Cohen, Sons 
and Co., Ltd., Wood Lane, London, 
W.12, Feature of the new machines, 
which are within the same capacities as 
the existing range, is their speed of 
erection—achieved by an adaptation of 
the screw principle. 

‘There are seven new models, all of the 
horizontal or saddle jib type and covering 
capacities up to 3 tons. The jib and 
counter jib assembly is carried on a slewing 
head mounted on an inner mast within the 
upper section of the main mast and capable 
of being climbed to allow for the insertion 
of additional mast sections. Motors and 
mechanism for slewing and trolleying are 
carried on the inner mast and jib assembly, 
while the main hoist motor is located at 
the base of the main mast. 

In the design of the mast itself each 
section is composed of two facing panels, 
together with the bracings which form 
the remaining two sides. By this means 
the transport of bulky box sections is 
avoided. 

The screw is mounted vertically on the 
outside of the inner mast and carries a 
supporting beam capable of travelling the 
full length of the inner mast when the 
screw is rotated. 

Mounted in a bearing block at the lower 
end, the screw is powered by the slewing 
motor which is double wound. One wind- 
ing provides for normal high-speed opera- 
tion when slewing, while the other heavy 
duty winding deals with operation of the 
screw. The switch selecting these windings 
is mounted in the contactor panel and is 
operated by a key as a safety precaution. 
Drive to the screw is provided through the 
slewing gearbox, this being equipped with 





A new Pingon awaiting the fitting of a further mast section. 
‘ner mast, jib and counter jib have been telescoped through 
the outer mast 


a lever which locks the jib in position for 
the climbing operation. 

The screw has three functions: erection 
of the inner mast; raising the inner mast 
within the main mast; and climbing the 
crane when mounted as a 
climber within a building. In 
each case the weight of the 
inner mast and jib assembly 
is carried by the screw in 
tension. 


Erection 


The base unit and inner 
mast assembly are delivered to 
the site as one integral unit, 
the inner mast being carried 
in a trunnion mounting within 
the base mast section and in a 
horizontal position. In this 
state, all motors, totally en- 
closed, gearboxes and winches 
are in position, together with 
the contactor panel, controls 
and wiring. On delivery to the 
site, therefore, it is only neces- 
sary to fit the axles and bogies 
in the case of the standard 
rail-mounted machine, and to 
set the complete unit on the 
prepared track. 

The erection of the inner 
mast can be carried out im- 
mediately the power supply 
has been connected, the screw 
drive selected in the slew- 
ing gearbox and the heavy 
duty winding of the slewing 
motor switched in, The first 
operation is to connect the 
counter jib to the slewing head 
and, by operating the slewing 
control, to raise the inner mast 
to the vertical using the screw 
and beam. 

The main mast bracings are then fitted 
together with the base ballast, and the 
main hoist winch is used to raise the ballast 

to the counter jib. 


Raising the jib, 
complete with trolley 
and trolley rope, is 
also carried out by 
the main hoist winch, 
and thereafter the 
hoist rope is reeved 
through the trolley 
and return block and 
is ready for normal 
operation, The hoist 
rope is not required 
to be re-reeved. 


The remaining 
work of erection con- 
sists of the insertion 
of further main mast 
sections to bring the 
crane up to the re- 
quired _. operating 
height. 

First, one set of 
side bracings is 
bolted to the corre- 
sponding mast panel. 
This is then raised 
by the crane on a 
cantilever lifting bar 
and trolleyed in until 
it can be fitted round 
the inner mast and 
bolted in position. 
Next, the second 
panel, again fitted 
with side bracings, is 
raised and fitted 
round the other two 
sides and the com- 
plete section is 
bolted up. 

Before the next 
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section can be inserted, it is necessary 
for the inner mast to be raised and 
to do this the supporting beam on the 
screw is brought down until it bears 
on the top of the main mast. As the 
screw continues to turn, the complete inner 
mast and jib assembly is raised within the 
main mast. When sufficient clearance for 
the next section has been achieved, special 
lock brackets are inserted in the main mast 
and the inner mast lowered a few inches 
onto these, which then bear the weight of 
the assembly. The beam is then reversed 
up to the top of the screw and the new 
mast section inserted as before. This process 
is repeated until the mast has reached 


Close-up of the screw and sliding beam mechanism 


operating height. This erection procedure 
is used for both the static base and rail- 
mounted cranes. In the case of the climb- 
ing crane further main mast sections are 
replaced by an additional inner mast sec- 
tion. No special climbing frame is required. 

As is usual, the crane will normally be 
carried within the lift shaft of the building 
and will be required to climb one floor at 
a time. To do this, a special adjustable 
strut is fitted to the beam of the screw 
mechanism, the lower end bearing on 
channel beams across the lift shaft opening. 
Operation of the screw then causes the 
beam to drive down the screw and, by so 
doing, to raise the crane through a complete 
floor in one continuous operation. 


Twin Concrete Skip 


A new accessory for tower cranes is also 
announced by George Cohen, Sons and Co., 
Ltd. This is the 600 twin concrete skip, 
which consists of two 4 cu. yd. capacity 
conical skips and an angled tubular stand 
mounted on a channel base. 

The stand supports one skip at a height 
suitable for filling from the mixer and a 
second skip at an upper position awaiting 
filling. Each skip is equipped with special 
rollers to allow for easy run down into the 
filling position. A pull rod, that can be 
fitted on either side of the stand as re- 
quired, operates a release peg through a 
cranked lever to transfer the empty skip 
from the upper position. 

After the lower skip has been filled, the 
crane hook is attached and it is transported 
to the pouring point. The release lever is 
then pulled allowing the second skip to run 
down into the filling position. Consequently 
there is always a full skip waiting. 

A folding discharge chute allows for 
pouring into columns at different angles, 
the chute having a short arc allowing 
control in pouring. 
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PRESTRESSED STEELWORK IN 
BUILDING 


FTER research work lasting 24 years, 
the Hugill Forge and Engineering Co., 
Ltd., Stockton-on-Tees, have adopted a new 
method of using prestressed steelwork in 
building, as a result of which greater areas 
can be spanned without the use of supports. 
The new method involves prestressing by 
using a high tensile rod in the centre of a 
hollow member. This method, it is claimed, 
can be used with other metals in addition 
to steel, and would be useful where large 
areas of uninterrupted floor space are 
needed. 

Stewarts and Lloyds, Ltd., have tested 
the new method, and have proved that the 
Hugill Forge Company’s calculations, re- 
garding strength and quality, are correct. 
The Stockton firm have taken out patents 
in the U.S.A., Canada, Germany, Holland, 
Belgium, Italy and France. 


CANTILEVERED WORKING 
PLATFORM 


Martin Thomas, Ltd., Southall, Middle- 
sex, have announced a new addition to their 
Hi-Way staging range of products. This 
is the Hi-Reach platform, which is a 
cantilever platform with a safe load carry- 
ing capacity of 200Ib. 

Its use enables easy access to be gained 


to maintenance points. situated over 
obstructions such as_ shop_ counters, 
machine tools, etc. It is of heat treated 
aluminium alloy construction which, 


together with snap-action hooks, enables 
assemblies to be carried out from easily 
portable units. Special brake-type castors 
are fitted on the front legs so that the 
staging may be immobilised when required. 


MORE POWERFUL TOURNAPULL 


The LeTourneau-Westinghouse Model C 
Tournapull now has 290-h.p., its GM V-71 
engine output being increased by changing 
the injectors from 55 mm to 60 mm. 
This produces the 290-h.p. at 2100 r.p.m. 
with maximum torque of 805ft. Ib. at 
1200 r.p.m. Lining on the clutch has 
been changed to handle the additional 
torque. The increased power gives the 
Model C power-to-weight ratio of 307Ib. 
per horsepower. 
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CRANES’ NEW TYPE OF TANDEM 
SUSPENSION 


NEW type of trailing tandem suspen- 

sion has been developed by Cranes 
(Dereham), Ltd., South Green Works, Dere- 
ham, Norfolk, to supersede the present 
trailing axle tandem suspension. Essential 
differences in the new design are that the 
bearings are carried in the radius arm, 
instead of having journals on the arm with 
the bearings in brackets. 

The radius arms are much more robust 
and the box section is much wider, to 
counteract side thrust. Ferrobestos bushes 
and thrust washers are used in place of self- 
aligning bearings and hardened bushes and 
pins. This damps down the movement, 
thus eliminating shock absorbers. 

A through cross shaft to full chassis 
width, supported by three brackets. gives 
greater rigidity and resistance to side 
shocks, while the rear radius arms are 
projected forward and clamped to the 
spring with a specially shaped extension 
piece resting on the spring to give a pro- 
gressive action. 

It is possible to fit 154in. x 6in. wedge 
action Girling brakes or Rubery Owen S 
cam brakes of the same size. These brakes 
are interchangeable. In the Girling, the 
air pressure servo is direct acting on to the 
brake. In the Rubery Owen diaphragm air 
pressure servo operates the slack adjusters 
on the cam shaft. Tyre sizes 8.25 x 20, 
9.00 x 20, 10.00 x 20 and 11.00 x 20, can 
be fitted on the 5ft. 8in. wheel track with- 
out any modification. 

Apart from the essential differences, the 
advantages of this type of trailing axle 
suspension are that, as the pivot point of 
the trailing arms are fitted forward of the 
wheel centres, the wheels ride easily over 
obstacles and do not tend to “ dig in,”’ while 
the tractive effort required is greatly 
reduced in bad conditions. 


PORTABLE TRANSISTORISED 
VIBRATION METER 


Dawe Instruments’ Ltd., Harlequin 
Avenue, Great West Road, Brentford, 
Middlesex, have introduced a fully transis- 
torised portable vibration meter for the 
location and measurement of vibration in 
machines and structures. 

The meter, known as Type 1431, operates 
from either battery or mains supply, and 
employs a moving-coil pick up. Complete 
with batteries it weighs only 74lb. 


FIRST COMPLETELY PORTABLE ELECTRIC DRILL 
ANNOUNCED BY BLACK AND DECKER 


i we first completely portable electric 
drill, which can be used indepen- 
dently of mains supply or power cable, 
has been introduced by Black and 
Decker, Ltd., Harmondsworth, Middx. 


The drill, which will be 
production as soon as is prac- 
ticable, has a_ self-contained 
energy source that combines a 
series of power cells with a 
motor radically different from 
that used in any previous 
model, and the conventional 
cable and wall-plug system is 
completely eliminated. 

Re-energising of the power 
cells is carried out by a re- 
charging process in which the 
drill is plugged into any con- 
ventional power source for five 
hours. Designed to drill either 
steel or wood, the drill can 
produce 75 4in. holes in jin.- 
thick wood before it needs 
re-energising, and as the power 
cells can be recharged 400 
times, this allows some 30,000 
holes of fin. diameter to be 
produced before a new power 
unit is needed. 


put into 


Totally enclosed, the motor is protected 
against dust and dirt, and the unit is shock- 
proof and quiet in operation. The weight 
is 4lb., and, state the manufacturers, the 
power unit will not burn out. When 
marketed, the cost of the drill will be in 
the region of £18 to £20. 





The portable drill—a fountain pen indicates the size 
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BATTERY OPERATED TRAFfic 


BEACON 
HE Econ Lamp Co., North My 
Hatfield, Herts., have produced" 


battery operated flashing traffic beacon f 
use in conjunction with temporary ead 
signs. 

The beacon consists of a lens surmoun; 
ing an electronic switch and a battery 
which are housed in a section of Lin, steel 
tube. This tube can be secured by all types 
of scaffold fittings to steel scaffolding and 
by means of pipe saddles or clips to wooden 
boards. Alternatively the beacon can be 
screwed into an additional length of tube 
and embedded in a solid block of concrete 
or even into the ground. 

The bulb, switch and battery are sealed 
into the pipe and are weatherproof, The 
operating mechanism consists of an elec. 
tronic switch containing _ transistors, 
capacitors and resistances operated by q 
6-volt battery. There are no moving parts 
and there is no interference with radio or 
television transmissions. 

If switched on and left running cop. 
tinuously without attention, the life of the 
battery is just over one month, but if turned 
off during the hours of daylight, the life of 
the battery will be extended, giving an 
operating life of some 10 weeks. The 
lens is of 5in. diameter and the rate of 
flashing is 60 flashes per minute, with a 
dark period of just under six-tenths of a 
second. 


POSITIVE VENTILATION WITH 
NEW UNITS 


The Industrial Fan Division of W. G. 
Cannon and Sons, Ltd., 38a St. George's 
Drive, London, S.W.1, report the intro- 
duction of a new “Cannon” range of 
ventilator units. 

These units, which are available for 
ridge or roof slope mounting, are stated 
to be designed to meet the demand for 
positive ventilation whilst at the same time 
retaining attractive physical lines to blend 
unobstrusively with architectural layout. 
They are available in four basic sizes with 
fan output capacities ranging from 1,900 
c.f.m. to 9,100 c.f.m. to suit most indus- 
trial requirements. 

The price of the ventilator units ranges 
from £50 according to size and capacity. 


CUMMINS’ MEXICAN ORDER 


The Cummins Engine Co., Ltd., Shotts, 
Lanarkshire, have received a_ contract 
worth over £180,000, for the supply of 
automotive diesel engines to Trailers de 
Monterrey, Mexico. es 

Trailers de Monterrey are the principal 
manufacturers of diesel buses and heavy 
commercial vehicles in Mexico, who have 
been customers of Cummins for a number 
of years; this contract, however, represents 
the first order they have placed with the 
British factory. 

The engines being supplied range from 
212 to 305 h.p. in both naturally aspirated 
and supercharged from. The order includes 
a number of the recently introduced model 
NH-250 which develops 240 h.p. at 2,100 
r.p.m.; the balance are models that have 
been in production at Shotts since 1957. 


DOMESTIC DUST COLLECTOR 


A Poulden, Ballard Green, Swanage, 
Dorset, has been appointed selling agent 
for a new B.V.C. dust collector unit. The 
unit is fitted in the garage or under the 
stairs and is connected to hose commas 
points with plastic or steel tubing. A swite 
with warning light in the kitchen controls 
the motor. For cleaning, a flexible suction 
hose is plugged in at the nearest point. 


LIGHTWEIGHT PUMPING SET 

The Tooley Electro Mechanical Co. 
Ltd., New Street, Earl Shilton, point = 
that the capacity of their lightweight 
pumping set at 20ft. is 8,800 gallons Fe 
hour—not 3,800 as announced on April 2. 


—————— 
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INTERNATIONAL CONSTRUCTION EQUIPMENT 
EXHIBITION 


Preparations at Crystal Palace 


REPARATIONS are now well in 
P hand for the first International 
Construction Equipment Exhibition to 
be held at Crystal Palace, London, from 
June 15-24. Work on the 25-acre site 
is under way and the old high-level 
station Opposite the main entrance to 
the Exhibition has been completely de- 
molished to make room for an 8-acre 
car park accommodating 1,500 cars. 
This will be linked to the main exhibi- 
tion area by a subway. 

A good response to the Exhibition has 
been made by the manufacturing industry 
and today over 170 different companies 
have made arrangements to be represented. 
This includes 50 from overseas: Belgium 
two, France six, Holland one, Italy three, 
Sweden two, Switzerland two, U.S.A. two 
and West Germany 32. Exhibition space 
has in fact been all but sold. 


Wide Range of Exhibits 


Equipment on display will range from 
the smallest hand mechanical power tools 
to the largest earthmoving and _ road- 
making machinery, much of which will be 
seen in action on the two proving grounds. 
The heaviest exhibits, such as concrete 
silos, batching plants, and tower cranes, 
will be seen on the upper terrace—the area 
formerly occupied by the Crystal Palace. 
Lighter equipment, such as air com- 
pressors, drills, jacks, ladders, protective 
clothing, saws, winches, will occupy the 
intermediate terraces. 

Over 50 exhibitors will be using the 
two proving grounds, on the lower terrace, 


TRANSPORTING 


covering some 200,000 sq. ft. of ground 
specially reserved for demonstrating 
machinery and equipment in action under 
normal working conditions. 

A 300ft. long Bailey bridge will straddle 
each proving ground and provide visitors 
with a first-class vantage point from which 
to see the demonstrations. 


Entrance Feature 


A stylised archway of tubular scaffold- 
ing at the entrance to the Exhibition will 
provide a reminder of the original Crystal 
Palace building. A second archway and 
three 85ft. towers will be among other 
conspicuous features of a striking and 
unusual exhibition. 

One of the most significant aspects of 
the Exhibition lies in the fact that it is 
jointly sponsored by the Federation of 
Manufacturers of Construction Equipment. 
the National Federation of Building Trades 
Employers, and the Federation of Civil 
Engineering Contractors. This is probably 
the first occasion in which trade federa- 
tions representing both producer and con- 
sumer have combined forces to stage a 
major exhibition in the national interest 


Major Undertaking 


Organisation of the Exhibition has been 
a major undertaking for Industrial and 
Trade Fairs, Ltd. “H and C” will be 
available throughout the site, with flush 
lavatories and stand-pipes at key points. 
Special cables for the supply of electric 
current have been laid above and below 
ground and linked in a grid system to 
cover the whole area. 

Free transport from the Crystal Palace 


53-TON GRAVEL PIT 


BARGES OVERLAND 


LLUSTRATED below is one of two 
large barges which Hill and Sons 
(Botley and Denmead) Ltd., Southamp- 
ton, recently moved from Dell Quay to 
Portfield gravel pits, Chichester, a dis- 
tance of between four and five miles. 
Both barges were floated onto beams 
at high tide and jacked up and loaded onto 
a 56-wheel barge carrier. The front bogie 
of the transporter was a shortened 40-ton 
Rogers 24-wheel trailer and the rear bogie 
was built of two Rogers transporter back 
ends fitted together, the whole unit work- 





ing on a cantilever system so that each 
wheel took an equal proportion of the load. 

The barges weighed 53 tons each and 
were 84ft. long by 20ft. 8in. wide by 13ft. 
high to the top of the deckhouse. In 
order to negotiate a right angle turn at 
traffic lights, a spur road was built over 
the pavement and grass verge, with steel 
plates and sleepers. The journey with the 
first barge took two hours and the second 
one hour. A Scammell Pioneer with 6LX 


Gardner engine was used as motive power, 
two other tractors assisting with winches 
to pull the vehicle and load off the beach. 
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low-level station to the Crystal Palace 
Parade will be provided by a fleet of 
Volkswagen mini-buses. In addition, the 
Organisers have chartered London Trans- 
port buses operating on a free half-hourly 
service from Charing Cross to Crystal 
Palace. 

Catering arrangements include the pro- 
vision of an exhibitors’ club and eight 
snack bars. Kiosks at strategic points and 
several refreshment vans will supply hot 
drinks, ice cream, cigarettes, tobacco and 
chocolates. 

Full postal services will be provided by 
the G.P.O., a specially erected post office 
in the grounds acting as the clearing centre 
for incoming and outgoing mail. Tele- 
phone extensions to the various sites will 
be available for internal and external calls. 
Two banks, the National Provincial and 
Lloyds, will operate branch offices through- 
out the period of the Exhibition. 

Extensive arrangements will be made for 
the reception of visitors from overseas, 
and a special reception lounge is being 
provided, with a corps of interpreters 
covering 15 different languages, on per- 
manent call. 

Mr. Reginald Maudling, President of the 
Board of Trade will officially open the 
Exhibition. 


MORE POWER FOR COMMER 
AND KARRIER TRUCKS 


The introduction was announced last 
week of a new engine for the Commer 5- 
and 6-ton Superpoise (normal control) and 
4-, 5- and 6-ton forward control range, as 
well as for the 3/4-ton Karrier Gamecock. 

The unit is the Perkins Six/354 direct 
injection engine, in both vertical and hori- 
zontal forms. for Superpoise and forward 
control models respectively. It becomes 
the sole diesel engine option in the range 
concerned. 

Rated at 103 b.h.p. (net) at 2,600 r.p.m., 
the Six/354 has a capacity of 5.8 litres and 
produces 254 Ib. ft. torque at 1,450 r.p.m. 
For the Commer 4-ton forward control 
and Karrier Gamecock trucks, the engine 
is rated at 92 b.h.p. (net) and 225 lb. ft. 
torque. 

Other modifications introduced con- 
currently with the new engines include the 
provision of four-speed synchromesh gear- 
boxes, increased braking capacity and 
revised rear axle ratios. 

In its essentials, the horizontal Six/354 
engine is similar to the vertical version. 
Mounted beneath the floor of the cab, it 
is inclined at 66 deg. to the right-hand 
side, so that, for servicing convenience, 
certain differences from the vertical model 
are necessary. They include a sump of 
special design and an oil-filler which can 
readily be reached from the cab. 


LIGHTWEIGHT PLASTERING 
SYSTEM 


The Billingham Division of Imperial 
Chemical Industries, Ltd., have introduced 
an easy-to-use lightweight plaster. Based 
on a special grade of vermiculite, it is 
supplied in two grades—a backing coat for 
direct use on all backgrounds, and a 
finishing coat which can be applied to the 
backing coat or to plaster-board for single- 
coat work. Delivered in lots of 6 tons 
and over, the backing coat costs 255s. 6d. 
a ton, and the finishing coat 210s. 6d. a ton. 


Trade and Company News 

continues on page 604. Subse- 
quent articles include Tunnelling of 
Newquay Outfall Sewer Extension 
(p. 605), Talking of Safety, by 
“Dragee” (p. 606), Welsh Water 
Resources Adequate to Meet Possible 
Demands (p. 607), and Construction 
Work for World’s Largest Power 
Project (p. 609). 











586 


Current 
Constructional 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Aberdeen. — Housing Committee have ap- 
proved in principle plans for the layout of 
Kincorth, including a combined community 
centre, library and clinic, a church, shopping 
centre, flats and a public house. 

Accrington, Lancs.—Ministry of Works have 
approved the erection of a Government office 
at the junction of Melbourne Street and Water 
Street. Estimated cost £63,000. Preparatory 
work, costing about £4,000, will begin this year 
and the major building work will start in 12 
months’ time. 

Acton, Middx.—E.C. have approved the pro- 
vision of a new pavilion on Acton County 
School’s playing fields at Perivale. 

Ashton-under-Lyme, Lancs. — Ministry have 
approved working drawings and bills of 
quantities for provision of a_ twin operating 
theatre unit at the General Hospital, for the 
Manchester Regional Hospital Board, Esti- 
mated cost £112,393. ; 

Barnsley, Yorks.—Outline planning permis- 
sion granted to the Barnsley British Co- 
operative Society, Springfield Street, for 
conversion of the Trafalgar Hotel, New Street, 
into a block of shops. Society have no 
immediate plans for the property. 

Birmingham. — Regional Hospital Board 
recommended to approve, in_ principle, 
schemes for an out-patient department at 
Highcroft Hospital, estimated cost £39,400; 
provision of a second out-patient, consulting 
and examination suite at the Skin Hospital, 
John Bright Street, and a milk kitchen at the 
Skin Hospital, George Road, £4,000 and £700 
respectively; include in the capital programme, 
scheme for the reinstatement of the Taylor 
Memorial Home of Rest, Erdington, after fire 
damage, £8,500. 


City Council recommended to approve, 
subject to Ministry approval, scheme of 
improvements to the Town Hall. Estimated 


cost £120,000. 

Birmingham. — Central Land Investments, 
Ltd., 35 North Audley Street, London, W.1, 
propose the erection of an office block sur- 
mounting shops and restaurant at Walsall 
Road, Perry Bar. J. Brian Cooper and James 
A. Farquhar, 38 Highfield Road, Birming- 
ham, 15, are the architects; Lane and Jewell, 


15 Buckingham Palace Gardens, London, 
S.W.1, quantity surveyors, and John Bunce 
and Associates, 28 St. George’s Road, 


London, S.W.19, consulting engineers for the 
scheme. Contractors not yet appointed. 
Estimated cost £1m. 

Blackburn, Lancs.—Plans are being prepared 
for new two-storey office block, canteen 
facilities and a further factory extension-at the 
Atlas Paper Works, River Street, for J. S. 
Duxbury and Sons, Ltd. 

Blyth, Northumb.—The E. Alec Coleman 
group of companies, 5 Hyde Park Gate, London, 
S.W.7, are contemplating converting the 
Central Cinema, Blyth, into shops. 

Boston, Lincs.—Winning plans of Design 
Partnership of Preston—with plans created by 
Grenfell Baines and Hargreaves of Cavendish 
Place, London, have been submitted to the 
Sheffield Regional Hosvital Board for the 
erection of a new general hospital off Sibsey 





Road, Estimated cost £2.832,360. 
_ Brighton, Sussex.—B.C. recommended to 
invite tenders from. selected contractors, 


subject to M.E. apvroval, for adaptations to 
Nos. 7, 8 and 9 Eastern Terrace to provide 
training college accommodation, estimated 
cost £2,275; negotiate a tender with Medway 
Buildings and Supplies. Ltd., Phoenix Wharf, 
Commissioners Road, Rochester, Kent. for the 
erection of an additional classroom in demount- 
able construction at Rudyard Kipling Primary 
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School and at Woodingdean Primary School, 
£4,200; subject to Ministry approval, prepare 
detailed plans and invite tenders from selected 
contractors for the construction of a meat 
depot at the public abattoir, £5,500. 

Town Planning Committee have approved 
outline application for the erection of six-storey 
block of offices with basement car park at 118 
Queen’s Road, for Crusader Insurance Co., 
Ltd., 6 Marlborough Place, Brighton, 1; 
amended plan for one block of offices, shops 
and basement car park at 104-109 Queen's 
Road, for Thames Estates and Investments, 
Ltd., 14 Waterloo Place, London, S.W.1; outline 
application for one five-storey office block with 
shops at ground floor level at 112 and 113 
Queen’s Road, for Eagle Star Insurance Co., 
Eagle House, Queen’s Road, Brighton, 1. 

Buxton, Derbys.—Ministry have approved 
working drawings and bills of quantities for 
the upgrading of Clarendon House at Devon- 


shire Royal Hospital for the Manchester 
Regional Hospital Board. Estimated cost 
£49,853. 





Chatham, Kent.—B.C. recommended to ap- 
prove, subject to conditions, outline plans for 
the erection of an old people’s home at 
Palmerston Road, for C.C. 

Town Planning Committee have approved, 
subject to conditions, outline application for 
the demolition of Station Hotel and 45b Rail- 
way Street, 2 and 4 Maidstone Road and office 
at rear of 4 Maidstone Road and erection on 
site of hotel and flats, for the Secretary, Abbey 
Homesteads, Ltd., c/o J. D. Walter and Sons, 
Ltd., 9-11 New Road, Chatham. 

Clitheroe, Lancs.—B.C. have approved 
revised estimate of £2,650 for extension and 
alteration of pavilion in the Castle grounds. 

Coventry.—Birmingham Regional Hospital 
Board recommended to approve, in principle, 
schemes for the provision of additional ward 
accommodation on the third floor at the 
Coventry and Warwickshire Hospital, three 
labour rooms and 19 maternity beds at 
Gulson Hospital and temporary ophthalmic 
facilities involving alterations to wards at 
Paybody Orthopaedic Hospital and_ Whitley 
Hospital. Estimated cost £43,000, £32,500 and 
£26,100 respectively. 

Croydon, Surrey.—B.C. recommended to 
approve plans, subject to conditions, for the 
demolition of existing buildings and erection 
of shops, showrooms and offices at 73-75 North 
End, for Leeds Permanent Building Society, 
Permanent House, The Headrow, Leeds, 1; 
erection of a church and curate’s house at the 
corner of Broadcoombe and Tedder Road, for 
the Rev. O. W. Thompson Evans, Selsdon 
Vicarage, 73 Addington Road, Sanderstead; 
demolition of buildings and erection on site 
of a factory and offices at 45-49 Gladstone 
Road, for E. Piper, 16 Cedars Walk, Kenley. 

Darwen, Lancs.—Imperial Chemical Indus- 
tries, Ltd., to modernise Britannia Mill. Esti- 
mated cost £200,000. 

Doncaster, Yorks. — B.C. recommended to 
approve the erection of additional food stalls 
and painting of the exterior of the shops in 
the Market Hall, estimated cost £5,750 and 
£2,515, respectively; to apply for sanction to 
borrow £10,000 for the layout of temporary 
Southern Bus Station. 

Doncaster, Yorks.—B.C. propose the erection 
of a maternity and child welfare clinic in 
Chequer Road. Estimated cost £52,350. 

Dundee.—Planning and Works Committee 
have approved plans for Phase I of the Over- 
gate redevelopment scheme, comprising shops, 
offices and hotel, for Murrayfield Real Estate 
Co., Ltd. Ian Burke, Martin and Partners, 11 
Tay Street, Dundee, are the architects. 

Ealing, Middx.—B.C, recommended to invite 
tenders for internal and external redecoration 
at Hanwell, and external redecoration at 
Northolt Grange libraries. 

Edinburgh.—Dean of Guild Court have 
approved an extension to the head office build- 
ing for National Commercial Bank of Scotland. 
42 St. Andrew Square, Edinburgh, 2. Estimated 
cost £165,000. 

Edmonton, Middx.—B.C. recommended to 
approve, in principle, and submit to Ministry 
for approval, scheme for the provision of a 
multi-tier car park at the Claverings Industrial 
Estate, estimated cost £25,000; erection of 12 
garages On the south side of Houndesfield 
Road. £1,800. 

B.C. recommended to approve, in principle, 
outline scheme for the redevelopment of 
existing premises in Fore Street, for Marks and 
Spencer, Ltd. 
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Exeter, Devon. — Tenders are to oad 
in about a month’s time for the oa 
a private nursing home at Lyndhurst Road fo 
the Nuffield Nursing Homes Trust Lid. 
J. Stanley Beard, Bennett and Wilkins. 1013 
Baker Street, London, W.1, are the architect 
and A. R. Mais and Partners, 124 Sloane 
Street, London, S.W.1, are the quantity = 


veyors for the scheme. Estim 
£100,000. — 
City Council recommended to _ invite 


tenders in due course for the erecti 
workshops for the blind and other beast 
capped persons, together with a shop on site 
between George Street and Market Street 
estimated cost £82,200; submit to Ministry 
for approval sketch plans for the proposed 
new abattoir at Marsh _ Barton Trading 
Estate, £109,200. r 
Finchley, Middx.—B.C. have granted plan- 
ning permission, subject to conditions, for the 
erection of offices and a warehouse ‘on land 
at the railway sidings, at the rear of Totteridge 
station for The Aluminium Supply, Co 7 
Adrian Avenue, London, N.W.2. i ee 
Glastonbury, Som.—B.C. recommended to 
submit to Ministry for approval scheme for 
the provision of boundary walls and gates for 
21 dwellings now being erected. Estimated 
cost £1,300. 

Guildford, Surrey.—B.C. recommended to 
approve improvements to the sports ground 


pavilion. Estimated cost £1,100, 
Harborough Magna, War.— Birmingham 
Regional Hospital Board recommended to 


approve, in principle, scheme for the provisior 
of a midwifery training school at St. Mary's 
Hospital, Estimated cost £8,120. 

Harlow, Essex.—W. and A. Gilbey, Ltd, 
propose the erection of a new vodka distillery, 
storage and bottling warehouse and office ac- 
commodation on a 94-acre site at Harlow 
New Town. Plans are now before the local 
authority and site clearance is expected to 
commence in the autumn. Architects for the 
scheme are Peter Falconer and Partners, 
Imperial House, Stroud, Glos., in conjunction 
with Alexander Gibson of Design Research 
Unit, 37 Duke Street, London, W.1. The 
quantity surveyors are Venning, Hope and 
Partners, 16 The Crescent, Taunton, and the 
structural consultants, Clarke, Nicholls and 
Marcel, 21 Westbourne Grove, London, W.2. 
Estimated cost £750,000. 

Harrow, Middx.—County Architect has pre- 
pared plans for the erection of Central and 
County library headquarters at Gayton Road 
during 1962-63. Estimated cost £335,000. 

Hendon, Middx.—B.C. recommended to 
appoint Richardson and Davis, 57 Queen Anne 
Street, London, W.1., as quantity surveyors for 
the rebuilding of Canada Villa Youth Centre. 

Honiton, Devon. — B.C. recommended to 
approve plans for the erection of a new fire 
station at Dowell Street, for C.C. 


Hull.—Frederick Gibberd, 8 Percy Street, 
London, W.1, has prepared plans for new 
central museum to be erected in Queen's 


Gardens, for City Council. Estimated cost 
£500,000. 

Ince-in-Makerfield, Lancs.—U.D.C. have ap- 
proved layout plan to provide plots for 30 
garages on the Chemical Fields extension site. 

Islington.—Outline planning permission has 
been received by Stirton Partners, Ltd., 2 
Victoria Street, London, $.W.1, for proposals 
to erect a petrol filling station and ware- 
housing at Holloway. Estimated cost 
£150,000. 

Kendal, Westmor.—Ministry have approved 
in principle a scheme for the provision ol 3 
new operating theatre suite and boiler house 
at Westmorland County Hospital, for Mat- 
chester Regional Hospital Board. Estimated 
cost £68,450. ; - 

Kirkcaldy, Fifes—Alison and Hutchison ane 
Partners, 4 Rothsay Terrace, Edinburgh, 3, a 
the architects for a proposed swimming p00 
on a site in the redevelopment area at the 
junction of Rose Street, Cowan Street ane 
Esplanade, Estimated cost £200,000. : 

Lambeth.—L.C.C. approved a scheme for the 
adaptation of the existing premises and = 
erection of new buildings at Lou hboroug! 
Primary School, Estimated cost £82,560. 

Lancaster. — Manchester Regional Hospital 
Board Buildings and Works Committee 4 
approved in principle provision of new nist 
Nurses’ Home at Royal Lancaster Infirmary 
Working drawings and bills of quantities Yi E 
prepared with a view to work being unde 
taken during 1961-62. 
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Lincoln—City Council recommended to 
approve @ 


site off Boultham Park for a cattle 
hoa battoir. 
market and 2G. have approved the establish- 
oe a special school for maladjusted child- 
-— Louth. Estimated cost £32,000. 
*rittlehampton, Sussex. — Ministry have 
sored the first stage of the erection of the 
Pilion-on-the-Green, for U.D.C, Estimated 
cost city of London Corporation have 
been recommended to engage Professor 
Corfiato, 15 Woburn Square, London, W.C.1, 
bs the consultant to prepare an initial report 
_ redecoration of the Egyptian Hall, Long 
Parlour, Saloon, etc., at Mansion House. 
Macclesfield, Ches.— Manchester Regional 
Hospital Board Buildings and Works Com- 
mittee have approved in principle provision of 
naw dispensary at Parkside Hospital. Working 
drawings and bills of quantities to be prepared 
with a view to work being undertaken during 
? 
eee, Worcs. — Birmingham Regional 
Hospital Board recommended to approve, in 
principle, scheme for the provision of a 
sychiatric industrial rehabilitation centre at 
St. Wulstan’s Hospital. Estimated cost £16,400, 
“Manchester—Ministry have approved the 
qclosing of a verandah on Phillips ward at 


the Northern Hospital, for Regional Hospital 
Board, Estimated cost £5,500. 

Middlesbrough, Yorks.—Plans are being 
considered by the planning authorities for the 
rdevelopment of land in Linthorpe Mews, 
Dundas Street, and Dundas Mews, for the 
Metropolitan Railways Surplus Lands Co. The 
work includes the erection of two-storey shops, 
sven-storey Office block above, and under- 
sound car park, The architects are Evans, 
Cartwright and Collatt, 4 Clarendon Street, 
Jot ingham. < 
"et, I. of W.—Wessex Regional Hos- 
pital Board recommended to approve sketch 
plans for a new chest block at St. -Mary’s 
Hospital. 

Norfolk—C.C. have approved the purchase 
of land at Martineau Lane, Norwich, and pro- 
pose the erection of county offices on the site. 
Estimated cost £14m. - 

Norwich.—Bills of quantities are being 
prepared for the erection of a block of offices 
and shops at Davey Place, vor the Legal and 
General Assurance Society, Ltd. A. F. Scott 
and Sons, 23 Tombland, are the architects for 
the scheme. 

Nuneaton, War.—B.C. recommended to pro- 
ceed with scheme and prepare detailed draw- 
ings for a new abattoir, meat market and 
cold store; approve sketch plans for the 
adaptation of Friary School as a youth centre. 

B.C. recommended to approve plans for ex- 
tension to factory premises at King Edward 
Road, for Car Panels (Nuneaton) Ltd; sports 
pavilion at Higham Lane, for Nuneaton co- 
operative Sports Club Ltd., 12 Dugdale Street; 
licensed premises, the Wheatsheaf, at corner of 
Abbey Street and Friary Street, for James 
Eadie Ltd., Cross Street, Burton-upon-Trent. 

Oswaldtwistle, Lanes.—Co. E.C. have 
approved scheme for extensions at Rhyddings 


County Secondary Modern School. Estimated 
cost £20,000, Sec . 
Oswestry, Salop.— Birmingham Regional 


Hospital Board recommended to approve, in 
principle, scheme to provide an out-patient 
department at the Oswestry and District Hos- 
pital. Estimated cost £12,250. d 
Peterborough.—Bills of quantities are being 
prepared for the erection of a three-storey 
bedroom wing attached to the Bull Hotel 
for Paten and Co. (Peterborough), Ltd. 
Ruddle and Wilkinson, Long Causeway 
Chambers, are the architects and quantity 
surveyors for the scheme. Contractors not 
yet appointed. Estimated cost £40,000. 


Poole, Dorset—Wessex Regional Hospital 
Board recommended to include in 1961/62 pro- 
samme, scheme for improvements to opera- 
tng theatres at Alderney Hospital. Estimated 
cost £4,000. 

Portsmouth. — Wessex Regional Hospital 
card recommended to approve the appoint- 
ment of L. Chandler, The Shrubbery, Grove 
Road, Southsea, as architects and E. Wingfield- 
Bowles and Partners, 32 Old Queen Street, 
london, S.W.1, as consulting engineers, for 
ie Construction of a nurse training school 
St. James Hospital; sketch plans for im- 
provements to operating theatre at Queen 
Alexandra Hospital; include in 1961/62 pro- 
famme, scheme for accommodation for 
matron at Grange Maternity Home. Estimated 
cost £2,000, 

Portsmouth.—City Council recommended to 
‘Moly for sanction to borrow £8,220 and 
2340 respectively for additional amenities at 
Clifdale Caravan and Camping site and Eastern 
‘oad Caravan site; £5,000 for the erection of 
Sransbury Park sports pavilion; £69,300 for the 
wusttuction of Paulsgrove youth centre and 
ti) Or a new iunior E.S.N. school at 
atenburg Avenue, 
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M.E. have approved the provision of an 
additional workshop bay of 5,000 sa. ft. for 
the proposed Highbury Technical College for 
E.C. Estimated cost £17,500. 

Preston, Lancs.—Parochial Church Council 
considering draft plan for the erection of a 
new church hall for St. Andrew’s, Longton. 
Work on the scheme hoped to commence in 
the autumn. Estimated cost £20,000. 

Rochdale, Lancs.—Ministry have approved 
working drawings and bills of quantities for 
provision of new out-patient department at 
Rochdale Infirmary, for Manchester Regional 
Hospital Board. Estimated cost £119,274. 

Romford, Essex.—B.C. have approved for 
inclusion in the 1961/62 esimates schemes for 
the completion of changing and toilet accom- 
modation at Westlands playing fields, £9,000, 
and for improvements to lavatory accom- 
modation for pupils and staff and extension of 
— way at Crowlands Primary School, 
£4,145. 

B.C. recommended to invite tenders from 
selected contractors for the erection of an old 
people’s villa at Waterloo Road redevelopment 


area. 

Rotherham, Yorks.—B.C. recommended to 
apply for sanction to borrow £52,130 for 
the erection of a hostel at Poiter Hill, 
Greasbro’. 


St. Pancras.—L.C.C. approved a scheme for 
the construction of a second gymnasium at 
Haverstock Secondary School. Estimated cost 
£20,560. 

Salford, Lancs.—Planning Committee have 
approved plans for demolition of house and 
erection of Sunday School and Church, 250 
Eccles Old Road, Salford, 6, for Methodist 
Church Trustees; erection of public house 
with car park Queen’s Arms, Regent Road 
Wilburn Street, for Chester’s Brewery Co., 23 
Princess Street, Manchester, 12; warehouse and 
offices, Hope Street/Muslin Street, for Mantell, 
on Ltd., 113 Oldfield Road, Manches- 
ter, 3. 

Salisbury, Wilts——Wessex Regional Hos- 
pital Board recommended to approve sketch 
plans for upgrading children’s ward and plastic 
out-patient department at Odstock Hospital. 

Sheffield.—United Football Club propose 
repairs and improvements at Bramall Lane. 
Estimated cost £30,000. 

Shrewsbury, Salop.— Birmingham Regional 
Hospital Board recommended to approve, in 
principle, scheme for extensions to the isolation 
block and adaptations to wards 1 and 3 for 
paediatric purposes at Copthorne Hospital. 
Estimated cost £18,000. 

Solihull, War.—Birmingham Regional Hos- 
pital Board recommended to approve, in 
principle, scheme for the provision of a 
temporary timber demountable building for use 
as a physiotherapy department at Solihull 
Hospital. Estimated cost £5,000. 

Southampton. — B.C. recommended to 
appoint E. C. Harris and Partners, Lynton 
House, Tavistock Square, London, W.C.1, as 
the quantity surveyors and Clark, Nicholls and 
Marcel, 21 Westbourne Road, London, W.8, 
as consulting engineers for Bitterne Park 
Secondary School. R. Sheppard, Robson and 
Partners, 5 Southampton Place, London, 
W.C.1, are the architects for the scheme. 

B.C. recommended to approve layout plans 
for the comprehensive development of Bel- 
grave Road industrial area. 

Southampton.—Wessex Regional Hospital 
Board recommended to approve the appoint- 
ment of Gutteridge and Gutteridge and Jung 
and Gear, both of 45 Westwood Road, as archi- 
tects and quantity surveyors respectively, for 
the construction of a neurosurgical unit, ex- 
tension to nurses home and accommodation 
for group stores and supplies at the General 
Hospital; Galloway and Partners, 10 Portland 
Street, as architects and MacPherson and 
Partners, Freemantle Lodge, Foundry Lane, 
quantity surveyors, for an additional villa and 
staff houses at Tatchbury Mount Hospital. 

Wessex Regional Hospital Board recom- 
mended to approve sketch plans and appoint 
Alan Marshall and Partners, Federal House, 
Down Place, London, W.6, as_ structural 
engineers, for major redevelopment of Coldeast 
Hospital. Estimated cost £592,500. 

Stoke-on-Trent, Staffs.— Birmingham Re- 
gional Hospital Board recommended to 
approve, in principle, schemes for the provision 
of a deep therapy unit and improvements to the 
Operating theatres and ventilation at North 
Staffordshire Royal Infirmary. Estimated cost 
£39,675 and £28,000 respectively. 

Stoke Newington.—B.C. recommended, sub- 
ject to Home Office approval, to approve a 
scheme for new civil defence headquarters 
at the rear of the Town Hall, and to invite 
tenders for the work; also recommended to 
appoint E. C. Harris and Partners, Lynton 
House, Tavistock Square, London, W.C.1, as 
the quantity surveyors for the scheme. 

Stratford-upon-Avon, War.— B.C. recom- 
mended to prepare scheme for the provision of 
20 garages at South Green Drive/East Green 
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Drive, Redlands estate and four at rear of 
58 and 60 Lodge Road; approve provision of 
12 additional garages at Clopton estate and 
siting of 12 at Tiddington. 

Sunderland, Dur.—Borough Architect has 
prepared plans for a new E.S.M. school to be 


erected at Carley Hill, Southwick. Estimated 
cost £40,000. 
Swainsthorpe, Norfolk. East Anglian 





Regional Hospital Board have appointed C. L. 
Lister, Garsett House, St. Andrews Plain, Nor- 
wich, as architect, for additional sanitary 
accommodation at the Vale Hospital. 

Tamworth, Staffs.— Birmingham Regional 
Hospital Board recommended to approve, in 
principle, scheme for the conversion of the 
boiler plant at Tamworth General Hospital to 
oil-firing. Estimated cost £2,000. 

Thorne, Yorks.—R.D.C. have granted outline 
application conditionally for the erection of an 
ultra-modern store for the Doncaster Co- 
Operative Society, Ltd., St. Sepulchre Gate. 

Tipton, Staffs. B.C. recommended to 
approve scheme and invite tenders for the 
erection of dressing room accommodation at 
Jubilee Park. 

Tynemouth, Northumb.—Wood and Pigg, 
architects, Northumberland Square, North 
Shields have prepared plans for permanent 
scout’s headquarters north of Brandon Road, 
North Shields; M. Pybus and Sons, solicitors, 
Milburn House, Newcastle upon Tyne, acting 
on behalf of Strongcrete, Ltd., have submitted 
plans to the local authority for a proposed con- 
crete manufacturing plant at Northumberland 
Dock Road, North Shields; D. Brown, 10 
Lambton Road, Jesmond, Newcastle upon Tyne 
has prepared sketch plans for the erection of 
new St. Mary’s R.C. Primary School for the 
R.C. authorities. 

Walthamstow, Essex. — B.C. recommended 
to apply for sanction to borrow £2,571 for 
the erection of a community centre at the 
Grange housing estate; approve plans for 
extensions and adaptations at Beaconsfield 
County Secondary School, Coppvermill Lane. 

B.C. recommended to approve plans for 
the erection of a hostel for old neonle at 
the junction of Shernhall Street with Prospect 
Hill and Church Hill Road, for C.C. 

Warrington, Lancs.—E.C. propose spending 
£14,000 on provision of new toilet accom- 
modation at Beamont School, Beamount 
County Infants School and Bolton County 
Junior School, also hope to commence in the 
near future on a £25,000 scheme for a new 
gymnasium and art room at Richard Fair- 
clough Secondary Modern School, together 
with a £20,000 workshop at College of Further 
Education. 

E.C. have prepared plans for a new Oak- 
wood Secondary Technical School, and are 
planning to begin work on extensions at 
Bewsey Secondary Modern School where a 
new practical room and gymnasium are to be 
added. 

Warwick.—Birmingham Regional Hospital 
Board recommended to approve, in principle, 
schemes for completion of occupational 
therapy accommodation in Throckmorton 
Ward, improvements to the ward kitchens of 
Elliott and Leicester Wards and provision of 
a mess room for garage staff at the Central 
Hospital, Hatton. Estimated cost £4,268, 
£1,500 and £950 respectively. 

Watford, Herts.—Co. E. C. have approved 
scheme for extensions to Watford Technical 
High School, Bushey Hall Road, Bushey. 
Estimated cost £60,000. 

B.C. recommended to approve, in principle, 
subject to amendments, sketch plans 
for the construction of a pavilion at King 
George V Playing Fields. Estimated cost 
£12,500. 

Weeton, Lancs.—Parochial Church Council 
have approved plans for erection of a new 
vicarage. Approval now awaited from the 
Diocesan Dilapidation Board and the Church 
Commissioners. Tenders will then be invited, 
and work started within two months. 

Wellington, Salop.—U.D.C. to _ proceed 
with scheme for the establishment of a public 
slaughterhouse at Spring Hill. Estimated 
cost £50,745. 

West Bromwich, Staffs. — Birmingham 
Regional Hospital Board recommended _ to 
approve, in principle, scheme for the provision 
of new kitchens and a staff dining block at 
Hallam Hospital. Estimated cost £138,000. 

West Hartlepool, Dur.—Corporation Parks 
and Recreations Committee have generally 
approved a scheme for the construction of a 
sports stadium, adjoining the Victoria foot- 
ball ground. The facilities will include foot- 
ball pitch, tennis courts, athletics track, swim- 
ming baths, gymnasium, and provision for 
indoor sports. : 

Weymouth, Dorset.—Wessex Regional Hos- 
pital Board recommended to approve sketch 
plans for sanitary annexes to Blocks 3 and 
4 at West Haven Hospital. 

Whitley Bay, Northumb.—Tenders are to 
be invited for the erection of new _ head- 
quarters at Hill Heads, Whitley Bay, for the 
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Whitley Bav Boys’ Club. The architect 
R. F. Hall, 11 John Street, Cullercoats, 


Tynemouth. 

Winchester. — Wessex Regional Hospital 
Board recommended to approve sketch plans 
for adaptations for adolescent psychiatric unit 
at Hursley Road Hospital, estimated cost 
£10,000; include in the 1961/62 programme 
scheme for temporary building for maternity 
and gynaecological clinics at the Royal Hamp- 
shire County Hospital, £5,000. 

Wood Green, Middx. 
tractors are invited to get in touch with 
Tyremasters, Ltd., High Road, London, 
N.22, in connection with proposed alterations 
to existing shop, erection of an additional 
lock-up shop and reconstruction of the first 
floor to provide self-contained flats. Esti 
mated cost £8,000. 


DEMOLITION 


Burton -upon- Trent, Staffs. — Birmingham 
Regional Hospital Board recommended to 
approve, in principle, scheme for the demolition 
of Farm Cottage, 225 Belvedere Road, 

Shrewsbury, Salop.— Birmingham Regional 


Interested con- 


Hospital Board recommended to approve, in 
principle, scheme for the demolition § of 
chimneys at Shelton Hospital. Estimated 
cost £2,800. 

Tipton, Staffs. — B.C. recommended to 


proceed with the demolition of the bottling 
stores at Park Lane West. 
Worcester.—Birmingham Regional Hospiial 
Board recommended to avrove, in principle, 
scheme for the partial demolition of towers 
and chimneys and making good thereio at 
Powick Hospital. Estimated cosi £2,750. 


ELECTRICAL 

Romford, Essex.—B.C. recommended to ap- 
prove, for inclusion in the 1961/62 estimates, 
schemes for the modernisation of lighting in- 
stallations at Mawney Primary and Pettits 
Girls’ Schools, £1,750 and £3,000. 

Walsall, Staffs.—Birmingham Regional Hos- 
pital Board recommended to approve, in 
principle, scheme for the provision and installa- 
tion of a transformer and switchgear and high- 
tension ring main feeder system, etc., at the 
Manor Hospital. Estimaied cost £11,600. 

Worcester.—Birmingham Regional Hospital 
Board recommended to approve, in principle, 
scheme for a new main eleciricity distribuition 
system at Ronkswood Hospital. Estimaied 
cost £9,500. 


GAS AND WATER SUPPLY 


Bowland, Yorks.—R.D.C. to apply to the 
Ministry and the C.C. to sponsor a scheme 
to the northern part of the area which would 
improve Tosside water supply. Estimated 


cost £60,000. 

Doncaster, Yorks.— B.C. recommended to 
apply for sanction to borrow £15,000 for 
general water main extensions. 

Leek, Staffis.—Birmingham Regional Hospital 
Board recommended to approve, in principle. 
scheme for the extension of the fire services, 
and cold water storage at St. Edward’s Hos- 
pital, Cheddleton. Estimated cost £10.000. 

Mansfield, Notts.— B.C. recommended to 
apply for sanction to borrow £1,155 for the 
extension of water mains at Beech Hill estate. 

Stourbridge, Worcs.—Birmingham Regional 
Hospital Board recommended to approve, in 
principle, scheme for the provision of new cold 
water mains services and water softening plant, 
etc., at Corbett Hospital. Estimated cost 
£10.500. 

Tynemouth, Northumb.—B.C. is to con- 
struct a secondary spillway at the Font 
Reservoir. A scheme is being prepared by the 
consulting engineers, R. H. Cuthbertson and 
spree. 13 Eglinton Crescent, Edinburgh, 


Wigan, Lancs.—B.C. to spend £5,000 on 
provision of new water mains. 

_ Wolverhampton, Staffs. — Birmingham Re- 
gional Hosnital Board recommended to 
approve, in principle, scheme for the replace- 
ment and resiting of feed water treatment 
peek fe New Cross Hospital. Estimated cost 


HARBOURS, PIERS AND SEA 
WORKS 





DEFENCE 


Bridlington, Yorks.—B.C. recommended to 
approve scheme for the construction of three 
new grovnes and revair of other groynes. 
Estimated cost £42,900. 

Seaham, Dur.—Further coast proieciion 
works costing £86,000 are proposed by the 
U.D.C., and tenders are to be invited. The 
work includes the construction of a concreie 
apron and four groynes. The consulting 
engineers are Lewis and Duvivier, 14 Howick 
Place, Westminster, London, S.W.1. 


HEATING AND VENTILATING 


Bridlington, Yorks.—B.C. propose changing 
the heating system at the Spa Royal Hall and 
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Spa Theatre from coal to oil at a cost of 
between £2,000 and £3,000. 

Dudley, Worcs.—Birmingham Regional Hos- 
pital Board recommended to approve, in 
principle, scheme for provision of a boiler ana 
economiser, etc., at Burton Road Hospital. 
Estimated cost £36,150. 

Hendon, Middx.—B.C, recommended _ to 
appoint Richardson and Davis, 57 Queen Anne 
Street, London, W.1, as quantity surveyor’s, 
and negotiate a tender with George Wimpey 
and Co., Ltd., 26 Hammersmith Grove, London, 
W.6, for the installation of calorifiers, pumps 
and draught damper equipment and the ex- 
tension of the boiler and repairs to main at 
housing site No. 8, Sour Road. Estimated cost 
£18,000, 

Lichfield, Staffs.—Birmingham Regional Hos- 
pital Board recommended to approve, in 
principle, scheme for the conversion of the 
boiler plant to oil-firing and replacement of the 
existing steam boiler at Victoria Hospiial. 
Estimated cost £2,000 and £3,500 respectively. 

Romford, Essex. — B.C. have approved for 
inclusion in the 1961/62 estimates scheme for 
the overhaul of heating system and provision 
of heating equipment in dining rooms at 
Crowlands Primary School, £5,100. 

Walsall, Staffs.—Birmingham Regional Hos- 
pital Board recommended to approve, in 
principle, scheme for the installation of an 
emergency stand-by boiler at Manor Hospiial. 
Estimated cost £14,225. 


HOUSING SCHEMES 


Abram, Lancs.—Ministry have approved 
U.D.C.’s proposal to erect 40 houses during the 
year. 

Bacup, Lanes.—B.C. have approved the 
erection of three-storey houses on the old Moss 
Side Mill site in Shawforth. Estimated cost 
£64,000. 

Banstead, Surrey.—Minisiry have approved 
scheme for the erection of 35 dwellings on 
various estates, for U.D.C. 

Barnstaple, Devon.—B.C. recommended to 
approve layout plans for the development of 
Frankmarsh estate by the erection of pairs 





of houses, some terraced blocks and old 
people’s dwellings. = 
Batley, Yorks.—West Riding Town and 


Country planning committee and the B.C. have 
agreed to the building of aged persons 
bungalows on land off Leeds Road at Howden 
Clough, subject to planning conditions. 

Beverley, Yorks.—B.C. recommended to 
approve plans submitted by Anthony Sieel 
and Owen, architecis, 199 Anlaby Road, Hull, 
for erection of four terrace type dwellings on 
the site of 122 and 124 Keldgaie. 

Biggleswade, Beds. — R.D.C. to apply for 
outline planning approval for the development 
of land near the prefab site at Station Road, 
Blunham. 

Boldon, Dur.—Gordon Durham and Co.,, Lid.., 
Moor Lane, are to erect 54 houses and garages 
on the Farm Hill estate, and plans have been 
approved, 

Chatham, Kent.—B.C. recommended to in- 
vite Warley Construction Co., Ltd., 46 Prescott 
Street, Halifax, Yorks., to submit a tender for 
the erection of flats at Lordswood Lane; 
request selected contractors to submit pre- 
liminary proposals and estimates for the erec- 
tion of approximately 218 dwellings in the 
Ordnance Street redevelopment area. 

Conisbrough, Yorks.—U.D.C. propose the 
—- of 50 houses at Sheffield Road for 
sale, 

Cookstown, Tyrone.—W. and M. Given, 33 
Molesworth Street, Cookstown, are the archi- 
tects for 58 houses at Bluedoors for R.D.C. 

Cuckfield, Sussex.—U.D.C. propose the 
erection of 45 units of accommodation during 
the current year. 

Duncannon, Tyrone.—Ministry have approved 
plans for 152 houses at Coalisland for R.D.C. 
Estimated cost £250,000. 

Easington, Dur.—R.D.C. considering erection 
of 72 houses at Kings Road. 

Edinburgh.—Dean of Guild Court have 
approved 157 houses at the Leith Fort scheme 
for City Council. Estimated cost £350,000. 

Exeter, Devon.—City Council recommended 
to prepare bills of quantities and _ invite 
tenders in due course for the conversion of 
1, 2 and 3 The Quadrant, into six flats with 
garages at the rear, Estimated cost £9,000. 

Fifeshire.—County Planning Committee have 
approved in principle plans for a new town at 
Dalgety Bay, between’ Inverkeithing and 
Aberdour, involving an area of 500 acres and 
an ultimate population of 7,000. 

Glasgow.—Baron Bercoit, 118 Blythswood 
Street, Glasgow. C.2. is the architect for 529 
flats, including four 23-storey blocks at Sandy- 


hills for City Council. Estimaied cost 
£1,500,000. 
Guildford. Surrey.—C.C. have approved 


detailed application for the erection of 12 one- 
bedroomed flats at the junction of Boxgrove 
Avenue, for B.C. 
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Harrogate, Yorks. — B.C. recommended 
approve planning permission, subject to condi 
tions, for the amended layout of roads ad. 
sites for the erection of 22 semi-deta a 
houses, one detached house, 24 semi-detach’ 
bungalows and one detached bungalow a ‘ 
Plompton estate, for Arthur Stephe the 
(Harrogate), Ltd., Hookstone Chase, a 
gate. 4 

Heckmondwike, Yorks.—U.D.C, hay : 
to Buckross Bros., Ltd., 16 Kitkdale eamee 
Leeds, 12, permission to erect houses on a 
Hill, Cemetery Road. Ose 

Houghton-le-Spring, Dur. — Lafferty an 
and McPartlin, Fattield, Washington, ‘are : 


erect 15 houses at Gillas Lane, to plans 5 
Simpson Lawson and _ Pariners, Emerso, 
Chambers, Blackett Street, Newcasile upon 
Tyne. 

Ilford, Essex. — B.C. recommended 


proceed with detailed plans for the erection of 
blocks of flats for old persons with accom. 
modation for solo persons upon the top floor 
together with general need accommodaiion 
in a separate block, and further old persons 
accommodation with welfare and communal 
tacilities at corner of Fencepiece Road and 
New North Road. | 

Leeds.—City Architect has prepared layout 
for erection of five blocks of four-siorey 
maisonnettes (40 dwellings) and sites for 4% 
garages on land froniing on to Coal Hill Lane 
between Intake Lane and Calverley Lane, near 
Rodley. 

Miadlesbrough, Yorks.—-B.C. to erect 50 
houses and 54 lock-un garages in Dunsiable. 
Road. 

Newbury, Berks.—Housing Committee have 
approved plans for blocks of 32 two-storey 
flats at eight sites at the first section of Tum. 
pike Road estate, scheme 9b. 

Newtownabbey, Antrim.—U.D.C. 
109 dwellings at Whitewell Road. 

Nuneaton, War.—B.C. recommended to ap. 
prove plans for six flats at corner of Midland 
Road Manor Court Road and six at Freer 
Street. 

B.C. recommended to approve plans for 29 
bungalows and garages at Windermere 
Avenue, St. Nicholas Park estate, for Fred 
Pallett, Ltd., 96 Dugdale Street. 

Queensferry, West Lothian.—B.C. propose 
redevelopment of West Terrace, including 22 
houses, and the improvement of the Loan 
Estimated cost £58,000. 

Redcar, Yorks.—Plans have been approved 
for the erection of 70 houses on Ings Farm 
estate, for Bradley and Co., York, 

Rugby, War.— Ministry have approved, 
subject to conditions, plans for the extension 
of Freemantle Road and the erection of 17 
pairs of semi-detached bungalows at the ex 
tension for E. K. Youell and Son, Ltd., 503 
Walsgrave Road, Coventry. 

St. Albans, Herts. — R.D.C. to apply to 
Ministry for planning permission for the 
demolition of 13-22 Lamb Lane, Redbourn, and 
7 and 8 Bell Terrace, and the erection on site 
of flats and bungalows for aged persons. 

Southampton. — B.C. recommended _ to 
prepare new bills of quantities and redesign 
the block of 24 flats, 10 maisonnettes and 25 
garages at Weston Farm _ (contract B.331); 
appoint Lionel Brett, Watlington Park, 
Watlington, Oxford, as consultant to prepare 
plans for residential development at Nursling 
and Rownhams; invite Selleck Nicholls and 
Co., Ltd., St. Austell, Cornwall, to submit 4 
tender for the erection of 90 Cornish Unit 
dwellings at Dale Valley Road. 

Thornaby-on-Tees, Yorks. — B.C. have ap 
proved the erection of 13 one-bedroom bunga- 
lows in Scalby Square. 

Tonbridge, Kent.—Ministry have approved 
U.D.C.’s scheme for the erection of age 
persons’ dwellings on the sites of 43 houses 
at Priory Grove, Priory Walk and Priory 


Street. 
Devon.— BC. 


Propose 


Totnes, recommended | t0 
submit to Ministry for approval layout plans 
for the erection of 30 houses and_four ol? 
persons’ bungalows on land adjoining the 
Culverdale estate. 

Tynemouth, Northumb. — Plans have been 
prepared by J. Smeds, 56a Camden Street, 
North Shields, for the erection of 12 maison 
nettes and four flats in Borough Road an 
Railway Terrace, North Shields, for B.C. 

Watford, Herts.—Town Planning Committee 
have approved, subject to conditions, outln: 
applications for the revised layout of part o! 
The Limes estate, comprising eight three-stor) 
houses with garages, 54 three-storey flats and 
63 separate garages at junction 0 Sheep 
Lane and High Road for A. Pitkin, Ltd., © 
High Street, Rickmansworth, and 20 flats 4 
garages on site of Nascot Croft, 198 Hemp 
stead Road, for the Public Trustee, ¢/0 ro 
Sherlock and King, 15 Lincolns Inn Fielés 
London, W.C.2. aaa odets 

Welwyn, Herts.—R.D.C. to_ invite te - 
during July, subject to planning a i 
for the erection of a block of 25 flats and § 
bungalows at Queensway estate. 


' 
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Wigao, Lance Housing Committee have 
pproved layout for housing development at 
a 4 “joe 
Bottling Wood. 


PLAYING FIELDS, PARKS, ETC. 
Middx. — B.C. 


recommended to 


Ealing, 
avite tenders from selected contractors for 
ne development of open spaces at various 


i ortsmouth.—City Council recommended to 

ply for sanction to borrow £7,025 and £6,300 
espectivelY for the completion of Drayton 
open space and Farlington sports centre; 
£6,000 for levelling Glory Hole (vart); approve 
the laying-out of tennis courts at Paulsgrove 
open space. Estimated cost £1,000. 

Sunderland, Dur.—Corporation Parks Com- 
are resubmitting to the B.C. a £180,000 


ee 
poh for a new 37 acres extension to 
Barnes Park. Work includes £110,000 for a 
boating lake, £20,000 for roads and paths, and 
£8,000 for pavilion, boathouse and _park- 
keeper's house. 

Walthamstow, Essex.—B.C. recommended 


to obtain tenders from selected contractors 
for the reinstatement of Highams estate. 


ROADS, BRIDGES AND SITE WORKS 


Belfast—Improvements Commitiee propose 
renovations to the Albert Bridge, including the 
renewal of the stringer beams. Estimated cost 
£15,000, Tenders are expected to be invited 
soon. y 

Birmingham. — City Council recommended 
to approve, subject to Ministry approval, 
road and sewer schemes for layout of the 
five central development areas. Estimated 
cost £200,000. 

Chatham, Kent.—B.C. recommended to 
invite tenders for the making-up of Watson 
Avenue (part); resurfacing of Maidstone Road 
fom Scotteswood Avenue to MHuntsman’s 
Corner; repair of the carriageway at bus 
stopping places in High Street and Military 
Road. 

Chester.—City Council recommended to ap- 
prove plans for the making-up of Willow 
Drive. 

Clitheroe, Lancs.—B.C. to apply for sanc- 
tion to borrow £4,000 for works to improve 
visibility along Littlkemoor Road. 

Croydon, Surrey.—B.C. recommended to 
approve in principle scheme for the _ pro- 
vision of a multi-storey car park between 
Surrey Street and Church Road. Estimated 
cost £400,000. 

Edinburgh.—Dean of Guild Court have 
approved the removal of the embankment at 
Seafield Road, the Promenade and the rear of 
King’s Road, Portobello, so that a car park can 
be constructed for City Council. Estimated cost 
£15,000. 

Harrogate, Yorks. B.C. recommended to 
approve in principle and apply for sanction 
to borrow £5,500 for layout of roads for 
light industrial site at Claro Road Depot. 

Inverness-shire. — Roads Committee have 
approved the construction of a road linking 
Loch Portain with North Uist. Estimated cost 
£106,000. 

Keswick, Cumb.—U.D.C. has announced its 
intention of carrying out additions to Under- 
skiddaw sewage works. 


Kirkcaldy, Fifes—B.C. have approved a 
ee proeramme for 1961-62. Estimated cosi 


Northfleet, Kent.—U.D.C. recommended to 
apply for sanction to borrow £6,228 for the 
widening of Dashwood Road. 

Nuneaton, War. B.C. recommended to 
prepare plans for making-up part of Oaston 
Road; approve in principle scheme for im- 
— = Church Street between Bond 
ate an /icarage Street. Estimated cost 
£10,000. % 

Romford, Essex.— B.C. recommended to 
revere Plans for the making-up of South 

ive, 

; St. Helens, Lancs.—B.C. expects to start work 
n the near future on the Newton Road im- 
provement scheme, Estimated cost £21,835. 

ont Shields, Dur.—Tenders are to be 
: tained by the B.C. for a £60,000 scheme 
a realignment. of Boldon Lane. A 
overnment grant of £36,000 is expected. 

Sunderland, Dur.—B.C. to invite tenders 
= Constructing new road from Commercial 
ae, 00 Winchester Terrace, and _ recon- 
Hind oo sewer from Chester Road Bridge to 
ind Street. f 
aontton and Cheam, Surrey.— B.C. have 
peroved the construction of a car park at 

a Gardens. Estimated cost £136,000. 
a ne Herts. B.C. recommended _ to 
pi Or sanction to borrow £15,800 for 
— in the central area traffic scheme, 
ing of °s Proceed with completion of widen- 
widen Station Road; approve plans for the 

‘ning of High Street, including the con- 


Structi é | 
. of a roundabout and improvements 
ater Lane, 
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Montrose 
Hall 
cost 


Wigan, Lancs.—B.C. to extend 
Avenue, Pemberton, from Norley 
Avenue to City Road. Estimated 
£10,250. 


SEWERAGE, SEWAGE AND REFUSE 

DISPOSAL 
City Council 
to approve schemes for the provision otf 
main foul water drainage at the former 
Castle Bromwich Airfield site and sewerage 
system for Speedwell Road trom near Aming- 
ton Road and Redhill Road to the Cole 
Valley sewer in George Road. Estimated 
cost £124,500 and £19,500, respectively. 

Chatham, Kent.-—B.C.. recommended to 
invite tenders for the extension of the storm 
water sewer at Maidstone Road from 
Watson Avenue to Hatts Farm. 

Harrogate, Yorks.—B.C. recommended to 
apply for sanction to borrow £4,971 for drain- 
age of Harlow Hill. 

Southampton.—B.C. recommended to apply 
for sanction to borrow £74,270 for the con- 
struction of a 2lin. foul water sewer from 
Thruxton Court to Bitterne Road, and a 24in. 
storm water outfall sewer from Gainsford 
Road to Bitterne Road. 


STREET LIGHTING 


Birmingham. — Regional Hospital Board 
recommended to apvrove, in principle, scheme 
for the provision of road lighting at Litile 
Bromwich General Hospital. Estimated cosi 
£8,000. 

Chatham, Kent. B.C. recommended to 
approve in principle revised scheme for the 
provision of new fluorescent street lighting 
on brackets affixed to the buildings at High 


Birmingham. recommended 


Street (part). Estimated cost £1,500. 
Chester.— City Council recommended to 
apply for sanction to borrow £2,450 and 


£1,025, respectively for the lighting of Plas 
Newton Lane and part of Eaton Road. 

Standish-with-Langtree, Lancs. — U.D.C. to 
apply for sanction to borrow £1,330 for street 
lighting improvements in James Square, 
School Lane, Almond Brook Road, Bradley 
Lane and Rectory Lane. 


CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 
BUILDING AND DECORATING 
(See also Housing Schemes) 

Adwick-le-Street, Yorks.—Erection of a 
communal building for aged persons and 
incidental works off Edward Road, Carcroft, 
for U.D.C. Applications to E. A. Daubney, 
acting engineer and surveyor, Council Offices, 
Adwick-le-Street, by May 13. Deposit £2 2s. 
Tenders by May 29. 

Alford, Lines.—External painting of 44 
houses in Farlesthorpe Road and Willoughby 
Road, for U.D.C. Documents from _ the 
Council’s Surveyor, Council Offices, Alford. 
Tenders by May 23. 

Aldridge, Staffs.—Erection of public con- 
veniences on _ sites fronting Croft Parade, 
Aldridge and Hillingford Avenue, Pheasey for 
U.D.C. Documents from the Engineer and 
Surveyor, 9 Leighswood Road, Aldridge. 
Deposit £2 2s. Tenders by May 16. 

Ampthill, Beds. — Exterior painting of two 
bungalows at Shillington and 12 houses at 
Silsoe for R.D.C. Documents from the 
Engineer and Surveyor, The Limes, 12 
Dunstable Street, Ampthill, Bedford. Tenders 
by May 17. 

Barrhead, Renfrews.— Conversion of 60 
houses to 35, by several works contract, at 
Barnes Street for B.C. Applications to 
Alexander Douglas, town clerk, town clerk's 
office, Barrhead, by May 12. 

Basildon, Essex.—Exterior painting of ceriain 
groups of properties—1961-62, for U.D.C. 
Applications to the Engineer and Surveyor, 
Keay House, 88 Town Square, Basildon, Essex, 
by May 8. Deposit £2 2s. 

*Basingstoke, Hants.—Ancillary works at 
municipal caravan site toilet blocks, for B.C. 
Deposit £2 2s. Tenders by May 19. 


Bedfordshire.—Following for C.C.: (a) 
Leighton Buzzard—erection of new fire 
station (approximate cost £20,000); (b) 


Leighton Buzzard police station—erection of 
two small extensions to provide improved 
canteen facilities and ladies’ rest room (ap- 
proximate cost £2,000) (c) Barton-in-the-Clay 

alterations and extensions to youth hut (ap- 
proximate cost £2,000). Applications to the 


County Architect, Shire Hall, Bedford, by 
May 8. 
Bedfordshire. — Alterations and extension 


to the Youth Hut, Barton-in-the-Clay, for Co. 
E.C. Applications to the County Architect, 
Shire Hall, Bedford, by May 8. 

Bethesda, Caerns.—Demolition of the 
property known as 85 and 8&6 High Street, 
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Bethesda, and erection on the site of a rest 
room for old people, for U.D.C. Documents 
from Jones, Ap Thomas and Partners, archi- 
tects, Glanrafon, Bangor. Tenders by May 15. 

Birmingham.—Erection of a timber mess- 
room, first aid room and store at Oaklands 
Recreation Ground, Coventry Road, Yardley, 
for City Council. Applications to the General 
Manager, Parks Department, Civic Centre, 
Broad Street, Birmingham, 1, by May 15. 
Deposit £2 2s. Tenders by June 5. 

Blackburn, Lancs.—Renewal of wood floors 
in various schools, for B.C.. Avplications to 
Frank Squires, town clerk, Council Offices, 
Blackburn, by May 8. 

Blackpool, Lancs.—Supply and erection at 
Coleridge Road Depot new office and stores 
building of the following, for Fylde Water 
Board: Contract 115, steel roller shutters, 
lattice gates, etc.; Contract 116, goods/pas- 
senger lift. Documents from the Engineer to 
the Fylde Water Board, Sefton Street, Black- 
pool. Tenders by May 10. 

Blackburn, Lancs. — Pointing of boundary 
walls at various schools for B.C. Applications 
to the Borough Engineer, Town Hall, Black- 
burn, by 10 a.m., May 12. 

*Bootle, Lancs.—Public convenience for B.C. 
Tenders by May 24. 

Bury, Lancs.—Painting greenhouses, etc., at 
the cemetery and railings in Manchester Road, 
for B.C. Documents from Borough Engineer, 
Town Hall, Bury. Tenders by May 20. 

Bury, Lancs.—External painting of Fairfield 
1 and 2, Littlewood 1, Redvales 2, St. Stephens 
1 and 2, Unsworth | and 2, and Walmersley 
1 and 2 housing estates, for B.C. Documenis 
from Borough Engineer, Town Hall, Bury. 
Tenders by May 20. 

Cardiff.— Supplying and laying in-situ 
terrazzo paving and skirting at Fairwaier 
Grammar School for City Council, Docu- 
ments from the City Surveyor, City Hall, 
Cardiff. Tenders by May 16. 

*Caterham and Warlingham, Surrey.—Four 
motor cycle garages for U.D.C. Tenders by 
May 29. 

Chelmsford, Essex.—New livestock market a‘ 
Victoria Road—Phase 2 development, for B.C., 
including the following sub-contracts to be let 
separately: (a) Design and supovly of tubular 
steel pig pens and gates; (b) supply of pre- 
cast reinforced concrete gate posts. Docu- 
ments from the Borough Engineer, Municipal 
Offices, Coval Lane, Chelmsford. Deposit £2 2s. 
Tenders by May 15. 

Clare, Suffolk.—External painting of 166 
dwellings for R.D.C. as follows in the parishes 
of Clare (12), Cavendish (eight), Great Bradley 
(20), Hundon (20), Hawkedon (10), Little 
Bradley (six), Ousden (10), Stradishall (22), 
Stansfield (18), and Wickhambrook (40). 
Applications to the Engineer and Surveyor, 
Stonehall, Clare, by May 6. 

Cudworth, Yorks.—External painting of 286 
Council Houses as follows, for U.D.C.: Con- 
tract 1—80 houses; 2—58 houses; 3—56 
houses; 4—42 houses; 5—50 houses. Docu- 
ments from the Engineer and Surveyor, Council 
Offices, Cudworth. Tenders by May 13 

*Dagenham, Essex.—Supply and installation 
of science laboratory furniture for B.C. Ten- 
ders by May 15. 

*Dagenham, Essex.—Demolition and rebuild- 
ing of boundary wall and railings for B.C. 
Tenders by ~~ 15. 

Dewsbury, Yorks. — Internal and external 
painting and decorating work at various 
schools for B.C. Documents from the office 
of the Borough Architect and Buildings 
Surveyor, Town Hall, Dewsbury. Tenders by 
May 24. 

Dewsbury, Yorks.—Painting and decorating 
at hospitals in the group, for Dewsbury, Batley 
and Mirfield Hospital Management Committee. 
Documents from Geo. W. Batchelor, group 
secretary. 20 Oxford Road, Dewsbury. Tenders 
by May 29. 

Dungannon, Tyrone.—-Design, supply, fabrica- 
tion and erection of structural steelwork and 
outer roof sheeting, etc., for an extension of 
approximately 10,000 sq. ft. to a factory at 


Oaks Road, Dungannon, for Ministry of 
Commerce. Documents from Room 14, 
Chichester House, 64 Chichester Street, 


Belfast, 1. Tenders by May 10. 

East Saltney, Ches.—Painting of 37 iron 
lamp standards for Parish Council. Documents 
from P. J. Lally, clerk, 1, Percy Road, Ches- 
ter. Tenders by May 1 

Failsworth, Lancs.—External painting to 
houses on the following sites, for U-D.C.: 
Site 1. Propps Hall Estate: 44 houses; Site 2. 
Brierley Avenue Estate: 80 houses; Site 3. 
Broome Grove and Lord Lane: 50 houses. 
Documents from the Office of the Engineer and 
Surveyor, Town Hall, Failsworth. Deposit 
£2 2s.. cheques payable to U.D.C. Tenders by 
May 20 

Faversham, Kent.—Supply and erection of 17 
precast concrete garages on an already prepared 
concrete base at Lion Field, Ospringe, for B.C. 
Documents from the Borough Surveyor, Muni- 
cipal Offices, Faversham, Tenders by May 31. 








590 


Fermanagh.—Following works at Shan- 
mullagh Primary School, for Co. E.C. Building 
(extensions and alterations); heating, plumb- 
ing and electrical services (extensions and 
alterations). Documents from J. Malone, chief 
education officer, Education Office, Ennis- 
killen. Deposit £3. cheque payable to Co. E.C. 
Tenders by May 24. 

Gelligher, Glam.—Installation of bathrooms, 
at 34 New Road, Deri; 11 Station Row, 
Tirphil; 9 St. Anne’s Crescent, Gilfach, Bar- 
goed and 29 Heolddu Road, Bargoed, for 
U.D.C. Documents from the Engineer and Sur- 
veyor, Council Offices, Hengoed. Deposit £2 2s. 
Tenders by May 15. 

Halifax, Yorks.—Garage and fitter’s work- 
shop, Stannary Depot, for B.C., comprising 
foundations, brickwork and concrete floors. 
Documents from the Borough Engineer, 
Crossley Street, Halifax. Deposit £1 (cheques 
payable to Corporation). Tenders by May 12. 

Hampshire.—Erection of a new _ single 
storey Fire Station with drill tower and fire- 
mans/caretaker’s house adjacent, for C.C. Ex- 
ternal works to consist of forming a drill 
yard, fencing, etc. The area of the new build- 
ings will be approximately 4,500 sq. ft. Applica- 
tions to Jackson and Greenen, Hinton _Build- 
ings, Hinton Road, Bournemouth. By May 8. 
Deposit £2 2s., by cheque payable to County 
Treasurer. Tenders by May 12. 

*Haverhill, Suffolk.—Factory and offices for 
U.D.C. Deposit £3 3s. Tenders by May 15. 

Hemel Hempstead, Herts.—Externa: paint- 
ing of 162 Council houses, flats and bungalows 
at Bovingdon and Kings Langley, for R.D.C. 
Documents for the Engineer and Surveyor, 
Council Offices, The Bury, Queensway, Hemel 
Hempstead. Tenders by May 13. : 

Hemel Hempstead, Herts.—External paint- 
ing of 20 houses at Markyate and Flamstead 
for R.D.C. Documents from the Engineer and 
Surveyor, Council Offices, The Bury, Queens- 
way, Hemel Hempstead. Tenders by May 13. 

Hull.—Works in connection with the ex- 
tension to the Northern Cemetery. Chanter- 
lands Avenue, for City Council. (1) Drainage 
of Burial Area. (2) Construction of Roadways 
and erection of fencing. Documents from the 
General Superintendent Parks, etc. Depart- 
ment, 79 Ferensway, Hull. Tenders by May 18. 

Hull.—Erection of a combined hostel and 
day centre in Leads Road, for City Council. 
Documents from Gelder and Kitchen, archi- 
tects 120, Alfred Gelder Street, Hull. Deposit 
£2 (to City Treasurer). Tenders by May 19. 

Huntingdonshire.—Following for Co. E.C.: 
External painting Orton Hall Special, Colne, 
Farcet, Fenstanton, Godmanchester (St. Ann’s 
Lane), Woodston, Great Staughton, Hartford, 
Huntingdon C.P., Huntingdon Secondary 
Modern (first instalment of new school), Kim- 
bolton, Ramsey Forty Foot, Ramsey Mereside, 
Ramsey St. Mary’s, and St. Ives Girls. 
Internal redecoration Bury, Farcet V.C., 
Fletton Secondary Modern (and school meals), 
Hemingford Grey, Huntingdon Grammar 
(upstairs corridor and rooms 9 and 10), 
Huntingdon Secondary Modern (St. Peter’s 
Hill—kitchen and office), Huntingdon 
Secondary Modern (Brookside—kitchen and 
stores), Orton Hall Special (entrance hall, 
staircase, landing and two bedrooms (annexe), 
conservatory and entrance hall), Ramsey 
Abbey Grammar (three classrooms and head- 
master’s study), Ramsey Forty Foot (kitchen), 
Ramsey Tn. (part), Ramsey Secondary Modern 
(and kitchen), St. Neots Technical Institute 
(further work), Stanground C.P. (part), Stan- 
ground V.C. Chapel Street (part) and Church 
Street (including scullery), Warboys 
(H.O.R.S.A. classroom). Playground main- 
tenance works Alconbury, Bury, Farcet C.P., 
Godmanchester (St. Ann’s Lane), Houghton, 
Huntingdon Secondary Modern (Brookside), 
King’s Ripton, Ramsey St. Mary’s, Ramsey 
Secondary Modern (resurfacing concrete 
entrance road and providing carpet coat to 
tennis court areas at rear), Sawtry (ex W.L.A.). 
Applications to S. Holloway, county 
architect, County Buildings, Huntingdon, by 
noon, May 10. i 

Isle of Man.—Construction of public toilet 
at The Sound, Rushen, for Local Government 
Board. Applications to the Architect and 
Planning Officer, Murray House, Douglas, 
Deposit £2 2s. payable to Government Trea- 
surer. Tenders by May 18. 

Keighley, Yorks.—Erection of seven brick 
garages, Royd House Road, Long Lee, for 
B.C. Applications to T. D. Williams, borough 
architect, Borough Architect’s Department, 
College Street, Keighley. Deposit £1. Tenders 
by May 29. 

Kingsclere and Whitchurch, Hants.—Follow- 
ing works for R.D.C.: (1) Improvements and 
repairs to 69, 69a, and 71, Winchester Street. 
Overton; (2) provision of concrete paths and 
screen fencing, Evingar Road Council Houses 
Whitchurch. Documents from the Surveyor, 
Council Offices, Kingsclere, near Newbury. 
Tenders by May 15. 

Lanarkshire.—Painter work at Strathaven 
Academy for C.C. Written applications to 
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Ian V. Paterson, county clerk, Lanarkshire 
House, 191 Ingram Street, Glasgow, by May 12. 

Lancashire.—Stripping and re-tiling part of 
roof, pointing to chimney stacks and other 
roof repairs at East Cliff County Offices, 
Preston, for C.C. Applications to the County 
Architect, P.O. Box 26, County Hall, Preston, 
by May 8. 

Larne, Antrim.—External painting and snow- 
ceming of 130 houses and 42 cottages for 
R.D.C. Documents from T. F. W. Nelson, 
clerk of Council, Prince’s Gardens, Larne. 
Tenders by May 10. 

Leeds.—Works of pointing and building re- 
pairs at St. James’s Hospital, for Hospital 
Management Committee. Applications to the 
Superintendent Engineer, St. James’s Hospital, 
Leeds 9. Deposit £1 1s. payable to the Com- 
mittee. Tenders by May 12. 

Leicester.—Erection of 6 shops and maison- 
ettes, Avery Hill, Braunstone Estate, Leicester, 
for City Council. Documents from City Archi- 
tect, Municipal Offices, Charles Street, 
Leicester. Deposit £2. Tenders by May 24. 

Liverpool.—Construction of additional office 


accommodation, Westminster Road Police 
Station for City Council. Documents from 
City Architect and Director of Housing, 


Blackburn Chambers, Dale Street, Kingsway, 
Liverpool, 2, Deposit £2 2s. payable to City 
Treasurer, Tenders by May 16. 

Liverpool.—Internal and external cleaning 
and painting at various group establishments, 
for South Liverpool Hospital Management 
Committee. Documents from Garnet Chaplin, 
Secretary to the Committee, Sefton General 
Hospital, Liverpool 15. Tenders by June 1. 

Liverpool. — Water Department, Vyrnwy 
Aqueduct. Exterior painting and internal 
decoration of properties, for City Council. 
Documents from Water Engineer, 55, Dale 
Street, Liverpool, 2, or Resident Engineer, 
Llanforda Filter Beds, Oswestry, Salop. Ten- 
ders by June 5. 

Liverpool.—Water Department, Rivington 
estate. Exterior painting of properties for City 
Council, Documents from Water Engineer, 55 
Dale Street, Liverpool 2, or Resident Engineer, 
Anderton Yard, Horwich. Tenders by June 5. 

Llanelly, Carmarthen.— Erection of Ladies’ 
and Gents’ convenience at (1) Black Horse 
Square, Hendy, and (2) at Station Road, 
Llangennech, for R.D.C. Documents from the 
Architect and Surveyor’s Office, 2 Queen 
Victoria Road, Llanelly. Deposit £1. Tenders 
by May 9. 

Loddon, Norfolk.—External painting of (a) 
175 houses and four garages in the following 
parishes: Aldeby 12 houses, Bergh Apton 12, 
Brooke 2, Broome 6, Geldeston 10, Gillingham 
17, Haddiscoe 11 Hedenham 13 houses and 1 
garage, Kirby Cane 9 houses, Kirstead 4 
houses and 3 garages, Langley 4 houses, Loddon 
34 houses, Thurton 12, Toft Monks 4, Wheat- 
acre 13, Woodton 12; (b) sewer vent stack, 
sewer pump houses and gates in the parishes 
of Broome and Ditchingham; (c) water tower 
in the parish of Ditchingham. Applications to 
the Housing Officer, Council Offices, Farthing 
Green House, Loddon. Tenders by May 12. 

Malden and Coombe, Surrey.—Extensions 
to Manor Park pavilion, New Malden, for 
B.C. Applications to John Apse, borough 
engineer and surveyor, Municipal Offices. 
New Malden, by May 6. 

Maldon, Essex.—Following for R.D.C.: (a) 
Erection of 10 garages and siteworks at The 
Glebe, Purleigh; (b) erection of 12 garages 
and siteworks at Elysian Gardens, Tollesbury. 
Documents from the Engineer and Surveyor, 
Council Offices, Wantz Road, Maldon. 
Tenders by May 17. 

Manchester. — Erection of changing rooms 
and showers at Greenbank Fields, Levens- 
hulme, for City Council. Documents from 
City Architect, P.O. Box 488, Town Hall, 
Manchester. Tenders by May 10. 

Manchester.—Alterations to external toilets 
at Hague Street School, Newton Heath, for 
City Council. Documents from City Archi- 
tect, P.O. Box 488, Town Hall, Manchester. 
Tenders by May 24. 

*Middlesbrough. — Erection of aged 
persons’ hostel for B.C. Deposit £2 2s. 
Tenders by May 29. 

Milnrow, Lancs.—Following, for U.D.C.: 
Improvement of 12 back-to-back houses situa- 
ted at Newhey Road and Clegg Street, includ- 
ing the provision of all standard amenities 
plus certain electrical and joinery work. Work 
involves the demolition of two back-to-back 
houses situated at Newhey Road and Clegg 
Street, Milnrow, and the rebuilding of adjoin- 
ing gables with stone recovered from the 
demolition, also the taking down and rebuild- 
ing with existing stone the front of 37 Newhey 
Road. Documents from Council’s Surveyor, 
Council Offices, Milnrow. Tenders by May 26. 

Newbury, Berks.—External painting of 92 
houses at St. Georges Avenue estate for B.C. 
Documents from the Borough Surveyor, 
Municipal Buildings, Newbury. Tenders by 
May 18, 
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Newtownards, Down.—Completio 
ations to Queens Hall for B.C. ‘oc 
from Roe, Stevenson and Sons, quantitn” 
veyors, 33 College Gardens, Belfast, 9 b Sur. 
=, Tenders by May 13. at | 

orthern Ireland.—External repainy 
320 dwellings and 13 garages at Pong, 
Redmanville, for Housing Trust, stems 
from offices of the Trust, 12 Hope Stree’ 
Belfast, 12. Tenders by May 12, tet, 

Northern Ireland.—External _ repaintin 
the following for Housing Trust: (a) ain 
dwellings block of eight shops and eight ff 4 
and 16 garages at Whitewell; (b) 18 dwellins 
at Castlerock; (c) 35 dwellings at Ballycastle: 
(d) 58 dwellings at Newry; (e) 76 dwellin : 
Banbridge (Glencar); (f) 86 dwellings at hy” 
bridge (Primrose Gardens). Documents io 
offices of the Trust, 12 Hope Street Belfast 
—" Senter, by — ll, , : ’ 

ort iding.—Internal paintin 
County School and canteen, near Richman at 
C.C. Documents from the County Architeot 
County Hall, Northallerton. Tenders by 
MN oa h.—-E f 

orwich.—Erection of the followin , 
Council: (a) Woodside Junior Sched. Hot 
sease estate; (b) E.S.N. School, Colloge Road 
Norwich, Documents from the City Architect’ 
office, City Hall, Norwich, NOR OIA, Tenders 
by June 19. 

Norwich.—Renovation of and alterations to 
2 Elm Hill, for City Council. Documents from 
the City Architect’s Office, a Hall, Norwich 
NOR OIA. Tenders by May 15. F 

Oakham, Rutland.—External repainting of 
76 houses for U.D.C. Documents from 


n of 
D altera. 


H. Tabberer, surveyor, Oakham UDC 
Tenders by May 23. ; 
Oldham, Lancs.—Erection of a garage, 


messroom and convenience at Hollinwood 
Cemetery, for B.C. Documents from F, Thorpe 
and Whyman, architects, Barclays Bank Cham. 
bers, Church Lane, Oldham. Deposit £2 2s. 
Tenders by May 15 

Orkney.—Redressing, renewing and ancillary 
works in connection with the preservation of 
decayed stonework at the County Buildings, 
Kirkwall, for C.C. Documents from the 
County Architect's Department, Mounthoolic 
Lane, Kirkwall. Tenders by May 22, 

Peterborough.—Interior decorating of certain 
sections of the County Offices, Bridge Street, 
for C.C. Documents from the County Surveyor, 
County Offices, Bridge Street, Peterborough. 
Deposit £2 2s. Tenders by May 29. 

Preston, Lancs.—Adaptation work at the 
existing building of the Harris College in 
Corporation Street for B.C. The value of 
the work is estimated at £190,000, and the 
work is scheduled to start in August, 1961, 
and to be completed by June, 1963.  Ap- 
plications to W. E. Lockley, town clerk, 
Municipal Building, Preston, by May 8. 

Rainford, Lancs.—Provision of Standard 
Amenities at 14 Council Houses numbered 
96 to 122 (even numbers) Ormskirk Road, for 
U.D.C. Documents from the Surveyor, Council 
Offices, Rainford. Tenders by May 15. 

Rainford, Lancs.—External painting of 98 
Council Houses on various sites in Rainford, 
as follows, for U.D.C.; 1 Contract—56 houses; 
2—42 houses. Documents from The Technical 
Assistant, Council Offices, Rainford. Tenders 
by May 15. x 

Ross-on-Wye, Heres.—Exterior painting of 
Post War Houses, for U.D.C. Contract A— 
Thirty-eight houses and _ outbuildings: 1- 
14 (inclusive); Wallhouse Road: 1—I18 (inclu- 
sive); Mayhill Road: 31—36 (inclusive), Bamp- 
ton Road. Contract B.—Sixty houses and out- 
buildings: 13—75 odd, Three Crosses Road: 
2—56 even, Three Crosses Road. Documents 
from H. F. Watts, Housing Manager, Council 
Chambers, Ross-on-Wye. Deposit 
cheques payable to U.D.C. Tenders by May 15. 

*Salford, Lancs.—Two-bay fire station for 
city Council Deposit £3 3s. Tenders by May 29. 

Samford, Suffolk.—External painting and re- 
pair of all or any of the under-mentioned 
groups of houses, for R.D.C. 4 houses, Boleyn 
Place, Arwarton; 12 houses, Highfields, Bent- 
ley; 8 houses, Palfrey Heights, Brantham; 
houses, Foxhall Fields, East Bergholt; 12 
houses, River View Road, Harkstead; 8 
houses, Timperleys, Hintlesham; 44, houses 
and bungalows, Kingsland, Shotley; 18 = 
galows, Queensland, Shotley; 15 houses at 
bungalows, Stutton Close, Stutton; 14 houses, 
Church Close, Great Wenham. Documents 
from the Housing Manager, Council Ofes 
25 London Road, Ipswich. Tenders by May 13. 

Seaham, Dur.—Supply of windows for 216 
existing houses at the Deneside Estate, for 
U.D.C. Documents from the Housing Mani 
ger, Estate Office, Deneside, Seaham. Tenders 
by May 15. 

Shrewsbury, Salop.—Erection of sevem shops 
with seven dwellings over in a three 
block at Harlescott Grange, for B.C. Lane 
ments from the office of the Borough $ - 
Guildhall, Shrewsbury. Deposit £2 2s. Te 
by May 24. 


——— i Url LC 


ewo oer lem 


nn 


aSFQea STS QH eee ot 


May 4 1961 


.on-Sea, Essex.—Converting class- 
Southends' classrooms for partially deaf unit 
100m ks incidental thereto at Prince Avenue 
and WOrhool for B.C. Applications to the 
Infants Architect, 30 Alexandra Street, 
Borenend-on-Se2, on and from May 16. 
: @ /. 
Tenders en Sea, Essex.— Conversion of 
tical rooms into laboratories at Southend 
Pa School for Boys for B.C. Applications 
High Borough Architect, 30 Alexandra Street, 
w hend-on-S€a, on and from May 16, 
ne /. 

fenders afi. —Construction of a sports 

ilion, Long Lane, Stanwell, for, U.D.C. 
av lications to the Engineer and Surveyor, 
App’ od House, 240 London Road, Staines. 

osit £2 2s. Tenders by May 29. 

De tanley, Yorks.—Erection of a laundry and 
sommon room at Moorhouse Close, Aberford 
cond, for U.D.C. Documents from H. W. 
—_ engineer and surveyor, Council Offices, 
sch Road, Outwood, Deposit £2 2s. Tenders 
by May ariet, Suffolk.—External painting of 
ho and bungalows in groups of 52, 38, 
36 and 48 for U.D.C. Documents from_K. W. 
Skeates, engineer and surveyor, Council 
Offices, Ipswich Road, Stowmarket. Tenders 
by May 15. art ; ; ee 
“s d, Dur. —- Various -painting works, 
re several educational premises, for 
3.C.; Internal and external painting; interior 
washing-down. Documents _ from __ the 
Director of Education, 15 ~ Street, 
Sunderland. Tenders by May 2 ; 

Thornbury, Glos.—Alterations and improve- 
ments to cottage at Stokefield House for 
RD.C. Applications to the Surveyor, Council 
Offices, Castle Street, Thornbury, Bristol, by 
May 12. Tendese by on = ass 
, rrock, Essex.—Propose public con- 
suas at Dilkes Park, Aveley, for U.D.C. 
Applications to A. E. Poole, clerk of the 
Council, Council Offices, Whitehall Lane, 
Grays, by May 12. Plans seen at the office 
of Graham and Baldwin, architects, The Old 
House, Horndon-on-the-Hill, Essex. 

Tyrone.—Following, for Co. E.C.: Redecor- 
ation at Dervaghroy and Denamona Primary 
Schools; Tarmac surfacing at Fivemiletown 
PS, Internal plastering at Calkill P.S. Docu- 
ments from Chief Education Officer, Education 
Offices, Omagh. Tenders by May 16. 

Ulverston, Lancs.—A small factory extension 
and three small lock-up shops, for U.D.C. 
Documents from Surveyor, Town Hall, Ulvers- 
ton. Deposit £2 2s. — by, May 20. 
Wallasey, Ches.—Erection of a two-storey 
brick cat vesonatrastion stone sports pavilion 
at Lingham Park, Moreton, for B.C. Docu- 
ments from Borough Architect, Town Hall, 
Wallase’ ¥, we eee 6. ¢ beilal 

‘Watford, Herts.—Erection of buildings at 
Wiggenhall depot for B.C. Apply by May 9. 
Deposit £2 2s. Tenders by June 13. 

West Riding. — Adaptation of girls’ cloak- 
rom as scullery and caretaker’s store at 
Glusburn J.M. and I. School for C.C. The 
work is required to be carried out during the 
school summer holiday period, July 17 to Aug. 
26, 1961. Applications to the Divisional 
Architect, Salisbury Buildings, Albert Street, 
mee, teniers 7 e 30. lila 

est Riding. Taking down and rebulld- 
ing of a length of 35yd. of retaining wal] in 
The Bailey, Skipton, for C.C. Documents 
from the office of the Assistant County Sur- 
veyor, Croft House, Carleton Road, Skipton, 
aon £1 ou pevene te West Riding 

reasurer). Tenders by May 15. 

_ West Riding.—Internal and external paint- 
ing and decorating of the Kirk Sandall 
County Primary School, Kirk Sandall, near 
Doncaster, for C.C. Documents from the 
Divisional Education Officer, County Area 
8 _ Road, Doncaster. Tenders 

y May 12. 

West Riding—Erection of office accom- 
modation at the West Riding County Council 
Highways Depot, Ainleys, Elland, for C.C. 
Documents from the office of the Divisional 
et runt Street, Huddersfield. Tenders 
y May 10. 
West Riding.—Internal and external painting 
at the Yorkshire (W.R.) Institute of Agricul- 
lure, Askham Bryan, near York, for C.C, 
Applications to the Divisional Architect, Salis- 
na Buildings, Albert Street, Harrogate. 
tnders by May 30. 
West Riding.—Rebuilding bay windows at 
Wombwell Grange, Wombwell, for C.C. Docu- 
Ments from the office of the Divisional 
Architect, Bishopgath, Westfield Road, Wake- 
field, Tenders by May 15. 

*Worcester.— Strengthening of Guildhall 
floor for City Council. Deposit £2 2s 
Tenders by May 26. 
Yeovil, Som.—Contract B/5—Erection of 
out shops, two bed-sitting-room flats, and six 
Malsonnettes, for B.C. Applications to A. 
tal, borough surveyor, Municipal Offices, 
tovil, giving the names of local authorities 
— ery have done similar work, by 

, May 17, 
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CLOTHING AND TEXTILES 


Birmingham. — Supply of uniform caps for 
City Transport. Documents from W.H. Smith, 
general manager, Birmingham City Transport. 
Council House, Congreve Street, Birming- 
ham, 3. Tenders by May 16 

*Blackburn, Lancs.—Supply of various items 
of clothing for B.C. Tenders by June 6. 

Wales.—Supply of the undermentioned gar- 
ments for Breconshire and Radnorshire Joint 
Fire Brigade Committee: Men's shirts, white 
(officers’) without collars, 9; men’s collars, 
white, 18; men’s shirts, R.A.F. blue, without 
collars, 28; men’s collars, R.A.F. blue, 56; 
women’s shirts, white, without collars, 18; 
women’s collars, white, 36; ties, black, 50; 
men’s socks, woollen, navy blue or black (nylon 
protected), 38 pairs. Samples of shirts, or 
materials, should be submitted with tenders. 
Tenders, endorsed “ Tender for shirts, etc.,” 
to C. M. S. Wells, Clerk of the Joint Com 
mittee, County Hall, Brecon, by May 13. 


DEMOLITION 


Ashbourne, Derbys. — Following contracts 
for U.D.C.: (a) Demolition of properties, 
Union Street clearance area—the demolition 
of 10 properties in and adjoining the Union 
Street clearance area, and the clearance of the 
site (approximately 2,000 sq. yd. im area); (b) 
siteworks to Union Street clearance area— 
grading of the site, and the construction of 
approximately 177 sq. yd. of tarmacadam 
access road, 245 sq. yd. of tarmacadam 
footways, reinforced concrete bases to four 
garages, retaining walls, and foul and surface 


water sewers. Documents from P. ‘ 
Thornley, engineer and surveyor, Council 
Offices, Ashbourne. Deposit £1 ls. each. 


Tenders by June 5. 


Hertfordshire——Demolition of the following 
properties at Buntingford: 40 High Street, and 
2 and 4 Church Street, Buntingford. This 
includes demolition, filling foundations, 
removal of all surplus materials and complete 
clearance of site, Documents from County 
Fo ml ale County Hall, Hertford. Tenders by 
May 17. 

Huntingdonshire. — Demolition of the old 
timber building at the junction of the Hart- 
ford Road and Montague Road, including pur- 
chase of the materials by the successful ten- 


derer, removal of all debris and the leaving - 


of the site perfectly clean on completion of the 
work, for Fire Brigade Committee. No rein- 
statement of fencing nor the removal of any 
site concrete will be required to be undertaken, 
Sealed tenders in a plain envelope endorsed 
“Timber Building, Hartford Road, Hunting- 
don,” to A. C. Aylward, clerk of the County 
Council. County Buildings, Huntingdon, by 
noon May 9. 

Monmouthshire. — Demolition and removal 
from site of the Old Primary School, Bedwellty 
Pits, Tredegar and Blaentillery Junior Mixed 
School, Abertillery, for C.C. Documents from 
S. Leyshon, County architect, Queen’s Hill, 
Newport, Mon. Tenders by May 22. 

Rochdale, Lancs.—Demolition of various 
properties for B.C. Documents from Borough 
Surveyor, Town Hall, Rochdale. Tenders by 
May 15. 

*Woking, Surrey.—Demolition of cottages 
and hotel for U.D.C. Deposit £2 2s. Tenders 
by May 15. 


ELECTRICAL 

Belfast.—{a) electrical installation; (b) in- 
ternal plumbing installation and (c) low pres- 
sure hot water installation in connection with 
the erection of a New Boys’ Intermediate 
School, Brittons Parade, Belfast, for Rev. J. 
McConville. Documents from C. P. MacNally, 
consulting engineers, 143 Royal Avenue, Bel- 
fast Deposit £10 10s. Tenders by May 19. 

Keighley, Yorks.—Following for Libraries, 
Arts and Museum Committee (a) Provision of 
lighting for illumination of pictures. (b) Pro- 
vision of portable display screens. Deposit £1 
each. Tenders by May 15. 

Lancashire.—Rewiring the electrical instal- 
lation at Droylsden Fairfield High Schoo! for 
Girls for C.C. Applications to County Archi- 
tect, P.O. Box 26, County Hall, Preston, by 
May 8. 

Lancashire.—Barrowford county and county 
secondary school. Re-wiring of the electrical 
installation for C.C. Applications to the 
County Architect, P.O. Box 26, County Hall, 
Preston, by May 8. é 

Lancashire.—Electrical installation at Hay- 
wood All Souls C.E. School, for C.C. Appli- 
cations to the County architect, P.O. Box 26, 
County Hall, Preston, by May 8. 

Manchester.—Electrical installation at St. 
Thomas’s C. of E. School, Ardwick, for City 
Council. Documents from City Architect, P.O. 
Box 488 Town Hall, Manchester. Tenders by 
May 17. . 

Tyrone.—Electrical installation in meals 
kitchen at Ballytrea P.S. for Co. E.C, Docu- 
ments from Chief Education Officer, Education 
Offices, Omagh. Tenders by May 16. 
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West Riding.—Re-wiring of the electrical 
installation and installation of a fire alarm 
system at the Children’s Home, Bramham 
House, Bramham, for C.C. Documents from 
the office of the Divisional Architect, Salis- 
bury Buildings, Albert Street, Harrogate. 
Tenders by May 29. 


FENCING 

*Dagenham, Essex.—Fencing and gates for 
B.C. Tenders by May 15. 

Leeds.—Removal of existing defective chain 
link and provision and fixing of new chain 
link on existing steel standards at Highways 
Depot, Wykebridge, for City Council. Docu- 
ments from Director of Works, Sweet Street, 
Leeds, 11. Tenders by May 15. 


GAS AND WATER SUPPLY 


*Blackpool, Lancs.— Broughton borehole 
— or Fylde water board. Tenders by 
une 9. 

Bolton, Lancs.—Construction of a 2,000,000- 
gallon service reservoir, having mass concrete 
walls and reinforced conerete columns and 
roof, for B.C. Documents from Waterworks 
Engineer’s Office, Town Hall, Bolton, on and 
after May |. Deposit £5. Tenders by June 5. 

Braintree and Bocking, Essex.—Laying on a 
new estate of about 320 lin. yd. of 6in. 
diameter pipes, 360 lin. yd. of 4in. diameter 
pipes, and 550 lin. yd. of 3in. diameter pipes, 
together with hydrants and other appurtenant 
works, for U.D.C. Documents from the 
Engineer and Surveyor, Town Hall, Braintree. 
Deposit £2 2s. Tenders by May 19. 

Cardiff.—Asphalting of a service reservoir 
roof (320ft. x 135ft.) at Cyncoed Road, for 
City Council. The roof will be subsequently 
marked out for use as public tennis courts. 
Applications to the Water Engineer and 
Manager, Municipal Offices, Geastriace Road, 
Cardiff. Deposit £2 2s. Tenders by May 18. 

Chichester, Sussex.—Sinking, lining and 
testing of a maximum of five 10in. 
diameter and three 24in. diameter bore- 
holes to a maximum depth of 400ft. 
in the chalk formation at Levant, near 
Chichester, for City Council. Documents 
from the Water Engineer and Manager, 
Greyfriars, North Street. Chichester. Deposit 
£2 2s. Tenders by June 13. 

Depwade, Norfolk.—Provision, trenching 
for, laying and jointing, etc., of about 1,900yd. 
of 3in. and 4in. diameter spun iron mains in 
the Parish of Gissing, for R.D.C. Documents 
from the Engineer and Surveyor, Council 
Depot, Long Stratton, Norwich. Deposit £2 2s. 
Tenders by May 17. 

Holywell, Flints.—Laying of approximately 
3.700 lin yd. 4in. diameter, 4,176 lin. yd. 3in. 
diameter, 150 lin. yd. 2in. diameter, 453 lin yd. 
l4in. diameter asbestos cement pressure pipes, 
for R.D.C. The works will be carried out in 
the parishes of Caerwys, Whitford, Mold 
Rural, Northop, Llanasa and Ysceifiog. Docu- 
ments from E. A. Iddon, engineer, R.D.C. 
Offices, Halkyn Road, Holywell. Deposit £2 2s. 
Tenders by June 1. 

Inverness-shire. — Construction of a mass 
concrete dam at Loch Torasclett, an intake on 
the Urgha River, slow sand filters of capacity 
60,000 g.p.d., and the provision of materials 
for, and laying of, oa 6,000yd. of 
2in., 3in. and 4in. diameter asbestos-cement 
or p.v.c., at Tarbert, Harris, for C.C. Docu- 
ments from County Water Engineer, County 
Buildings, Inverness. Site meeting at 
10.30 a.m., May 10, from Water Department 
Offices, Tarbert. Tenders by May 30. 

Leiston-cum-Sizewell, Suffolk. — Provision 
and laying of approximately 900 lineal yards 
of 6in. diameter asbestos cement water mains, 
together with all valves, fittings and other 
ancillary works, between Highbury ee 
and Crossing Farm Cottages, Leiston, for 
U.D.C. Documents from W. Herbert Bateman 
and Partners, consulting engineers, Halifax 
House, Bank Plain, Norwich, Norfolk, NOR 
OlJ. Deposit £2 2s. Cheques payable to U.D.C. 
Tenders by June 5. : 

*Louth, Lincs.— Construction of water 
treatment plant (contract 4) for B.C. Deposit 
£3 3s. Tenders by May 19. ' 

Preston, Lancs.—Laying of approximately 
900yd. of 12in. and 4,070yd. of Yin. diameter 
asbestos-cement mains, together with short 
length of 9in. diameter oa nen pipes under 
railway at Walton-le-Dale, for Preston and 
District Water Board. Documents from J. F. 
Bailey, engineer and manager, Municipal Build- 
ings, Preston. Deposit £5. Tenders by May 24. 

Radnorshire.—Filter Chamber and approxi- 
mately 700ft. 2in. water supply main with 
stop-cock Chamber and Incidental Works, etc., 
at Clyro Court Secondary Modern School, for 
C.C. Documents from the County Architect, 
Radnorshire County Council, County Hall, 
Lenten Wells. Deposit £2 2s. Tenders by 
May 15. 

St. Neots, Hunts.—Construction of water 
tower for R.D.C. Deposit £5 5s. Tenders 
by May 31. : . 

Taunton, Som. — Laying of approximately 
14,000yd. of 6in., 4in. and 3im. spun-iron 
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pipes, with Tyton joints, eastern parishes 
scheme, for B.C. Documents from W. J. 
Wonnacott, engineer and manager, Flook 
House, Station Road, Taunton. Deposit £2 2s. 
cheque. Tenders by May 29. 

West Dean, Glos.—Provision and laying of 
approximately 5,650yd. of 9in. cast iron water 
pipes, together with valves and fittings, from 
Mile End to Sling Reservoir and Tufthorn 
Avenue, Coleford, for R.D.C. Documents from 
the Engineer and Surveyor, Council Offices, 
Coleford, Glos. Deposit £3 3s. Tenders by 
May 24. 
HARBOURS, PIERS AND SEA DEFENCE 

WORKS 

Colchester, Essex.—Extension of the elevator 
quay at the Hythe for B.C., including the 
driving approximately 280ft. of Larssen 
No. steel sheet piling, fixing _ steel 
capping and concrete backing, tie rods, 
anchor blocks and 2,500 cu. yd. of excavation, 
etc. Deposit £2. Tenders by May 23. 

*Herne Bay, Kent.—East cliff coast 
tection for U.D.C. Apply by May 5. 


HEATING AND VENTILATING 


Aberdeen.—Heating and primary hot water 
installation at Balnagask House and 14 special 
purpose houses adjoining same for City 
Council. Applications in writing to the City 
Architect, 11 Broad Street, Aberdeen. Ten- 
ders by May 11. ; 

Bath.—Installation of new oil-fired central 
heating system at 3, 4 and 5 North Parade 
Buildings for Health Committee. Documents 
from the Surveyor of Corporate Property, 
Guildhall, Bath. Deposit £2 2s. Tenders 
by May 31. 

Blackpool, Lancs.—Supply and installation 
of oil-burning equipment to the existing cen- 
tral heating at the Board’s Filter House, Hod- 
der Works Slaidburn, Yorkshire (W.R.), for 
Fylde Water Board. Documents from the En- 
gineer to the Fylde Water Board, Sefton 
Street, Blackpool. Tenders by May 10. 

Hull.—Low pressure hot water heating in- 
stallation in the Central Library Extension, for 
City Council. Documents from the Deputy 
City Architect, Guildhall, Hull. Deposit £2 
payable to City Treasurer. Tenders by May 10. 

Lancashire.—Garstang, The Beeches hostel 
for aged persons. Replacement of the heating 
boiler plant and conversion to automatic firing, 
for C.C. Applications to the County Architect, 
P.O. Box 26, County Hall, Preston, by May 6. 

Lancashire. — Knowsley Longview County 
and County Secondary School—replacement 
of the automatic stoker plant for C.C. Ap- 
plications to the County Architect, P.O. Box 
26. County Hall, Preston, by May 8. 

Lancashire.—- Colne Park County Secon- 
dary School, Colne Primet County School- 
improvements to the central heating instal- 
lations at each of the above-mentioned 
schools for C.C. Applications to the County 
Architect. P.O. Box 26, County Hall, Preston, 
by May 8. 


HOUSING SCHEMES 


Barnstaple, Devon.—Forty-two dwellings at 
Forches estate as follows for B.C.: (Part A) 
Eighteen houses in pairs; (B) four houses in 
pairs and 20 bungalows in pairs and blocks. 
Documents from the Borough Surveyor, The 
Castle, Barnstaple. Deposit £2 2s. Tenders 
by May 18. ; 

Belfast.—Twenty-four houses at Ballysillan 2 
estate for City Council. Documents from the 
City Architect’s Department, Housing Section, 
Townsend House. 97 Townsend Street, Belfast, 
13. Deposit £5. Cheques payable to corpora- 
tion. Tenders by May 16. 

Bo’ness, West Lothian.—22 houses on three 
small sites at Grahamsdyke Terrace. Dean 
Road, and Bo'mains Road respectively, for B.C. 
Plans seen at the offices of G. L. Walls and 
Partners, architects, 14 Great King Streei, 
Edinburgh. or the Burgh Surveyor’s Office, 
Council Chambers, Bo’ness. Applications to 
John A. M*’‘Kittrick, town clerk, Council 
Chambers, Bo’ness, by May 16. 

Brentwood, Essex.—A panel of contractors 
for house building, for U.D.C. Applications in 
writing to Clement Booth, clerk of the Council, 
Council Offices, Brentwood, by May 9. 

Cardiff.—One block of four flats and one 
pair of houses at Maesyffynon, Bonvilston for 
R.D.C. Documents from Engineer and Sur- 
veyor, 20 Park Place, Cardiff. Deposit £3 3s. 
Tenders by May 16. 

*Cardiff.— Three hundred and twenty-four 
dwellings at Caerau Lane, Ely, five groups. 
for City Council. Deposit £2 2s. each. 
Tenders by May 31 

Croydon. Surrey.—Four houses and 24 flats 
in two- three- and four-storey blocks at 
Leighton Street, Sumner Gardens and St. 
Tlames’s Road for B.C. Applications to 
Borough Engineer, Municipal Offices, 
Croydon. Tenders by June 5. 

*Dagenham, Essex.—Flats and garages for 
B.C. Deposit £2 2s. Tenders by May 25. 


pro- 
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Durham.—Following standard police houses 
for C.C.: Chester-le-Street, North End, one pair 
senior officers’ houses; Hartlepool, West View, 
three senior officers’ houses and garages; West 
Hartlepool, Egerton Road and Valley Drive, 
two detached senior officers’ houses and 
garages; Lanchester, Deneside estate, single 
house with office; Middleton-in-Teesdale, 
Wesley Terrace, one pair semi-detached, office, 
cell and garages Applications to County 
Architect, South Street, Durham, by May 10. 

*Evesham, Worcs.—Flats at Henry Street for 
B.C. Deposit £2 2s. Tenders by June 5. 

Fareham, Hants.—Thirty-one dwellings at 
West End Estate, for U.D.C. Documents from 
the Engineer and Surveyor, Westbury Manor, 
Fareham. Deposit £2. Tenders by May 24. 

Great Yarmouth, Norfolk.—Following for 
B.C.: (a) 45 dwellings (6 bungalows, 24 two- 
storey flats, 15 houses) and 13 garages at 
Granville Road, Cobholm, Great Yarmouth; 
(b) eight garages, sundry stores and outbuild- 
ings rear of Tolhouse Street, Great Yarmouth, 
Documents from the Borough Engineer’s Office, 
Town Hall, Great Yarmouth, on and from 
May 5. Denosit £2 2s. Tenders by May 26. 

*Harrow, Middx.— List of contractors for 
housing contracts for B.C. Apply by May 19. 

Hull.—Sixty-two dwellings and 16 garages, 
Holderness Road and Hebden Avenue, Long- 
hill estate, for City Council. Documents from 
Deputy City Architect, Guildhall, Hull. Deposit 
cz payable to City Treasurer, Tenders by 

ay 

Liverpool.—Works in the Tryweryn Valley, 
Merionethshire, for City Council. Two semi- 
detached houses and two detached bungalows 
at Frongoch. Documents from Water Engineer, 
55, Dale Street, Liverpool 2. Tenders by 
June 12. 

Luton, Beds.—One block of four old people's 
dwellings and two pairs of houses, Eaton 
Green Road, for B.C. Documents from 
Borough Architect, Town Hall, Luton. Tenders 
by May 25. 

Macclesfield, Ches.—Following for B.C. 
Scheme 10E (1)—11 dwellings and 12 garages; 
Scheme 10E (2)—12 dwellings and block of 
12 flats; Scheme 10E (3)}—25 dwellings. Docu- 
ments from the Borough Architect, 3 Jordan- 
gate, Macclesfield. Deposit £2 2s. each. Ten- 


ders by May 23. 

Middlesbrough, Yorks.——Easterside group 
34, 28 houses, two flats and 17 garages for 
Bx. Documents from Borough Engineer, 
Municipal Buildings, Middlesbrough. Deposit 
£2 2s. Tenders by May 29. 

Mitford and Launditch, Norfolk.—Four 
bungalows and eight houses, together with 
external services, at the Gressenhall housing 
site for R.D.C. Applications to Tuthill and 
Burton, architects and surveyors. 4b Market 
Place, Dereham. Deposit £2 2s., cheques 
payable to R.D.C. Tenders by May 27. 

Newquay, Corn.—Six houses and ancillary 
site works at Leader Road, for U.D.C. Docu- 
ments from the Engineer and Surveyor, Muni- 
cipal Offices, Newquay. Deposit £2 2s. Tenders 
by June 7. 

Northern Ireland. — Sixteen dwellings and 
12 garages, together with ancillary and 
engineering works, at Dungannon (Carland 
Road) for Housing Trust. Documents from 
the offices of the Trust, 12 Hope Street, 
Belfast, 12. Deposit £3. Tenders by May 16. 

Plymouth.—Ninety flats in a  16-storey 
block and 25 garages (based on their own 
construction) at Ker Street, Devonport, for 
City Council. Applications to the City 
Architect, Seymour Road, Plymouth, by 
May 6. j 

Portsmouth,—Five houses and 16 garages, 
Malins Road, for City Council. Applications 
to the City Architect, 1 Western Parade, 
Portsmouth, by May 8. 

Ross and Cromarty.—All trades for a four- 
apartment cottage and garage for the district 
nurse in Ullapool for C.C. Applications to the 
— Architect, Tulloch Street, Dingwall, by 

ay 6. 

_ *Salford, Lancs.—Three-storey flats on small 
sites for city Council. Deposit £2 2s. Tenders 
by May 29. 

Shipston-on-Stour, War.— Four  two-bed- 
roomed flats and two one-bedroomed bunga- 
lows at Halford for R.D.C. Applications to 
Earp, Badger and Harrison, Guild Chambers. 
Scholars Lane, Stratford-unon-Avon, by May 5. 
Deposit £2 2s. Tenders by June 12, 

Skelmersdale, Lancs.—12 houses and 13 aged 
persons bungalows on the Church Farm estate 
for U.D.C. Documents from the office of the 
Engineer and Surveyor, Town Hall, Skelmers- 
dale. Deposit £2 2s. Tenders by May 20. 

Staffordshire—Erection of a senior police 
officer’s house with R.C. foundations, at Long- 
ford Road, Cannock, for C.C. Applications to 
Clerk of the County Council, County Buildings. 
Stafford, by May 5. Devosit £2 2s. Tenders 
by Mav 26. 

Stockport, Ches. — Following for B.C.: 
Covent Garden flats (four blocks comprising 48 
flats)—{1) installation of central heating and 
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domestic hot water services, two off P 
ers, Calorifier and attendant Pumper bal 
ment, including the necessary buildin — 
within the buildings; (2) conversion” pot 
existing reinforced concrete building to . an 
boiler house, together with the construction 
pavement ducts and a 50ft. chimney stack a 
connection with the central heating of * 
Covent Garden Flats. Documents fe 
Borough Architect, Town Hall, Stockport Tee 
ders by _ ae. ste 
Thorne, orks. Six houses 
Broom estate, Dunscroft, for R. xc Crookes 
ments from the Surveyor, P.O. Box 4. Co Ocu- 
Offices, Thorne, Doncaster. Deposit £2 
Tenders by May 24. = 
Thurles, Tipperary, Eire.—Thirty-e 
and incidental works on a site at Gar, 
vicieheen, Thurles, for U.D.C. Documents fron 
Town Clerk, Urban District Council Offices 
Thurles, Co. Tipperary. Denosit £10 ite 
Tenders by June 6. ‘ 8. 
*Tottenham, Middx.—One hundred and 
twelve dwellings, contract D, for B.C. Apply 
by May 12. Deposit £2 2s, " 
Truro, Corn.—20 traditional dwellings on the 
Malabar estate, 12th section for City Council 
Documents from the office of the City Enginee; 
and Surveyor, Town Hall, Truro, Deposit 
£2 2s, cheque. Tenders by May 29, ; 
Wanstead and Woodford, Essex.—One 
hundred and twenty-two dwellings for B.C 
consisting of one block of 14 three-storey 
houses, two blocks of two-storey old people's 
flats, and one block each five-storey, eight. 
storey and 11-storey family flats, ‘together 


ight house, 


with garages and underground car parks, at 
the Eastern Avenue housing site, Wanstead 
Applications to Tooley and Foster, architects, 
Buckhurst Hill 


Midland Bank Chambers, 
Essex. Plans seen by May 

Willenhall, Stafis.—Supply and delivery of 
the following items during the period Ist July, 
1961, to 30th June, 1962, for U.D.C: (i) 
Portland cement, (2) concrete flags, (3) concrete 
kerb and channel, (4) grit, (5) house coal and 
boiler fuel, (6) road salt, (7) tarred and bitu- 
minous macadam, (8) dustbins. Documents 
from Engineer and Surveyor, Town Hall, 
Willenhall, on receipt of a stamped addressed 
envelope of suitable size. Tenders by June 21. 

Wilton, Wilts.—Eight flats in two storeys 
and a single-storey shop, services and ex- 
ternals on the Seagrim estate, Bulbridge, for 
B.C. Written applications to Robert Potter 
and Richard Hare, architects, De Vaux 
House, Salisbury, by May 19. — Tenders by 
July 18. 

Woking, Surrey.—Following, for U.D.C: 12 
old people’s flatlets, Knaphill; 58 dwellings, 
Maybury estate. Applications to Engineer and 
Surveyor, Council Offices, Woking, by May 3. 
Deposit £2 2s., each contract. Tenders by June 
19 and July 3 respectively. 


MATERIALS AND SUPPLIES 


Aberdeen.—Supply of glass and putty and 
painter material for 12 months commencing 
July 1, 1961, for City Council. Applications 
to the City Engineer, 3 King Street, Aberdeen. 
Tenders by May 15. 

*Birmingham.—Supply of stores for City 
Council. Tenders by May 25. 

*Caernarvonshire.—Supply 
C.C. Tenders by May 20. y 

Cardiff.—Supply of sanitary fittings for 2 
flats, Aberdore Road Gabalfa, for City Coun- 
cil. Documents from the City Surveyor, City 
Hall, Cardiff. Tenders by May 16. 

Carrickfergus, Antrim.—Supply of cement, 
pipes, stones, paint and other materials for 
the period ending May 31, 1962, for B.C. 
Documents from T. McVea, town clerk, Town 
Hall, Carrickfergus. Tenders by May 19. 

Edinburgh.—Supply of the following for 
City Council: (1) Five trailers (fast-towing 
for vibrating rollers); (2) five trailer gritters 
(for spreading winter grit); (3) four hydraulic 
loading shovels; (3a) one crane attachment 
for loading shovels; (4) two footpath rollers; 
(5) two trailer road brushes; (6) one low- 
loader, 3-ton; (7) one portable grinder (heavy 
duty); (8) one portable arc welding plant. 
Documents from City Engineer, 329 High 
Street, Edinburgh. Tenders by May )5. 

*Flintshire-—Supply of materials for CC 
Tenders by May 15. \ 

Mountain Ash, Glam.—Supply_ of. _ 
galvanised dustbins with tapered sides © 
2 cu. ft. and 24 cu. ft. nominal capacity {0 
B.S.S. 792 for U.D.C. 1.000 bins of each size 
should be tendered for but tenderers are = 
vited to indicate prices for lesser or large! 
quantities. Tenderers are requested to — 
full details of dustbins offered, the extra Cos 
for placing identification markings on. each 
bin and lid and a firm date for deliver. 
Tenders. in plain sealed envelones bearing ; 
word “Dustbins” on the top left-hand come 
to R. Gwynne Richards. clerk of the Countll, 
Town Hall, Mountain Ash, by ee . 

Rochdale, Lancs.—Supvly _0 ss 
British Standard dustbins for B.C. Documents 


of plant for 








Om 










om Cleansing Superintendent, Entwisle Road, 
jon Ceasrenders by May 8. 
‘Wilmslow, Ches.—Supply of jin., }in., and 
tin, chippings for tarspraying in Derbyshire 
i nite, crushed gravel, and slag, for U.D.C. 
ge uments from the Engineer and Surveyor, 
Coael Offices, Green Hall, Wilmslow. 
" , May 10. 
fees ies. Supply and delivery of 
roximately 250 2} cu. ft. galvanised iron 
PF bins and lids, B.S.S. 792, for U.D.C. Sealed 
velets endorsed “Dustbins” to Richard F. 
wilson, clerk of the Council, Town Hall, 
Tyldesley, by May 9. 


pLANT AND MECHANICAL TRANSPORT 


*)urham.—Supply of various items of equip- 
ie C.C. Tenders by May 12. 
Durham.—Supply of a Commer __5-ton 
guperpoise diesel engined tipping truck for 
D.C, Documents from Surveyor to the 
Council, Byland Lodge, Hawthorn Terrace, 
Durham. Tenders by May 18. 
Flint—Supply of a 702 Massey-Ferguson 
Tractor-Digger-Shovel complete with cab, 
buckets and ancillary equipment for B.C. 
Documents from the Borough Engineer and 
surveyor, Municipal Offices, Earl Street, Flint. 
Tenders by May 19 
flintshire.—-Supply of a: number of 
machines required for woodwork and metal- 
work classes for Co. E.C, Documents from 
3. H. Williams, director of education, County 
Education Office, Mold. Tenders by May 17. 
Havant and Waterloo, Hants.—Supply and 
ieivery of one I5cwt. van, and one three- 
wheeled motor delivery truck, for U.D.C. 
Documents from the Engineer and Surveyor, 
| Park Road North, Havant. Tenders by 
y il. ; 
Mt sisshire, — Following for Lincs, River 
Board: (1) Supply of one new Regular Land 
Rover and for the disposal of one Land Rover 
frst registered in 1953; (2) supply of one new 
Commer 5-ton lorry and for the disposal of 
ne Bedford tipping lorry first registered in 
1955 and one Commer lorry first registered in 
1956. It will be a condition of tender that the 
vehicles which the Board have for disposal, 
dull be taken in part exchange for the new 
whicles. Documents from the Clerk of the 
Board, 50 Wide Bargate, Boston. Tenders by 
May 15. 
Scarborough, Yorks.—Hire of mechanical 
slant for the excavation of trenches and a 
mobile crane required in connection with the 
ving of about 20 miles of water mains for 
BC. Documents from H. South, water en- 
sineer and manager. Town Hall, Scarborough 
Tenders by May 9. 
Slough, Bucks.—Supply of the following 
tems of mechanical plant. for B.C.: (1). 
|—Merton Model 454 4-wheel drive two-way 
loader. (2). 1—Fordson tractor. An allowance 
should be included in Tender (1) for a Chase- 
side Loader, and in Tender (2) for a Fordson 
Tractor which must be taken in part exchange, 
and which can be inspected at the Sewage 
Purification Department by arrangement. Docu- 
ments from the Sewage Works Manager, 
Wood Lane, Cippenham, Slough. Tenders by 
May 22. 
West Hertfordshire.—Supply of two new 
four-wheel drive vehicles complete with tanks, 
f 1,000 gallons working capacity, for main 
drainage authority. Typical vehicles can be in- 
ected and specifications obtained on appli- 
tation to the General Manager, Maple Lodge, 
Maple Cross, Rickmansworth, Herts. Tenders 
by May 31. 
PLAYING FIELDS, PARKS, ETC. 


‘Barnes, Surrey. — Resurfacing of 

courts for B.C. Tenders by May 23. 
Basildon, Essex.—Exiension and renovations 
0 the bowling green at Lake Meadows and 
ine Construction of a cricket square and land 
uainage works at New Lodge for U.D.C. 
Applications to the Engineer and Surveyor, 88 
Town Square, Basildon, by May 12, giving the 
tames of viher authorities for whom work of 
t similar nature has been executed, Deposit 
£2 2s 
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_ "Elstree, Herts.—Construction of municipal 
temetery—Radnor Hall for R.D.C. “Deposit 
2s. Tenders by June 8. 


ROADS, BRIDGES AND SITE WORKS 


_Argylishire——Reconstruction of the 54 miles 
toad between Tarbert and Redhouse, 
Lichgilphead-Campbeltown Road (A.83) for 
{. The works comprise clearing, earthworks, 
drainage, culverts, bridges, and surfacing. 
Applications to County Engineer, Lochgilp- 
tead, Argyll, by May 6. 
ge tbiagton, Ches.—Hot rolled asphalt sur- 
‘cing of approximately 20,500 sq. yd. of 
‘tW Ferry By-pass for B.C. Documents from 
ee Engineer and surveyor, Town Hall, 
May Deposit £1 Ils. Tenders by 
iniwelty, Glam.— Advance preparation work 
‘Md, sewers, etc.) for housing scheme at 
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Pengam, Mon., for U.D.C. The works include: 
Approximately 11,400 cu. yd. excavation; 
approximately 11,000 super yd. foundations to 
roadway; approximately 3,600 lin, yd. kerb; 
foul and storm sewers of 6in., 9in., 12in. and 
24in, diameters on and off site. Documents 
from the office of the Engineer and Surveyor, 
Municipal Offices, Aberbargoed, Bargoed, 
Glam. Deposit £3 3s. Tenders by June 6. 

*Bexley, Kent. — Widening of Brook Lane 
for B.C. Tenders by May 15. 

*Brighton, Sussex.—Road surfacing pro- 
gramme for B.C. Tenders by May 20. 

*Burnley, Lanes.—Hot rolled asphalt sur. 
facing for B.C. Deposit £2. Tenders by May 18. 


Camberwell.—Reinstatement of trenches in 
footways and carriageways during period 
July 1, 1961, to March 31, 1962, with 


possible extension to June 30, 1962, for B.C. 
Documents from Borough Engineer, Town 
Hall, Camberwell, S.E.5. Tenders by May 20. 

Cardiff.—Excavation for and construction of 
two mass concrete bridge abutments on either 
side of the River Taff near Radyr Station, for 
City Council. Documents from the Water En- 
gineer and Manager, Greyfriars Road, Cardiff. 
Tenders by May 15. 

Carmarthenshire. — Penybanc improvement 
near Ammanford, trunk road A.483 (section 
C2) for C.C., comprising the widening and re- 
construction of the existing railway under- 
bridge in reinforced concrete and the realign- 
ment and regrading of the road approaches for 
a distance of approximately 300yd. between 
the entrance to National Coal Board Central 
Stores and Parcyrhun Post Office. Documents 
from J. L. Richards, county engineer and 
surveyor, Roads and Bridges Department, 
County Hall, Carmarthen. Deposit £2. 
Tenders by May 22. 

Cheadle and Gatley, Ches.—Improvement of 
Moss Lane, Cheadle Hulme, for U.D.C. Docu- 
ments from Engineer and Surveyor, Town 


Hall, Cheadle. Deposit £2 2s. Tenders by 
May 20. 
Chorley, Lancs.—Making up of Balmoral 


Road length approximately 1ll2yd. for B.C. 
Documents from the Office of the Borough 


Engineer, Town Hall, Chorley. Deposit £2. 
Tenders by May 19. 

Colwyn Bay, Denbighs. — Improvement 
scheme, Clobryn Road to Tanrallt Road, 


Llanddulas, trunk road, A.55, about 34 miles 
east of Colwyn Bay for B.C. The contract 
comprises earthworks, drainage works, the 
construction complete of three-quarter mile 
of dual carriageway, including an 80ft. span 
quarry bridge, and all ancillary works. Docu- 


ments from H. Wilman, borough engineer 
and surveyor, Whalley Range, Landsdowne 
Road, Colwyn Bay. Deposit £5 5s. Tenders 
by May 31. 

Coulsdon and Purley, Surrey. — Private 
street improvement works at Park Road, 


Kenley, Chaldon Way (remainder), Coulsdon 
for R.D.C. Documents from H. M. Collins, 
Council Offices, Purley. Deposit £3 3s. each. 
Tenders by May 24. 

Cwmbran, Mon. — Resurfacing of Oakfield 
Road for U.D.C., including two-course bitumen 
macadam laid with an approved machine. The 
total area is approximately 6,200 sq. yd. 
Documents from the Surveyor, Council Offices, 
Cwmbran. Tenders by May 15 

*Dagenham, Essex.—Asphalt surfacing— 
Whalebone Lane North for B.C. Tenders by 
May 15. 

Devonshire.—Making-up of Staddon Park 
Road, Plymstock, for C.C., consisting of 
levelling, kerbing, draining and surfacing in 
tarmacadam. Documents from the County 
Surveyor, Coaver, Topsham Road, Exeter. 
Deposit £2 2s., cheques payable to C.C. 
Tenders by May 15. 

Enniskillen, Fermanagh. — Construction of 
roads and services at Coleshill, for B.C. Docu- 
ments from N. J. Connor, town clerk. Town 


Clerk’s Office, Town Hall, Enniskillen. De- 
posit £5 5s. Tenders by May 19. 
*Gosport, Hants.—Diversion of Little 


Beach Street for B.C. Deposit £2 2s. Tenders 
by May 25. 

Halifax.—Provision and laying by mechanical 
spreader on various roads of the following for 
B.C.: (a) Approximately 37,000 sa. yd. of hot 
rolled asphalt; (b) approximately 13,500 sq. yd. 
of cold asphalt. Documents from the Borough 
Engineer, Crossley Street, Halifax. Documents 
£1 each, cheques payable to Corporation. 
Tenders by May 12. 

*High Wycombe, Bucks.—Hardstandings at 
Micklefield estate for B.C. Deposit £2 2s. 
Tenders by May 25. 

*Holland.—Construction of Old Leake diver- 
sion, route A52 for C.C. Deposit £2. Tenders 
by June 5. 

Horsham, Sussex.—Final roadworks 1961 for 
R.D.C., including the laying of tarmacadam 
and surfacing material to carriageways 
(approximately 425 sq. yd.), the laying of pre- 
cast concrete kerbs, precast concrete slab foot- 
ways and grassed verges together with an- 
cillary works at the Bucks Green housing 
site. Documents from the offices of the Sur- 
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veyor, Comewell House, North Street, Hor- 
sham. Deposit £2 2s. Tenders by June 2. 


Hove, Sussex.—Making-up roadway, pro- 
viding and laying concrete kerbing and 
channelling and artificial stone slab 
paving, and other works, in Sandringham 


Drive (Queen Victoria Avenue-Queen Mary 
Avenue), approximately 560ft. in length, for 
B.C Documents from the office of the 
Borough Engineer and ‘Surveyor, Town Hall, 
Hove. Tenders by May 26. 

*Hythe, Kent.—Resurfacing of roads for 
B.C. Deposit £5 5s, Tenders by June 5. 

*Kent.—Road works for C.C. and Chatham 
B.C. Deposit £2. Tenders by May 22. 

*Kent.—Dartford—Meopham Road improve- 
ment for C.C. Deposit £2 2s. Tenders by 
May 26. 


*Leicester.—Steins Lane improvement for 


City Council. Deposit £1 ls. Tenders by 
May 17. 
*Leicestershire.— Road works for C.C. 


Deposit £5. Tenders by May 24. 

*Leicestershire—Improvement at Peatling 
Road, Countesthorpe, for C.C. Deposit £5. 
Tenders by May 24. 

*Leicestershire—Improvement at the White 
Horse Inn, Pickwell, for C.C. Deposit £5. 
Tenders by May 24. 

Londonderry. — Following works for C.C.: 
(1) Reconstruction of approximately 13 miles 
of route A.54, Kilrea to Portglenone at Moy- 
knock. The work involves approximately 
110,000 cu. yd. of excavation; (2) reconstruc- 
tion of approximately 4-mile of route B.192, 
Limavady to Dungiven, at Burnfoot, including 
the construction of a 40ft. span prestressed 
concrete bridge; (3) the resurfacing in 
bituminous macadam of 13 miles of route 
C.567, Blackwater Bridge to Cookstown at 
Ballybriest. Documents from H. K. Scott, 
county surveyor, Courthouse, Coleraine. 
Deposit £5 5s. Tenders by May 18. 

*Longbridge, Lancs.—Private street works 
for U.D.C. Deposit £2. Tenders by May 17. 

Luton, Beds.— Resurfacing various roads 
with l4in. hot rolled asphalt, also a smaller 
area of cold asphalt resurfacing and resurfac- 
ing with asphalt or bitumen macadam of 
school playgrounds for B.C. Hot rolled 
arsphalt area is 15,000 sq. yd. approximately, 
cold asphalt 5,000 sq. yd. approximately. 
Area of playground is provisional, but will 
require some 500 to 800 tons of surfacing 
asphalt or macadam. Documents from the 
Borough Engineer, Town Hall, Luton. Deposit 
£2 2s. Tenders by May 24. 

*Malden and Coombe, Surrey.—Roads and 
sewers at housing site 76 for B.C. 

Manchester.—Paving and completing the 
following streets for City Council: (1) 
Conyngham Road, Victoria Park—approxi- 
mately 3,400 sq. yd. of bitumen macadam 
carriageway, 2,400 sq. yd. of asphalt sand 
carpet footpaths and all ancillary works; (2) 
Lower Park Road, Victoria Park—approxi- 
mately 3,650 sq. yd. of bitumen macadam 
carriageway, 2,750 sq. yd of asphalt sand 
carpet footpaths, and all ancillary works; (3) 
St. Philips Road, Lime Grove, Poplar Grove 
and Laburnum Road, Gorton—approximately 
2,500 sq. yd. of bitumen macadam carriage- 
ways, 1,800 sq. yd of asphalt sand carpet 
footpaths and al] ancillary works. Docu- 
ments from the City Surveyor, Town Hall, 
Manchester, 2. Tenders by June 1. 

Manchester.—Paving and completing the 
following streets for City Council: (1) Conyng- 
ham Road, Victoria Park, approximately 3,400 
sq. yd. of bitumen carriageway, 2,400 sq. yd. 
of asphalt sand carpet footpaths, and all 
ancillary works; (2) Lower Park Road, Victoria 
Park, approximately 3,650 sq. yd. of bitumen 
macadam carriageway, 2,750 sq. yd. of asphalt 
sand carpet footpaths, and all ancillary works; 
(3) St. Philip’s Road, Lime Grove, Popular 
Grove, and Laburnum Road Gorton, approxi- 
mately 2,500 sq. yd. ot bitumen macadam 
carriageways, 1,800 sq. yd. of asphalt sand 
carpet footpaths, and all ancillary works. 
Documents from the City Surveyor, Town Hall, 
Manchester, 2. Tenders by June 1. 

*Manchester——Roads and sewers—Wythen- 
shawe Roundthorn industrial area for City 
Council. Tenders by May 29. 

Monmouthshire.—Suppying and laying of 
rolled asphalt (hot process) for the 10 months 
ending March 31, 1962, on trunk roads for 
C.C. Documents from the County Engineer 
and Surveyor, Stelvio, Bassaleg Road, New- 
port, Mon. Tenders by May 16. 

*Montgomeryshire. — Reconstruction of 
bridge over Afon Twrch, Foel for CC. De- 
posit £5. Tenders by May 31. ; 

*Newcastle-under-Lyme, Staffis—Making up 
of three streets for B.C. Tenders by May 22. 

Newtownabbey, Antrim.—Street improve- 
ments at Portland Avenue, Glengormley, for 
U.D.C. Documents from the Town Surveyor, 
Town Hall, Newtownabbey. Deposit £2 2s. 
Tenders by May 22. 

Northern Ireland.—Coolkeeragh—extensions 
to 110-kV outdoor substation for Electricity 
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Board, including site works, reinforced con- 
crete structures and foundations. Documents 
from Kennedy and Donkin, consulting en- 
gineers, 12 Caxton Street, London, S.W.1. 
Deposit £5 5s., cheques payable to the Board. 
Tenders by May 29. ; 

Pontypridd, Glam.—Surface dressing of 
approximately 85,000 sq. yd. of highways, for 
U.D.C. Documents from C. B. Jones, engineer 
and surveyor, Municipal Buildings, Pontypridd. 
Deposit £2 2s. Tenders by May 9. 

Porthcawl, Glam.—Construciion of a car 
park and supervisor's office at Lock’s Common, 
for U.D.C. Documents from A. C,. Rees, 
Engineer and Surveyor, Council Offices, South 
Road, Porthcawl. Deposit £3 3s. Tenders by 
May 22. 

Port Talbot, Glam.—Private Street works at 
Wellfield Road Pentyla, for B.C. Comprising 
410 lin. yd. 10in. by 5in. kerbing, 1,185 sq. yd. 
of surfacing 9 gullies together with ancillary 
works, Documents from the Borough Engineer, 
Municipal Buildings, Port Talbot. Deposit 
£2 2s. Tenders by May 15. 

Richmond, Yorks.—Following works at Scois 
Dike Terrace, for R.D.C., including the con- 
struction of approximately 85yd. of estate road. 
concrete base for six garages and associated 
parking space. Documents from the office of 


J. T. Powell, Engineer and Surveyor, Swale 
House, Richmond. Deposit £2. Tenders by 
May 18. 


St. Faith’s and Aylsham, Norfolk.—Follow- 
ing works, for R.D.C.: (a) The resurfacing of 
Reepham Market Place. (b) The external paint- 
ing of 239 dwellings in Drayton, Hellesdon, 
Honingham and Horstead. Documents from 
Leonard C. Goose, clerk of the Council 
Tudor Hall, Rose Lane, Norwich, Norfolk, 
NOR 11B. Tenders by May 15. 

Staines, Middx.—Supplying and machine 
laying in various roads the following, con- 
tract 1961-62 for U.D.C.: (a) 8,900 sq. yd. 
jin. bitumen gravel; 12,000 sq. yd. Lin. 
gravel asphalt; 12,000 sq. yd. I4in. gravel 
asphalt. (b) 13,6000 sq. yd. 4in. cold asphalt. 
Documents from the Engineer and Surveyor. 
Shortwood House, 240 London Road, Staines. 
Deposit £2 2s. Tenders by May 15. 

Wanstead and Woodford, Essex. — Heating, 
planing and resurfacing of the following 
roads in machine-laid single-course bitumen 
macadam for B.C.: (1) Albert Road (part), 
approximate area 1,300 sq. yd.; (2) Essex 
Road, approximate area 1,150 sq. yd.; (3) 
Sylvan Road, approximate area 3,100 sq. yd. 
Documents from the Borough Engineer and 


Surveyor, Municipal Offices, High Road, 
Woodford, E.18. Deposit £2. Tenders by 
May 15. 


Warrington, Lancs.— Construction of ap- 
proximately 330yd. of Qin. concrete pipe 
sewers, together with concrete manholes at 
Station Road, Penketh, for R.D.C. Docu- 
ments from S. C. Oxley, engineer and sur- 
veyor, 39 Wilson Patten Street, Warrington. 
Deposit £3 3s. Tenders by May 23. 

*Wembley, Middx.—Road works (a) and (b) 
for B.C. Tenders by May 19. 

West Riding.—Laying of concrete kerbs in 
the Denshaw and Meltham areas for C.C. 
Documents from the Assistant County 
Surveyor, South West Area Office, Grove Hall, 
College Grove Road, Wakefield. Deposit £1, 
cheques payable to West Riding Treasurer. 
Tenders by May 19. 

West Riding.— Construction of six cattle 
grids in the Sedbergh and Settle rural districts 
for C.C. Documents from the office of the 
Assistant County Surveyor, Croft House, 
Carleton Road, Skipton. Deposit £1, cheques 
payable to West Riding Treasurer. Tenders 
by May 15. 

West Sussex. — Widening of existing roads 
in Oving and Aldingbourne over a length of 
1,600 lin. yd., and construction of a new 1l6ft. 
wide carriageway over a length of 2,900 
lin. yd. Approximately 20,000 cu. yd. of ex- 
cavation of which approximately 12,500 
cu. yd. to be used for construction of em- 
bankments, lean-mix concrete base and bitu- 
minous macadam surfacing to carriageway, 
surface water drainage, fencing and other 
accommodation works for C.C. Applications 
to the County Surveyor at County Hall, 
Chichester, in an envelope endorsed “Tang- 
mere Substitute Roads—Oving-Aldingbourne 
Road—Route 3,” by May 12. 

Whaley Bridge, Derbys.—Surface dressing of 
approximately 14,000 sq. yd. of carriageways 
for U.D.C. The price quoted shall include for 
providing tar, cleaning, tarring, gritting and 
rolling the dressed surfaces. Documents from 
the Surveyor, Council Offices, Whaley Bridge. 
Tenders by June 5. 

*Whitley Bay, Northumb.—Surface dressing 
etc., for B.C. Tenders by June 5. 

Wilmslow, Ches.— Approximately 65,000 
super. yd. of tarspraying, including the pro- 
vision of suitable tar and bitumen, for U.D.C. 
Chippings will be supplied by the Council. 
Documents from the Engineer and Surveyor, 
Council Offices, Green Hall, Wilmslow. 
Tenders by May 10. 
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Winsford, Ches.— Grange housing estate 
construction of roads and sewers, phase 1, 
section 1, contract 67/36/01, for U.D.C., in- 
cluding the laying of approximately 535 
lin. yd. of foul sewers of 9in. and 6in. dia- 
meter, approximately 570 lin. yd. of surface 
water sewers of 1l2in. to 6in. diameter, and 
approximately 5,300 sq. yd. of carriageway 
in granular base construction, together with 
ancillary works. Documents from L. E. 
Wakefield, engineer and surveyor, Council 
Offices, Over Hall, Winsford. Deposit £2 2s. 
Tenders by May 23. 

*Wortley, Yorks.—Surface 
R.D.C. Tenders by May 26. 

*Wrexham, Denbighs.—Ashfield Road re- 
development for B.C. Deposit £2 2s. Tenders 
by May 29. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


dressing for 


Baildon, Yorks. — Street drainage works in 
Otley Road (A.6038) for U.D.C. Documents 
from the Surveyor, Town Hall, Baildon. 
Tenders by May 24. 

Barnstaple, Devon.--Construction of a 
Sewage disposal work at Braunton, con- 
tract |, for R.D.C., comprising inlet works, 
sewage and storm water pumping station, two 
settlement tanks, sludge pumping station, 
four digestion tanks, sludge drying beds. anc 
messroom, together with various ancillary 
works; also included are approximately 
450yd. of incoming sewer and 340yd. 
of steel and cast-iron outfall sewer, partly 
above ground, terminating with an outfall 
cascade. Documents from Lemon _ and 
Blizard, chartered civil engineers, 1 Glenside, 
College Avenue, Mannamead, Plymouth, on 
and after May 1. Deposit £5 5s. Tenders by 
June 1. 

*Beaminster, Dorset.— Halstock sewerage 
for R.D.C. Deposit £2 2s. Tenders by May 18. 

Birmingham.—Chamberlain Gardens | com- 
prehensive development area, comprising 
construction of roads and the construction 
of approximately 2,800 lin. yd. of stoneware 
and concrete pipe foul and surface water 
sewers, varying from 2lin. diameter to Qin. 
diameter, together with incidental works, for 
City Council. Documents from the office 
of Sir Herbert J. Manzoni, city engineer and 


surveyor, Baskerville House, Civic Centre, 
Birmingham, 1. Deposit £2 2s. Tenders by 
May 17. 

Bridge-Blean, Kent. — Chislet (Upstreet) 


sewerage scheme for R.D.C., including the 
construction of approximately 2,352yd. of 
6in. diameter sewer and 2,686yd. of 4in. dia- 
meter rising main, the erection of a pump- 
ing station, together with the construction of 


house connections and pail closet con- 
versions. Documents from the Engineer and 
Surveyor, Council Offices, 41 Old Dover 


Road, Canterbury. Deposit £2 2s. (cheques 
payable to R.D.C.). Tenders by June 14. 

Bullingdon, Oxon.—Sewer extension, Old 
Road, Shotover, for R.D.C. Work includes 
laying of approximately 450 lin. yd. of 6in. 
diameter sewer, together with the construction 
of concrete manholes and all other ancillary 
works. Applications to Engineer and Surveyor, 
Arlington House, 76 Banbury Road, Oxford, 
by May 8. Deposit £2 2s. 

Bury, Lancs.—Construction of Parr Brook 
and Manchester Road sewers for B.C., com- 
prising approximately 4,500 lin. yd. of 27in.- 
84in. diameter pipes, laid partly in tunnel 
and including a steel pipe river crossing, 
reinforced concrete works, storm water over- 
flow and ancillary works. Documents from 
Borough Engineer, Town Hall, Bury. Deposit 
£5 5s. Tenders by May 18. 

Bury, Lancs.— Supply of 19 variable size 
penstocks and valves for B.C. Documents 
from Borough Engineer, Town Hall, Bury. 
Tenders by May 13 

Cardiff.— Construction of the Creigiau 
Sewage Disposal Scheme, for R.D.C. The 
scheme comprises the laying of approximately 
2,700yd. of 12in. and 6in. stoneware and 688yd. 
of 9in. cast iron sewers, including 80yd. of 
cast iron sewer Jaid in heading. The construc- 
tion of approximately 53 manholes and the 
construction of sewage disposal works. pump- 
ing station and ancillary works at Creigiau. 
Documents from the Engineer and Surveyor, 20 
Park Place, Cardiff. Deposit £5 5s. Tenders 
by May 18. 

*Chanctonbury, Sussex.—Main drainage of 
West Chiltington, Nutbourne and Thakeham 
for R.D.C. Deposit £5 5s. Tenders by June 6. 

Chard, Som.—Construction of about 7,090 
lin. yd of 9in. and 6in. sewers, together with 
88 manholes and a new sewage disposa] plant 
with tanks, filters, drying beds, and all an- 
cillary work, at Broadway, near Ilminster, 
for R.D.C. Applications to Harvey McGill 
and Hayes, consulting engineers, 38 Market 
Place, Chippenham, Wilts. In the case of 
contractors who have not previously carried 
out work for the Council, or under the super- 
vision of the Engineers, particulars of similar 
work done, and the names and addresses 
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of the engineers concerned must i 
Deposit £5 (cheques payable to Pe ie 
Tenders by June eX), 


Cookstown, Tyrone. — Earthworks 
and construction of access road in ¢o 
with Stage I of Sewage Disposal Works, f 
R.D.C. Documents from R. Ferguson’ a.) 
S. M’llveen, consulting engineers, 15 Colles. 
Gardens, Belfast, 9. Deposit £5, security inte 
per cent. of the contract sum will be required 
fenders by May 15. ” 

Haltemprice, Yorks. — Construction of 
approximately 450 lin. yd. of 42in, diamete 
sewer, from Springfield Way to Beverley Road, 
Anlaby, for U.D.C. Documents from the Ep. 
gineer and Surveyor, Anlaby House, Anlaby 
Deposit £1, payable to Treasurer, Tenders by 
May 12. F 

Huyton-with-Roby, Lancs. — Construction 
of the following for U.D.C.: (a) Two sludge 
drying beds; (b) pipework and _ valves: (c) 
concrete roads at the sewage disposal works, 


drainage 
NNection 


Tarbock. Documents from the Engineer and 
Surveyor, Council Offices, Derby Road 
Huyton. Tenders by May 26. F 


Larne, Antrim.—Provision, completion and 
maintenance of approximately 1,094 lin, yd 
12in. diameter glazed E.W. Sewer, together 
with construction. of 12 manholes, commenc. 
ing near Kilroot Railway Station and finishing 
at connection to existing manhole in Lough. 
view Park, Carrickfergus, for R.D.C. Docu. 
ments from T. F. W. Nelson, clerk of Council, 
Prince’s Gardens, Larne. Tenders by May 10, 


Nidderdale, Yorks. — Extension of sewer at 
Beckwithshaw for R.D.C., including the con. 
struction of approximately 250yd. of 6in, salt 
glazed stoneware sewer, including manholes, 
Documents from the Engineer and Surveyor, 
Claro Chambers, Knaresborough. Deposit 
£1 ls. Tenders by May 15. 

*Northleach, Glos.—Andoversford sewerage 


for R.D.C. Deposit £5 5s. Tenders by 
June 5. 
*Ramsgate, Kent.-—Cliffsend and Manston 


drainage scheme for B.C. Deposit £5 5s, Ten. 
ders by June 13. 

Rayleigh, Essex.—Eastern Sewage Disposal 
Works, contract 2 for U.D.C., consisting of the 
construction of reinforced concrete grit 
channels, circular settlement, storm and humus 
tanks and heated sludge digestion tank, a 
pumping station and concrete sludge drying 
beds, brick percolating filters and boiler room, 
the development of an effluent irrigation area 
together with all works incidental thereto for 
a design population of 14,000, Documents will 
be available about May 10, from Lemon and 
Blizard, engineers, 59 Tufton Street, West- 
minister, S.W.1. Deposit £5 5s. cheque payable 
to U.D.C. Tenders by June 12. 

Richmond, Yorks, — Sleegill sewerage for 
R.D.C., including the construction of twin 6in, 
pitch fibre surcharged sewers surrounded in 
concrete under the River Swale, approximately 
93yd., together with inlet, flushing and storm 
overflow chambers. The construction of a 
new storm overflow sewer in 12in. : 
ware, approximately 24yd. long, together with 
outfall works. The construction of 17yd. and 
390yd. of 12in. and 6in. earthenware sewer, 
together with manholes, street gullies, and 
branch drains in 4in. pitch fibre for house 
connections. Also the demolition of a small 
sewage disposal works, and the reconnecting 
of six houses to the new sewer. Documents 
from offices of J. T. Powell, engineer and 
surveyors, Swale House, Richmond. Deposit 
£2. Tenders by May 20. , 

Sutton and Cheam, Surrey.—Laying of ap- 
proximately 720 lin. yd. in open trench and 
325 lin. yd. in heading of 2lin. diameter 
concrete pipes, together with precast con 
crete manholes and ancillary works, at Cud- 
dington Way for B.C. Documents from 
C. Needham, borough engineer and surveyor, 
Municipal Offices, Sutton. Deposit £2 2. 
(cheques payable to B.C.). Tenders by 
May 26. 

Totnes, Devon.—Cornworthy sewerage and 
sewage disposal for R.D.C., including the con- 
struction of about 475yd. of 6in. sewer = 
manholes and incidental works, together wit 
purification works comprising settling tank, 
storm tank, percolating filter, humus 
tanks, sludge drying beds, a sm 
pumping installation and allied items. Docu- 
ments from the Engineer and _ Surveyor, 
Council Offices, Plymouth Road, = 
Deposit £2 2s., cheques payable to RD. 
Tenders by June 15. : foul 

Wednesbury, Staffs.—Extension of a 10 
sewer at Darlaston Road, For B.C, Com in 
the laying of approximately 704yd. 0 oe 
diameter pipe and 564yd. of 9in. diameter pe 
together with the construction of 15 man - 
and a storm water overflow and various an 
cillary works. Documents from the one 
the Borough Engineer and Surveyor, _ 
Hall, Wednesbury. Deposit £3 3s. cheque 
able to corporation. Tenders: by May 2. 

*Wolverhampton, Staffs. 
ing field for B.C. Deposit £2 2s. 
by May 16. 


Tenders 
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STREET LIGHTING 


Cheltenham, Glos.- ‘Supply and erection of 
B lighting installations in various streets, 
gor TC Bill 1. For the supply only of 64 
p.Watt sodium lanterns and 42 45-Watt 
dium lanterns complete with all ancillary 
= Bill 2 for the supply and erection of 106 
ed steel columns together with the fitting 
oa wiring of lighting equipment. Documents 
am w. E. C. Bird, borough surveyor. 
vonicipal Offices, Cheltenham. Deposit £3 3s. 

Tenders by May 24. 

Dunbartonshire. — Installation of electric 
greet lamps within Vale of Leven and Renton 
Special Lighting District, for C.C. Comprising 
the provision, erection, and wiring (complete) 
of 22 street lighting columns. Application to 
the County Sanitary Inspector and Lighting 
Superintendent, 124 Bridge Street, Alexandria, 

May 6. 
Y Sembens—Overhead lighting trunk road A.1 
for CC. Tenders by May 19. 

Halstead, Essex.—Supply of 143 25tf. pre- 
sressed concrete lighting columns, for U.D.C. 
Documents from I. S, Gladden, engineer and 
wrveyor, Red House, Colchester Road, Hal- 
gead. Tenders by May 12. 

Oadby, Leics.—Supply and installation of 35 
Group B sodium vapour lighting units and 
control gear, and 30 columns including erection 
and wring of equipment, for U.D.C. Docu- 
ments from Engineer and Surveyor, Municipal 
Offices, Oadby Frith, Oadby, Leicester. 
Deposit £2 2s. Tenders by May 11. 

Rochdale, Lancs.—Laying of street lighting 
ables in Various streets within the borough for 
3C. Documents from Borough Surveyor. 
Town Hall, Rochdale. Tenders by May 15. 

Southall, Middx.— Street lighting con- 
vsion for B.C., including the _ lifting. 
moval and disposal of 728 cast-iron gas 
jghting columns (average weight 4cwt. each), 
together with the temporary reinstatement in- 
yilved. Documents from the Borough Engi- 
er, 7-9 South Road, Southall. Tenders by 
May 12. 


INTERNATIONAL CONTRACTS 


Australia. — Construction in New South 
Wales of the Eucumbene-Snowy Tunnel and 
ypurtenant works for Snowy Mountains 
Hydro-Electric Authority. The whole of the 
works is to be performed under two separate 
watracts at follows: Contract 20,044: Eucum- 
iene section of the Eucumbene-Snowy Tunnel 
ad appurtenant works. This section of the tun- 
wl will be a horseshoe shaped tunnel 20ft. 4in. 
igh and 20ft. 8in. wide and will be about 
000ft. long. It will be unlined for a large 
noportion of its length, the remainder being 
wnerete lined. Concrete 20,045; Island Bend 
tion of the Eucumbene-Snowy Tunnel and 
qpurtenant works. This section of the tunnel 
vilbe a horseshoe shaped tunnel 20ft. 4in. high 
id 20ft. 8in. wide and will be about 36,000ft. 
mg. It will be unlined for a large propor- 
ton of its length, the remainder being concrete 
ined. The contract also includes the construc- 
i Of three 16ft. diameter shafts at Island 
kad, two approximately 400ft. deep and one 
gproximately 300ft. deep and a 6ft. diameter 
wel lined shaft approximately 400ft. deep 
ut way along the tunnel at Burrungubugge 
lve. Documents on application to Chief 
’ocurement Officer, Australia House, Strand, 
indon, W.C.2, on payment of £8. All relevant 
iormation may be obtained from the above 
fee. Tenders by August 21 to Australia. 


AWARDS 


BUILDING AND DECORATING 
(See also Housing Schemes) 


\crington, Lanes.—Conversion of the exist- 
M lecture room at the library into a 
erence library, etc., for B.C.—John Higgin 
funiture), Ltd., Alexandra Mill, Charles 
Steet, Bury, £1,852 (recommended). 
ton, Middx.—Erection of a supermarket at 
‘2/154 High Street for London Grocers, 
l—Haymills (Contractors), Ltd., Hanger 
faden, London, W.5. H. A. Halpern and 
lates, architects, Cumberland Cham- 
ts, Edgware Road, London, W.2, and 
ond J. Playle, quantity surveyor, 96 
mum Road, London, S.E.12. Work com- 


‘ton, Middx.—Erection 


of a_ 15-storey 
block and car park at Northwick 
lad for the _Hammerson Group of Com- 
Mies. Fuller Hall and Foulsham, archi- 
‘ts, 212 High Holborn, London, W.C.1— 
-]. Gleeson (Contractors), Ltd., Haredon 
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House, London Road, North Cheam, 
Surrey, £329,000. Work commenced. 
Aylesbury, Bucks.—Erection of St. Peters 
Church at the Coventon Road estate for 
Parochial Church Council. Raymond 
White and Ridley, architects, Temple 
Square—Frank Wood (Wendover), Ltd., 
Aylesbury Road, Wendover, Bucks. Esti- 
mated cost £12,500. Work about to com- 
mence. 


Ballymoney, Antrim.—Construction at Town- 
parks of three lock-up shops, including site 
works, for R.D.C.-W. and J. Taggart 
(N.I.), Ltd., Dunluce Street, Portrush, Co. 
Antrim, £5,100. 

Barrow-in-Furness, Lancs.— Improvements to 
gynaecology department at Roose Hospital 
tor Manchester Regional Hospital Board— 
H. Dawson, Lightburn Park Works, 
Dragley Beck, Ulverston, £50,166 (recom- 
mended, subject to Ministry approval). 

Bath, Som.—Erection of store on site of 
existing building in Stall Street for Marks 
and Spencer, Ltd., and F. W. Woolworth, 
Ltd. Monro and Partners, architects, 32 
Clarendon Road, Watford, Herts.—Bovis, 
Ltd., 1 Stanhope Gate, London, W.1. 
Estimated cost £250,000. Work expected 
to commence this autumn. 

Birmingham.—-Following for the Regional 
Hospital Board: Builders’ work associated 
with adaptation of engineering services for 
Rubery Hill and Hollymoor Hospitals— 
J. Greaves and Co. (Contractors), Ltd., 66 
Winson Green Road, Birmingham, 18, £999; 
installation of storage tank, etc., in boiler 
house at Yardley Green Hospital—Morris 
and Jacombs, Ltd., Hobmoor Road, 
Birmingham, 10, £985; provision of pre- 
fabricated timber building for pathological 
department at Marston Green Maternity 
Hospital—Vic Hallam, Ltd., Valley Works 
Langley Mill, Nottingham, £3,210; 
modernisation of ward D3 at Dudley 
Road Hospital—W. H. Roberts, Ltd., 49 
Hutton Road, Birmingham, 20, £9,495; 
adaptations to pathologist’s office at Mid- 
land Centre for Neurosurgery—A. Wright 
and Sons (Blackheath), Ltd., Long Lane, 
Blackheath, Birmingham, £4,227; rendering, 
pointing and renovation of external building 
fabric at Highcroft Hospital—W. Sapcote 
and Sons, Ltd., 87 Camden Street, Birming- 
ham, 1, £1,748 (recommended). 

Blackpool, Lancs.— Garage and workshop, 
Mansfield Road, for Symbol Biscuits, Ltd. 
Design Partnership, architects, 58 Topping 
Street, Blackpool—R. Fielding and Son 
a Ltd., Stanhope Road, Blackpool, 

,610. 

Bridgnorth, Salop. — Following at Bridgnorth 
and South Shropshire Infirmary for 
Birmingham Regional Hospital Board: 
Provision of foul wash disinfector building 
and covered way—S. A. Lowe (Bridgnorth), 
Ltd., 40 Underhill Street, Bridgnorth, 
£1,995; foundation work, supply and 
erection of prefabricated timber building 
for use as out-patient and casualty depart- 
ment—Panel-Lastic Construction Co., Ltd., 
£9,165 (recommended). 

Bristol.—Erection of an eight-storey office 
building at Marsh Street for the Rodwell 


Group. Morrison Rose and Partners, archi- 
tects, 4 Wimpole Street, London, W.1— 
Walter Lawrence and Son, Ltd., 31 Sun 


Street, London, E.C.2. Estimated cost 
£400,000. Work to commence this month. 

Bristol. — Construction of a 15-storey office 
building at Redcliff Street for E. S. and A. 
Robinson group of companies—Sir Robert 
McAlpine and Sons, Ltd., 80 Park Lane, 
London, W.1, estimated cost £lm. J. E 
Collins, companies chief architect, 
E. T. Wraight, quantity 
Orchard Street. 

Bromsgrove, Worcs.—Extensions to X-ray 
department and provision of corridor 
between wards 14 and 16, maternity depart- 
ment at Bromsgrove General Hospital for 
Birmingham Regional Hospital Board—Five 
Oaks Estates, Ltd., Birmingham New Road, 
Coseley, £12,116, and Bowes Building Co., 
Ltd., 51 Willow Road, Bromsgrove, £2,838, 
respectively (recommended). 

Bury, Lancs.—New boiler house and plant at 
Fairfield Hospital for Manchester Regional 
Hospital Board—J. Greenwood,  Ltd., 
Huntley Brook, Bury, £21,480 (recom- 
mended, subject to Ministry approval). 

Bury St. Edmunds, Suffolk. — Conversion of 
ward hut 6 to dual ward at West Suffolk 
General Hospital for the East Anglian 
Regional Hospital Board—R. Hogg and Son, 


Coney Weston, Bury St. Edmunds, £7,414 
(recommended). 


Chatham, Kent. — Provision and erection of 
the prefabricated timber section of the ex- 
tension to the central library for B.C—Vic 
Hallam, Ltd., Langley Mill, Notts., £3,032 
(recommended). 

Coventry.— Alteration to block 8 for provision 
of orthopedic ward at Whitley Hospital for 


and 
surveyor, 18 
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Birmingham Regional Hospital Board— 
A. Matts and Son, Ltd., Vecqueray Street, 
Coventry, £11,290 (recommended). 
Croydon, Surrey.— Erection of 35 tenants’ 
stores, workmen’s store and parking space 
for B.C—J. Tarpey and Son, 19 Cecil 
Avenue, Enfield, Middx., £6,754 (recom- 
mended, subject to Ministry approval). 
Extensions to the old people’s home at 
Warham Road, South Croydon, for the 
Warham Grange Residential Clubs, Ltd.— 
R. D. Hope, Ltd., 13-15 Selsdon Road, 
South Croydon. Estimated cost. £36,000. 
Graham Crump and Denis Crump. archi- 
tects, 43 George Street, and Davies Bill and 


Partners, quantity surveyors, 15 George 
Street, Croydon. 
Croydon, Surrey. — Construction of a 


children’s home on the Monks Hill housing 
estate, for B.C.—— Hawker Smith, Ltd., 
Erith, Kent, £6,957 (recommended, ex- 
tension of contract, subject to Home Office 
approval). 

Derby.—Erection of a three-storey engineer- 
ing and main office building at Sinfin for 
Rolls-Royce, Ltd. Fry Drew and Partners, 


architects, 63 Gloucester Place, London, 
W.1—Trollope and Colls, Ltd., 1 Noble 
Street, London, E.C.2. 

Doncaster, Yorks, — Extensions behind 


Leicester Avenue depot of ee depart- 
ment for B.C.—Kenneth Jackson, Ltd.. 
Station Road, Old Rossington, £20,684 
(recommended). 

Dudley, Worcs.—Modernisation of wards A 
and B at Burton Road Hospital for Birming- 
ham Regional Hospital Board—A. J. Crump 
and Sons, Ltd., Aston Road, Dudley, £38,875 
(recommended). 

Edmonton, Middx.—Following for B.C.: Con- 
struction of a factory, block K, at Claverings 


industrial estate—Direct Labour, £24,950 
(recommended, subject to Ministry ap- 
proval). 


Provision of thermoplastic floor tiling at 
Y.O.C. estate—The Marley Tile Co., Ltd., 
251 Tottenham Court Road, London, W.1, 
£1,610 (recommended). 

Exeter, Devon.—Construction of a public con- 
venience at Hamlin Lane/Polsloe Bridge 
area, for City Council—W. O. Bradford 
and Son, 8 Regents Park, Polsloe Road, 
Exeter, £1,603 (recommended). 

Feltham, Middx.—Erection of Hanworth 
Boys’ Grammar School at Uxbridge Road, 
for C.C.—Griggs and Son, Ltd., 56 Vic- 
toria Street, London, S.W.1, £265,096. 
Work commenced. ; 

Gillingham, Kent.—External painting of 192 
Council houses and two flats in Beechings 
Way for B.C.—P. J. Hartel (London), Ltd., 
1 Montague Street, Russell Square, 
London, W.C.l, £2,652 (accepted); 
P. Carney and Co., Ltd., £2,910; Wraight, 
Ltd., £4,892; J. Durling and Son, Ltd., 
£3,050. Work about to commence. 

Godalming, Surrey.—Erection of eight 
garages at Chestnut Avenue for B.C.— 
Langham Cement Products, Ltd., Cattes- 
hall Lane, Godalming, £1,134 (recom- 
mended, subject to Ministry approval). 

Grimsby, Lincs. — Erection of a factory for 
Findus, Ltd. G. Palejowski, architect, 
Norwich Union Chambers, Osborne Street— 
Taylor and Coulbeck, Ltd., 20 Hawthorne 
Road, Cleethorpes. 

Guildford, Surrey—Following for B.C.: Ex- 
tensions and internal redecorations to the 
Municipal Offices at Upper High Street— 
H. Ashenden, Ltd., Riverside Works, Walnut 
Tree Close, Guildford, £26,400, and Jack- 
son and Gocher, Ltd., Cleveland Place, 
Farncombe, Godalming, £2,607, respectively 
(recommended). 

Repairing and improving 3 and 4 Bur- 
chatts Farm cottages—Stanley Ellis, Ltd.., 


58 Chertsey Street, Guildford, £1,232 
(recommended, subject to Ministry ap- 
proval). 


Halifax, Yorks.—Erection of the new Holy 
Trinity (Controlled) Infants’ School, Swires 
Road, for B.C.—Pickles Bros. (Builders), 
Ltd., Mile Thorn, Halifax, £46,832, Work 
just commenced. 

Halton, Bucks.— Modernisation of barrack 
blocks at the Halton R.A.F. Station for Air 
Ministry — Stanley Hugh Leach, Ltd., 231 
Yeading Lane, Hayes, Middx., £245,000. 
Work commenced. 

Harrogate, Yorks.—Portal beams and roofin: 
for motor repair workshop at Claro Roa 
depot for B.C.—Precast Utilities (London), 
Ltd., 55 Gordon Square, London, W.C.1, 
£2,855 (recommended). 

Hendon, Middx.—Following for B.C.: Internal 
redecorations to school and cottage at 
Childs Hill, St. Mary’s C.E, and Edgware 
Primary—G. Jones and Sons, Ltd., 27b 
Kensington Church Street, London, W.8, 
£3,705 and £2,491, and Decra, Ltd., Stirling 
Road, London, W.3, £5,618, respectively; 
conversion of All Saints’ Church Institute 
into a branch library—-W. M. Glendinning, 
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Ltd., 915 Finchley Road, London, N.W.11, 
£17,228; re-siting of 1 and 2 Coventry 
Cottages at Mill Hill golf club—G. Towns- 
Wadey, | Little Common, Stanmore, £6,712; 
supply and erection of precast reinforced 
concrete units for sports pavilion at 
Copthall playing fields—Orlit, Ltd., Vicar- 
age Road, Egham, Surrey, £4,381 (recom- 
mended). 

Sub-contractors for flatted factory; facing 
bricks and slip tiles to match bricks— 
Henry J. Greenham, Ltd., 102 Great Russell 
Street, London, W.C.1, 363s. 3d. per 1,000 
and 84s. per 100 respectively; sanitary fit- 
tings—J. H. Sankey and Son, Ltd., Essex 
Works, Ripple Road, Barking, Essex, 
£1,400 (recommended). 

Construction of a public convenience at 
Scratchwood open space, alterations to 
offices and provision of toilet facilities and 
alterations to messroom and ablutions at 
refuse disposal works — Direct Labour 
(recommended). Estimated cost £2,500, 
£1,750 and £1,500, respectively. 

Hounslow, Middx.—Erection of a block of 
eight shops with offices above on site at 
Holy Trinity Church, High Street, for 
Bernard Sunley Investment Trust—Bernard 









































Sunley and Son, Ltd., 25 Berkeley 
Square, London, W.1. Work about to com- 
mence. 






Huntingdon.—Erection of a factory for use 
by C. R. S. (Cartons), Ltd., for B.C.— 







Buxton Dawson, Ltd., Brook Avenue, 
Wembley Park, Middx., £49,007 (recom- 
mended). 















































































Ilford, Essex. — Following for B.C.: Erection 
of infants’ assembly hall, extension to junior 
assembly hall, etc., at Gearies Infants’ and 
Junior Schools—S. G. Cobban and Co., 
Ltd., 6 Birkbeck Road, Ilford, £17,995: 
erection of theatre companies stores and 
annexe to drill hall, etc., for youth activities 
at Thompson Rooms Drill Hall—Moran and 
Smillie Construction Co., Ltd., 80 River- 
dene, Edgware, Middx., £7,559 (recom- 
mended). 

Ipswich, Suffolk. — Extension to laundry at 
Anglesea Road wing of Ipswich and East 
Suffolk Hospital for the East Anglian 
Regional Hospital Board—J. F. King and 
Son, Ltd., Ipswich, £3,348 (recommended). 

London.—Erection of a seven-storey block of 
15 luxury flats with basement garage at 
32-34 Hill Street, London, W.1, for Audley 
Properties, Ltd.—Leslie and Co., Ltd., Peel 
Street, London, W.8. Peter Morro, archi- 
tect, 14 Buckingham Street, London, W.C.2, 
Clarke Nicholls and Marcel, consulting 
engineers, 21 Westbourne Grove, London, 
W.2. Estimated cost £250,000. Work com- 
menced. 

Macclesfield, Ches.—Extensions to pathology 
laboratory at West Park Hospital for Man- 
chester Regional Hospital Board—Richard 
Green and Sons, Ltd., 117 Market Street, 
Chepel-en-le-Frith, £27,056 (recommended, 
subject to Ministry approval). 

Manchester.—Following for City Council: 
Supply and erection of dust extraction plant 
at Mount Road and Russell Road depots— 
Dallow Lambert, Ltd., Leicester. 

Completion of alterations and extensions 
at Grange Street Primary School—F. Bake- 
well, lla Thomas Street, Manchester, 14. 

Improvements to nursery. infants’ cloaks, 
scullery, etc., at Old Hall Drive Infants’ 
School—F. Bakewell, Manchester. Sub- 
contractors: Plastering—R. Hudson and Co., 
Manchester; plumbing and_ glazing —R. 
Crabtree and Co., Ltd., Manchester; paint- 
ing—John Embleton and Son. Manchester. 

Sub-contractors for construction of school 
meals scullery at Chorlton C. of E. School 

—asphalting—Val de Travers Asphalte Co., 
Ltd., Salford; plumbing—J. H. Thornley, 
Manchester. 

Erection of hostel, Elizabeth Gaskell 

College—Direct Works Department. 

Didsbury Training College—Sub-contrac- 
tor for electrical installation for extensions 

—N. G. Bailey (N.W.), Ltd., Manchester; 
sub-contractors for new classroom block: 
Asphalting—Limmer and _ Trinidad Lake 
Asphalt Co., Ltd., Manchester; floor and 
wall tiling—Hulme and Potts, Ltd., Man- 
chester; screeding and plastering—E. R. 
Scott and Son, Manchester; plumbing— 
R. Heyworth and Co., Ltd., Manchester; 
glazing—Hargreaves and Lewis, Ltd., Liver- 
pool; painting—F. and J. Pilling (Brothers), 
Ltd., Manchester (all recommended). 

Manchester.— Erection of an 18-storey office 
block and a seven-storey car park with a 
petrol filling and service station at Port- 
land Street for BK Developments, Ltd., 11 
Castle Street, Edinburgh, 2—Bovis, Ltd., 1 
Stanhope Gate, London, W.1. Estimated 
cost £Ilm. Leach, Rhodes and Walker, 
architects, 90 Deansgate, Manchester. 3; 
H. A. L. Tozer, quantity surveyor, Sun- 
light House, Manchester; and Blyth and 
Blyth, 135 George Street, Edinburgh, and 


Reading, Berks.—Construction 


Rochdale, Lancs. 


Shrewsbury, 
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r. D. T. Brown, 24 Castle Street, Edin- 
burgh, are the consultants. 

Manchester.—-Phase 1 of major developments 
at Withington: Provision of new maternity 
block and operating theatre unit for 
plastic and gynaecology for Regional Hos- 
pital Board—Harry Wimpenny and Sons, 
Ltd., Clough Sawmills, Gardner Road, 
Prestwich, £335,989 (recommended, subject 
to Ministry approval). 

Newcastle upon Tyne.—Factory additions 
in Wincombie Road for T. B. Pearson and 
Sons—Direct Labour. 

Offices, etc., Elizabeth Street for the 
General Poster and Publicity Co., Ltd., 139 


New Bridge Street, Newcastle—J. G. 
Bennison and Son, Beaconsfield Road, 
Gateshead. 

Norwich. — Alterations to wards 1 and 3 at 


Norfolk and Norwich Hospital for the East 


Anglian Regional Hospital Board—R. G. 
Carter, Ltd., Drayton, Norwich, £29,565 
(recommended). 


Nuneaton, War.— Following for B.C.: Pro- 
vision of a conservatory for Riversley Park 
—V. and N. Hartley, Ltd., Wellington Mills, 
Greenfield, Oldham, Lancs., £5,350 (recom- 
mended). 

Provision of sanitation accommodation at 
Galley Common School—G. W. Deeley, Ltd., 
Torrington Avenue, Tile Hill, Coventry, 
£2,104. 

Nuneaton, War. — Alterations to form out- 
patients’ department at George Eliot 
Hospital for Birmingham Regional Hospital 


Board—G. E. and W. Wincott, Ltd., 64 
Coton Road, Nuneaton, £20,897 (recom- 
mended). 
Pendlebury, Lancs.—Provision of operating 


theatre block _and admission unit at Royal 
Manchester Children’s Hospital for Man- 


chester Regional Hospital Board—Con- 
tractors (Manchester), Ltd., Greg Street, 
Reddish, £81,498 (recommended, subject 


to Ministry approval). 


Penge, Kent.—Erection of three shops, nine 


maisonnettes and a petrol filling station at 
174-182 High Street for Parway Land In- 
vestments, Ltd. Norman A. Royce, archi- 
tect, 3 Field Court, Grays Inn, London, 
W.C.1 — Tersons, Ltd., 4 Dollis Park, 
London, N.3. Estimated cost £60,000. 


Portsmouth. — Modernisation of nine flats at 


Portsea for City Council—Direct Labour 
(recommended). Estimated cost £7,920. 

of a library 
for the University of Reading—Marshall 
Andrew and Co., Ltd., 40 Broadway 
London, S.W.1. Estimated cost £550,000 
Work has commenced. 

Erection of new Kingsway 
Secondary Modern School, for E.C. — John 
Laing Construction, Ltd., Dalston Road, 
Carlisle, £178,335 (recommended). 





Romford, Essex.—Following for B.C.: Paint- 


ing wrought-iron fencing at parks and the 
cemetery—A. W. Adams (Dagenham), 95 
Forest Road, Romford, £1,506; external re- 
decoration of the following: Havering 
Park estate, 141 dwellings—N. C. Rickus, 
Ltd., £2,860; Bellhouse Farm estate, 54 
dwellings—F. Troy and Co., Ltd., Troy 
House, Elmgrove Road, Harrow, £1,635; 
Fullers Farm estate, 68 dwellings—J. L. 
Smith, Ltd., Nisson Works, Grenfel 
Avenue, Hornchurch, £1,729; Hillfoot and 
Mowbrays estate, 46 dwellings; Cross Road 
estate, 196 dwellings, and Paddock estate, 


20 dwellings—R. Ridd and Son (Con- 
tractors), Ltd., 153 Billet Lane, Horn- 
church, £1,113, £4,686 and £609, respec- 


tively (recommended). 


Rowley Regis, Staffs.— Conversion and ex- 


tension of the present cemetery chapel, 
Powke Lane, Blackheath, into a_ crema- 
torium for B.C. Harper and Sperring. 
architects, 179 High Street, Cradley Heath, 
Staffs—A. J. Crump, Aston Road, Dudley, 
£15,946. Work just commenced. 


Rugby, War. -— Construction of 90 additional 


lock-up garages at the Overslade, Newbold 
Glebe, Abbots Farm and Parkfield Road 
estates, for B.C.—Woolaway Constructions, 
Ltd., Bridport, Dorset, £6,544 (recom- 
mended, subject to Ministry approval). 


Salford, Lanes.—Conversion of E block into 


a chronic sick unit at Ladywell Hospital 
for Manchester Regional Hospital Board— 
W. Gornall and Sons, Ltd., Ellesmere 
Street, Bolton, £44,525 (recommended, 
subject to Ministry approval). 

Salop. — Builder’s work asso- 
ciated with provision of ventilation in 
operating theatre at Copthorne Hospital 
for Birmingham Regional Hospital Board- 
Hotchkiss and Townsend, Shrewsbury, 
£1,142 (recommended). 


Southampton.—Construction of a meter test- 


ing station at West Quay Road for Southern 
Electricity Board, sub-area 4 (Bourne- 
mouth)—Wm. T. Nicholls (Southern). Ltd., 
Tennyson Road, Southampton, £41,843) 
Work commencing this month. 
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Southampton. — Following for B.C: py, 
redecoration of council dwellings External 
Swaythling, 179 and 137 at Bassett, 123 © 
Millbrook and 176 at Merry Qak—w* at 
R. Whittington, 38 Shirley Avenue, S 
ampton, £4,257, £3,938, £3,131, £330 
£3,650, respectively; 142 at’ Shirley Ware’ 
71, 84 and 80 at Harefield, 66 at Thornhill’ 
50 at Itchen and 135 at Hollybrook—y ni 
Easterby, Southampton, £3,695, £1,390 
£1,390, £940, £870, £837 and £2,253, recs” 
tively; 134 and 74 at Shirley Wann 
W. H. Vudd, Ltd., 50 Olive Road South 
ampton, £2,947 and £1,628, respectively 74 
at Harefield—A. E. Jukes and Son, Tra 
40/60 King Georges Avenue, Southampton’ 
£1,244; 84 at Harefield—Lloyd and leaking 
58 Westend Road, Bitterne, Southampton’ 
£1,407; 84 at Thornhill and 82 at Sholing— 
J. Angell and Sons, Ltd., 29 West Road 
Southampton, £1,141 and £1,304, respec. 
tively; 73 at Itchen and 146 at Millbrook— 
G. S. Hallum and Sons, Ltd. 9 Carlton 
Crescent, Southampton, £1,716 and £2,217 
respectively; 64, 106 and 90 at Millbrook 
C. L. Snelling, 46 Lordswood Road, South. 
ampton, £992, £1,370 and £1,269, respec. 
tively (recommended). 

Four-classroom extension at Mansel 
Junior School—G. Garter and Sons, Ltd, 
Romsey, £20,538; conversion of infants’ 
school into a practical block at Regent's 
Park Secondary Girls’ School—Mullen and 
Lumsden, Ltd., 151 Romsey Road, Shirley, 
Southampton, £20,892 (recommended, sub- 
ject to reductions). E 

Improvements and provision of a lavatory 
block at Ascupart Junior and _ Infants’ 
Schools—Harrison and Rose, Ltd., Ling- 
wood, Rownhams Lane, near Baddesley, 
Southampton, £7.856; external redecorations 
and improvements at Shirley Primary School 
—H. Stevens and Co., Ltd. Millbank 
Works, Millbank Road, Southampton, 
£3,430; construction of groundsman’s hut 
and store at Thornhill Primary School— 
John Lewis Building, Ltd., 14 West Park 
Road, Southampton, £942; external re- 
decoration of Swaythling Secondary School 
—P. J. Hartel (Southern), Ltd., 10 Cumber- 
land Place, Southampton, £1,967 (recom- 
mended). 4 ’ 

South Shields, Dur.—Following for B.C. 
J. Reid, borough engineer: Construction of 
bridge over railway line at the junction of 
Boldon Lane and Galsworthy Road—Brims 
and Co., Ltd., Pandon Buildings, City Road, 
Newcastle upon Tyne, £14,570. 

Extensions to King George Road and 
construction of roundabout—Direct Labour, 
£30,000. a 

Southwark. — Erection of an electricity sub- 
station on the central] island in the Elephant 
and Castle road improvement scheme for 
L.C.C.—Poolman (Builders), Ltd., Edgware 
Road, London, N.W.7, £75,063 (accepted); 
John Mowlem and Co., Ltd., £75,727; Rush 
and Tompkins, Ltd., £76,306; A. T. Rowley 
(London), Ltd., £76,893; J. Jarvis and Sons, 
Ltd., £77,709; M. J. Gleeson (Contractors), 
Ltd., £78,183; Leslie and Co., Ltd., £78,204. 

Spennymoor, Dur.—Erection of new area 
offices at Spennymoor for the Durham Divi- 
sional Coal Board, Team Valley Trading 
Estate, Gateshead. Plans by the Board's 
Architects’ Department—Holland & Hannen 
and Cubitts, Ltd., Team Valley Trading 
Estate, Gateshead. Lee 

Stafford. — Following for the Birmingham 
Regional Hospital Board: Builder's work 
associated with reorganisation of electric 
mains distribution at St. George's Hos- 
pital—H. J. Emery, Ltd., Bedford Works, 
Sackville Street, Basford, Newcastle-under- 
Lyme, £3,450; provision of an office block 
and supply and erection of the prefabri- 
cated part of the scheme at H.M.C. 
Offices—H. J. Emery, Ltd., £19,498, and 
Vic Hallam, Ltd., Valley Works, Langle 
Mill, Nottingham, £8,055, respectively 
(recommended). 

Stanmore, Middx.—Extensions to factory 
the Harland estate for Aerofoam, ~ 
John Laing and Son, Ltd., Mill ff 
London, N.W.7. Work commenced. 

Stourbridge, Wores.—Building work ass 
ciated with new boiler house and centta- 
lisation of engineering services at Corbett 
Hospital for Birmingham Regional Hos- 
pital Board—A. H. Guest, Ltd., Coalbourn: 
Brook, Stourbridge, £45,799 (reco 
mended). sot 

Sunderland, Dur. — Construction _of = 
spraying shop in Newcastle Road for — 
and Co., Ltd.—Gordon Durham and 
Moor Lane, Boldon, Co. Durham. : 

Totnes, Devon.—Painting of houses at Park 
lands for B.C.—T. Brook and Co, ce 
Bridgetown, Totnes, £720 (recom! p 

Tyldesley, Lancs. — Following for U ; 
External painting of 44 houses om the 
Shakerley estate and 94 houses om nd 
Mosley Common estate—J. Addison @ 
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Co, 64 Dalton Avenue, Stretford, £1,414 
(accepted); F, Brown, £2,046, 

Asphalting of outpuilding roofs—46 
houses. on_ the Shakerley estate—North 
Lensdale Tar Macadam, Albern Works, 
Sheffield, £469 (accepted); G. Wimpey, £568. 

Tynemouth, Northumb.—Erection of a geo- 
graphy and art block at. the High School 
for B.C. J. Smeds, architect, 56a Camden 
Street, _North Shields—Castles (Whitley 
Bay), Ltd., Tynemouth Road, North 
Shields, £12,623. Work about to commence. 
Tyrone.—Erection of new Council offices 

and Boardroom for C.C.—Farrans, Ltd., 
Dunmurry, £163,862. ‘. 

Walsall, Staffs—Alterations to casualty de- 
partment at General (Sister Dora) Hospital 
for Birmingham Regional Hospital Board— 
L. Dainty, Ltd., Leighswood Grove, Ald- 
ridge, £13,199 (recommended). 

Walthamstow, Essex.— Following for B.C.: 
Minor capital works at Roger Ascham 
Junior Mixed School and Edinburgh Junior 
Mixed School—Direct Labour, £12,451 and 
£5,632, respectively (recommended). 

Office block at Church Hill—Robert Hart 
and Sons, Ltd., 121 Victoria Street, London, 
$,W.1, £142,874 (recommended, negotiated 

nder). 

Warliagham, Surrey.—Provision of a new 
factory at Whyteleafe for Givauden and 
Co., Ltd.—Marshall-Andrew and Co., Ltd., 
40 Broadway, London, S.W.1, £100,000. 
Work commenced. 

Warwick.—Provision of matron’s accommo- 
dation at King Edward VII Memorial Chest 
Hospital, for the Birmingham Regional Hos- 
pital Board—E. H. Burgess, Ltd., 61 War- 
wick Street, Leamington Spa, £1,190 
(recommended). ss 

West Bromwich, Staffs.—Provision of a lay- 
light and redecoration and acoustic treat- 
ment of the Gala Hall for B.C.—Hills (West 
Bromwich). Ltd., Albion Road, West 
Bromwhich, £1,625, and Newhalls Insulation 
Co., Ltd, 302 Windsor Street, Birmingham, 
7, £1,721, respectively (recommended). 

West Bromwich, Staffs.— Extension of 
porter’s lodge to re-house telephone ex- 
change at Hallam Hospital for Birming- 
ham Regional Hospital Board — Five Oaks 
Estates, Ltd., Birmingham New Road, 
Coseley, £2,895 (recommended). 

Westminster.—Erection of a six-storey office 
block at 26-32 Caxton Street, London, 
§.W.1, for Town and Commercial Properties, 
Ltd—Kyle, Stewart (Contractors), Ltd., 
Ardshiel House, Wembley Park, Middx. 
F. M. Haines, staff architect to Town and 
Commercial Properties, Ltd. L. R. Kinsler 
and Partners, quantity surveyors, 78 Mount 
Street, W.1. J. C. Bianco, consulting engi- 
neer, 239 Shaftesbury Avenue, London, 
W.C.2._ Estimated cost £68,000. 

Widnes, Lancs. — Erection of the Bankfield 
County Secondary Modern School (phase 2) 
for B.C.—Direct Labour, £93,492. Work 
just commenced. 

Wisbech, I. of E.—Painting of following for 
B.C.: 48 houses and six bungalows at 
Railway Road and New Drove and 30 
houses at West Parade—L. F. Plummer, 
Alverstone, Harecroft Road, Wisbech, £642 
and £345, respectively; 90 houses at 
Bassett’s site and Boyce’s Road and 44 at 
Mount Pleasant —B. V. Smith, Wisbech, 


£1,060 and £470, respectively (recom- 
mended). 
Wolverhampton, Staffs. — Improvements to 


wards 14 and 15 at New Cross Hospital 
for Birmingham Regional Hospital Board 
E. Warren Baxter and Co., Ltd., Willen- 
Hall Road, Wolverhampton, £7,647 (recom- 
mended). 
orcester.—Provision of bathrooms to staff 
Cottages 25, 27 and 29 Malvern Road and 
alterations to nurses’ home at Powick Hos- 
pital for Birmingham Regional Hospital 
Board—Martin Wilesmith and Son, Somers 
Park Avenue, Malvern, £2,877, and 
T. Oliver (Builders), Ltd., St. Martins 
orks, James Street, Worcester, £7,798, 
Tespectively (recommended). 


CLOTHING AND TEXTILES 


Portsmouth.—Supply of transport uniform 
“athing and caps,, 1961-62, for City Council 
mr athen Gardiner and Co., Staple Hill, 
otal, £4,466; Manclark and Sons, Ltd., 

a J. Compton, Sons and Webb, Ltd.. 


Id Ford 
(recommended). Road, London, E.3, £312 


DEMOLITION 


Chester-—Demolition of 13-17 George Street 
Engi Delamere Street for City Council— 
Wrethacs uabon), i, 45 King Street, 

x ommended) an £95, respectively 

“hel er.— Demolition of two swimming 
Hea he Certain building work at Newton 

ths, for City Council—Flynn Bros. 


THE CONTRACT JOURNAL 


(Contractors), Ltd., Manchester (recom- 
mended), 
Walthamstow, Essex.—-Demolition of the 


following for B.C.: Church hall adjoining 
60 St. Andrews Road—Clarke (Plant Hire), 
Ltd., la Tower Road, Epping, Essex, £135; 
main garage and the lavatory and messroom 
blocks at Fulbourne Road depot—Charles 
Griffiths, Ltd., Ripple Road, Barking, £1,112; 
old sports pavilion at Aveling Park, 49 
Upper Walthamstow Road, 7 and 9 Hands- 
worth Avenue and 2 Montalt Road—Road 


Supply and Construction Co., Laurels, 
Takeley, Bishop’s Stortford, Herts, £420 
(recommended). 


Watford, Herts.—Demolition of 109 Queen's 
Road and 1-6 Carey Place, for B.C.—L. P. 
Mobbs and Co., Watford, £318, and J. E. 
Corney, 273 Latimer Road, London, W.10, 
£400, respectively (recommended) 


ELECTRICAL 


Birmingham.—Electrical and lift installation 
in multi-storey car park at Holliday Street 
for City Council—Parker, Winder and 
Achurch, Ltd., Broad Street, Birmingham, 1, 
and Pickerings, Ltd., 272 Vicarage Road, 
Birmingham, 14 

Birmingham.—Following for the Regional 
Hospital Board: Electrical services for the 
male nurses’ home at Chelmsley Hospital 
and twin operating theatre suite at Selly 
Oak Hospital—Sid Dagnell and Son, Ltd., 
2 Fulham Road, Birmingham, 2, £991, and 
Etna Lighting and Heating Co., Ltd., 293a 
Broad Street, Birmingham, 1, £7,249, 
respectively; electrical installation in ward 
D3 et Dudley Road Hospital—Midlands 
Electricity Board, £1,160 (recommended). 

C.E.G.B.—The Central Electricity Generat- 
ing Board have placed contracts during the 


past month for power stations, transmis- 
sion lines and_ transforming _ stations 
amounting in the aggregate to approxi- 
mately £12,742,700. The principal con- 
tracts include: 

Kearsley power station: ash-handling 
equipment—Bennis Combustion, Ltd. 
Thorpe Marsh power _ station one 
550-MW_ reheat turbo-generator (2) and 
boiler feed pump—Associated Electrical 


Industries, Ltd. 

West Burton power station: power sup- 
plies for erection purposes—East Midlands 
Electricity Board; preliminary civil engi- 
neering works—Mitchell Construction Co., 
Ltd. 

Drakelow C ipower _- station: two 
400-MVA_ generator transformers, units 
9 and 10—Associated Electrical Industries, 
Ltd.: 3.3-kV auxiliary switchgear, units 
9 and 10—A. Reyrolle and Co., Ltd.; six 


cooling towers—Film Cooling Towers 
(1925), Ltd; two 50-MVA _— 132/11.6-kV 
station transformers 3 and 4—Yorkshire 


Electric Transformer Co., Ltd. 

Bankside power station: 60-MW_ turbo- 
generator set 3 with associated condens- 
ing and feed heating plant—Associated 
Electrical Industries, Ltd. 

Tilbury B power station: access roads 
and sidings, drainage, construction build- 
ings, etc.—Holloway Bros. (London), Ltd. 

West Thurrock power station: condens- 
ing plant for two 300-MW turbo-generator 
sets 3 and 4— Worthington-Simpson, Ltd. 

Barrow main sub-station: two 45-MVA 
transformers—Johnson and Phillips, Ltd. 

Paignton _sub-station: two 60-MVA 
132/33-kV transformers and auxiliary trans- 


formers—Associated Electrical Industries, 
Ltd. 
Whitson sub-station:: civil works— 


A. Jackaman. 

Blyth B power station: 16-kV and lower 
voltage cables and _ accessories — Pirelli- 
General Cable Works, Ltd., 

Barking-Brunswick Wharf-West Ham: 
132-kV cables—W. T. Glover and Co., 


Ltd. 
Cowes, I. of W.: 33-kV cables: British 
Insulated Callender’s Cables, Ltd. 
Coventry. — Electrical services for altera- 


tions to block 8 to provide an orthopaedic 
ward at Whitley Hospital for Birmingham 
Regional Hospital Board—Lee Beesley and 
Co. Litd., Warwick Row, Coventry, 
£2,750 (recommended). 
Dudley, Worcs. — Following at Burton Road 
Hospital for Birmingham Regional Hospital 
oard: Improvements to electricity supply, 
voltage change over, etc.—B. French, Ltd., 
21 Enville Street, Stourbridge, £7,730; 
proposed sub-station—T. Holloway (Tipton). 
Ltd., Ocker Hill, Tipton, £1,680; electrical 
installation, voltage change over—Syd Davis 
(West Bromwich), Ltd., 45 High Street, 
West Bromwich, £7,877; electrical services 
for modernisation of wards A and B— 
W. H. Taylor (Wolverhampton), Ltd., 
Heanton House, Salop Street, Wolverhamp- 
ton, £7;212 (recommended). 
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Hartlepool, Dur. Electrical work at 
administration and out-patients’ department 
at Hartlepool Hospital for Newcastle 
Regional Hospital Board—C. Horne and 
Co., Ltd., Middlesbrough. 

Manchester.—Electrical installation work at 
shops, flats and offices, Civic Centre, 
Wythenshawe, for City Council—B. French, 
Ltl., 8 Chatham Street, Manchester (recom- 
mended). 

Middlesbrough, Yorks.—Electrical work at 
Poole Hospital, Nunthorpe, for Newcastle 


Regional Hospital Board—Doves, Ltd., 
Darlington, £5,548. ‘ , 
Newcastle upon Tyne.—Electrical work in 


neurological centre at General Hospital for 
Regional Hospital Board —F. H. Wheeler 
and Co., Ltd., Newcastle upon Tyne. 

Norwich.—Electrical engineering services for 
new quarters for medical and senior nursing 
staff at Little Plumstead Hospital for the 
East Anglian Regional Hospital Board— 
Mann Egerton and Co., Ltd., 15 Prince of 
Wales Road, Norwich, £1,678 (recom- 
mended). 

Nuneaton, War. — Electrical services for out- 
patients’ department at George Eliot 
Hospital for Birmingham Regional Hospital 
Board—Lee Beesley and Co., Ltd., 6 War- 
wick Row, Coventry, £3,458 (recommended). 

Prudhoe, Northumb.— Electrical work at 
Prudhoe and Monkton Hospital for the 
Newcastle Regional Hospital Board—Camp- 
bell and Isherwood, Ltd., Newcastle upon 
Tyne, £8,398, and J. Scott, Ltd., New- 
castle upon Tyne, £13,570. 

Southampton.—Renewal of electrical installa- 
tion at Tauntons’ School for B.C.—Dicks, 
Ltd., 149 High Street, Winchester, £942 
(recommended). 

South Shields, Dur.—Installation of telephone 


equipment at General Hospital for 
Newcastle Regional Hospital Board- 
Communication Systems, Ltd., Newcastle 
upon Tyne, £4,490. 
Stafford. — Following for the Birmingham 
Regional Hospital Board: St. George’s 
Hospital — electrical services for the 


modernisation of central kitchen—F. Han- 
cock (1939), Ltd., Birmingham, £2,971; 
provision of two independent supplies to 
new sub-station and installation of sub- 
station switchgear, etc., for reorganisation 
of electric mains distribution system— 
Midlands Electricity Board, £5,710 and 
£2,409, respectively (recommended). 

Electrical installation for office block at 
H.M.C. offices—G. F. Thorne (Stafford), 
Ltd., 58 Coal Road, Stafford, £2,416 (recom- 
mended). 

Walthamstow, Essex. — Electrical installation 
at Avon Road and Fyfield Road housing 
developments for B.C.—Woodford Elec- 
trical Co. 56 High Road, Woodford Bridge, 
Essex, £2,431 (recommended). 

West Bromwich, Staffs.—Electrical installation 
in connection with bed/passenger/goods lift 
at West Bromwich and District General 
Hospital for the Birmingham Regional 
Hospital Board—Farmer Electrical Co., Ltd., 
367 Oldbury Road, Smethwick, £1,014 
(recommended). 

West Hartlepool, Dur. — Electrical work at 
General Hospital for Newcastle Regional 
Hospital Board—C. Horne and Co., Ltd., 
Middlesbrough, £2,517. 

Wolverhampton, Staffs.—Electrical work for 
improvements to wards 14 and 15 at New 
Cross Hospital for Birmingham Regional 
Hospital Board—Atkin and Evans, 27a 
Darlington Street, Wolverhampton, £1,265 
(recommended). 


FENCING 


Doncaster, Yorks.—Supply and fixing iron 
fencing at Sandall Park and Grove Gardens, 
for B.C.—Bayliss, Jones, Bayliss, Ltd., 
Wolverhampton, £4,529 (recommended). 

Edmonton, Middx.—Provision of fencing at 
the rear of 13-51 Szoneleigh Avenue and 
11-44 Kipling Terrace, for B.C.—Bell and 
Webster, Ltd., Essex Road, Hoddesdon, 
Herts., £368 and £653, respectively (recom- 
mended). 

Romford, Essex.—Provision of chain link 
fencing at various open spaces at Harold 
Hill and miscellaneous fencing works in 
parks and at the cemetery for B.C.—Mid- 
Essex Fencing Co., Ltd., 65 Cedar Chase, 
Heybridge, Maldon, £511 and £876, 
respectively (recommended). 

Swansea.— Supply and delivery of approxi- 
mately 850yd. of railings for the East Side 
approach road, A.483, for B.C. R. D. 
Moody, engineer and survevyor—Russells 
Forge and Engineering Co. (Gornal), Ltd., 


Holloway Works, Lower Gornal, near 
Dudley, Worcs., £1,970. Work about to 
commence. 


Walthamstow, Essex.—Erection of a concrete 
post and panel perimeter fence at Tenby 
Road and Southcote Road site for B.C.— 
Bell and Webster, Ltd., Essex Road, 
Hoddesdon, Herts, £1,740 (recommended). 
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GAS AND WATER SUPPLY 

Hendon, Middx.—Gas installation at flatted 
factory for B.C.—North Thames Gas Board, 
£1,397 (recommended). 

Llanelly, Carms.—Water 
the B.M.C. factory at Felinfoel for B.C. 
A. B. Richards, borough engineer and 
surveyor—Norwest Construction Co., Ltd., 
Ruthven Road, Liverpool, 21. Estimated 
cost £10,000. 

Merthyr Tydfil, Glam.—Low level main 
duplication, phase I, contract 41, pipelay- 
ing, for Taf Fechan Water Supply Board, 
comprising the laying of approximately 
six miles of 24in. diameter and one mile 
of 30in. diameter steel trunk main in the 
River Taff Valley, between Abercanaid and 
Quaker’s Yard, near Merthyr Tydfil. The 
contract includes two railway crossings. 
four river crossings and four major Cross- 
connections to existing trunk mains. 
Binnie, Deacon and Gourley, consulting 
engineers, Artillery House, Artillery Row. 
Westminster, S.W.1—J. E. Jones and Co., 


main extension to 


Ltd., Libanus Yard, Blackwood, Mon. 
Estimated cost £100,000. Work about to 
commence. 

Ogwen, Caerns.—Water main extension to 


Pentir and Bryn-y-Waen for’ R.D.C. 
Howard Humphreys and Sons, consulting 
engineers, 8 Francis Street, Westminster, 
S.W.1—Norwest Construction Co., Ltd.. 
Ruthven Road, Liverpool, 21. Estimated 
cost £20,000. 

Stratford-upon-Avon, War.—Completion of 
the remaining two sections of the link main 
between Bishopton and Kings Lane reser- 
voir entrance for B.C.—Woodlands (Wor- 
cestershire), Ltd., Evesham, £6,787 (recom- 
mended). 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 
Southwold, Suffolk.—Construction of a new 
sea wall approximately 940ft. long, and five 
groynes varying from 118ft. to 150ft. long 
at Southwold for the East Suffolk and 
Norfolk River Board. K. E. Cotton, chiet 
engineer—R. Robinson (Contractors), Ltd.. 


41-42 Parliament Street, Westminsier. 
London, S.W.1, £56,981. Work com- 
mencing this month. 
Sunderland, Dur. — Construction of mould 


loft and crane gantry at the Pallion Shipyard 
of Short Brothers, Ltd.—Brims and Co., 
Ltd., City Road, Newcastle upon Tyne. 
HEATING AND VENTILATING 
Birmingham.—Ventilating plant and sprinkler 
installation in multi-storey car park at 
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Maximum Output 
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Holliday Street, for City Council—T. Ash 
and Co., Ltd., Rea Street South, Birming- 
ham, 5, and Mather and Platt, Ltd., Central 
House, New Street, Birmingham, 2. 

Birmingham.—Following for the Regional 
Hospital Board: Provision of  calorifier 
chamber and mains for new boiler house 
for Rubery Hill and Hollymoor Hospitals— 
H. Clark and Son, 656a Allesley Old Road, 
Coventry, £14,058; mechanical services for 
modernisation of ward D3 at Dudley Road 
Hospital, provision of temporary patho- 
logical laboratory at Little Bromwich 
General Hospital and new twin operating 
theatre suite at Selly Oak Hospital— 
W. Dickens and Co. (Heating Engineers), 
Ltd., 187 Wolverhampton Street, Dudley, 
£1,943, A. R. Hancox, Ltd., 8 Trinity Road, 
Birmingham, 6, £1,986, and G. N. Haden 
and Sons, Ltd., 24 St. Pauls Square, 
Birmingham, 3, £41,534, respectively (recom- 
mended). 

Bromsgrove, Worcs.—Mechanical services for 
nursing accommodation at Bromsgrove 
General Hospital for Birmingham Regional 
Hospital Board—Birmingham Heating and 
Pipework, Ltd., 70 Hamstead Road, 
Birmingham, 19, £1,976 (recommended). 

Bury, Lancs.—Engineering (excluding boilers) 
for new boiler house and plant at Fairfield 
Hospital for Manchester Regional Hospital 
Board—G. N. Haden and Sons, Ltd., 12 
Harter Street, Manchester, £20,645 (recom- 
mended, subject to Ministry approval). 

Chester.—Provision of heating and hot water 
installations at Hoole Secondary Modern 
School for City Council—Proud and Sons. 
Ltd., 7 Delamere Street, Chesier, £6,628 
(recommended) 

Coventry.—Mechanical services for alterations 
to block 8 to provide an orthopedic ward 
at Whitley Hospital for Birmingham 
Regional Hospital Board—Bennett and Sons, 
6 Clements Street, Coventry, £1,265 (recom- 
mended). 

Dudley, Wores.—Boiler house alterations and 
mechanical services for modernisation of 
wards A and B at Burton Road Hospital 
for Birmingham Regional Hospital Board- 
T. Holloway (Tipton), Ltd., Ocker Hill. 
Tipton, £9,561, and W. Dickens and Co. 
(Heating Engineers), Ltd., 187 Wolverhamp- 
ton Street, Dudley, £11,151, respectively 
(recommended). 

Hendon, Middx.—Installation of artificial 
ventilation at flatted factory for B.C. 
G. N. Haden and Sons, Ltd., 7 Tavistock 
Square, London, W.C.1, £8,161 (recom- 
mended). 

Ipswich, Suffolk. — Boiler house. plant and 
services at St. Clement’s Hospital for the 
East Anglian Regional Hospital Board— 
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Brightside Heating and Engineer; 
Ltd., Vincent House, Vincent 
London, S.W.1, £48,069 (recommended) 

Lichfield, Staffs. — Mechanical _ service, 
connection with alterations to matem 
accommodation at Victoria Hospital 
Birmingham Regional Hospital Board. 
Edgar Toon, Ltd., Bath House, Mountrn 
Street, Walsall, £8,331 (recommended) trath 

Norwich. — Mechanical engineering gery; 
for new quarters for medical and iets 
nursing staff at Little Plumstead Hog ~ 
for the East Anglian Regional Host 

i i 


Board—Barrett and Wright, Ltd, | 
Miles Alley, Norwich, £4,385” ao St 
mended). 85 (recom: 


Nuneaton, War.—Mechanical services for oy: 
patients’ department at rge Blig 
Hospital for Birmingham Regional Hos 
Board—Brightside Heating and Enginen” 
Co., Ltd., 17 Summer Row, Birrmingh . 
£5,055 (recommended). _ 

Stafford. — Mechanical _ services 
modernisation of central iiechen - 
George’s Hospital and an office block»: 
H.M.C. offices for Birmingham Region 
Hospital Board—Edgar Toon, Ltd Bat 
House, Mountrath Street, Walsall, “E10, 
and Hopkins and Nixon, Canal Whari 
Radford Bank, Stafford, £4,522, respectively 
(recommended). : 

Stourbridge, Worcs. — Modification : 
newal of existing sub-distribution plan an 
at Wordsley Hospital for Birminghan 
Regional Hospital Board—Lee Beesley and 
Co. (Birmingham), Ltd., Bath Row 
Birmingham, 15, £8,097 (recommended), 

Wolverhampton, Staffs. — Following at New 
Cross Hospital for Birmingham Regional 
Hospital Board: Provision of package-type 
boiler—Spencer-Bonecourt, Ltd., Wincheste: 
House, Victoria Square, Birmingham. ) 
£6,580; heating installation in wards 14 ani 
15—A. L. Hughes (Heating Engineers), Lid 
75 North Street, Wolverhampton, £1.39; 
(recommended). 


HOUSING SCHEMES 


Aberdeen.—-Following for City Council: On 
block of 12 storeys containing 75 flats form. 
ing part of the Skene Street comprehensive 
development scheme—W. J. Anderson 
Ltd., Balmoral Works, Balmoral Road. 
Aberdeen, £220,353 one 14-storey block of 
52 flats at Mastrick—Alexander Hall and 


Son (Builders), Ltd., Granitehill Road, 
Northfield, Aberdeen, £146,389 (both 
recommended). 

Blairgowrie and Rattray, Perths,—Sixteen 


houses adjoining the slaughterhouse site 
the second phase of the William Street re- 
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opment, for B.C.; Builders—G. G. Exeter, £29,484 and £3,868, respectively; 
deve S200, Blairgowrie, £12,920; joiners conversion of Toronto House to provide 
ra ad J. Scott, Blairgowrie, £5,191; three additional flatlets—Direct Labour, 
<P crs — George Constable, ' Rattray, £1,850 (recommended). 
peo: plasterers—James Laburn, Ltd., Glasgow.—Erection of 3,000 multi-storey 
tly wwrie, £2,335; electricians—W. M. flats, two primary schools, two nursery 
Blairge Blairgowrie, £3,330; painters schools, a community centre, churches, 
ee Main and Son, Cowdenbeath, playing fields, etc., at Sighthill for City 
ort ironwork balustrades — Parke Council—Crudens,  Ltd., Olive Bank, 
a Carnoustie, £692; roofing—Briggs Musselburgh. Estimated cost £15m. 

Ro Sons, Dundee, £1,353; glaziers—Reid Hove, Sussex.—One multi-storey block ot 
nid McCutcheon, Dundee, £328; roads and luxury flats at the Aylesbury site, Furze 
sets - J. Mitchison, Auchtermuchty, Hill for Bell Properties (Construction), 
£2,437; synthanite —Limmer and_ Trinidad Ltd.—Kyle Stewart (Contractors), Ltd., 
Lake Asphalt Co., Edinburgh, £964. Ardsheil House, Empire Way, Wembley, 
idgend, Glam.—Three blocks of eight aged Middx. Estimated cost £210,000. Jack- 
. ’ ns flats at Brackla North housing site, son and Greener, Hinton Buildings, Hinton 
Pr U.D.C.—Direct Labour. Road, ocmenaee, are the oe 
el - Nineteen wellings and and Design and Construction Co., Ltd., 
Cneect, ee a Pa, Paskridee Ardsheil House, Empire Way, Wembley, 
yf four flats, including site works, etc., at are the consulting engineers for = 
4) Road, Wolverhampton, £30,623. _ Scheme. Work to commence next month. 
- r—One hundred and eighty-eight flats, Kingsclere and Whitchurch, Hants. — Block 
ras persons’ flatlets, 71 maisonnettes, of four flats, including site works, etc., at 
10 houses and five shops in three blocks, housing site 81, The Knowlings, aon, 
ve blocks of four-storey flats and maison- church, for R.D.C. omega ge : eck, 
nettes and two two-storey blocks of flats architects, Chantry House, ? “—.: — 
and car ports at Newtown redevelopment Andover —Eades Bros., Ltd., Char — 
or City Council F. Shepherd and Son, Andover, Hants, £3,895 (accepted); Alan 
i Blue Bridge Lane, York, £708,153 Howard Industries, £4,244; G. Carter and 
(recommended, subject to Ministry ap- eee eee £6,371. Work commencing this 
proval). i ses . Loftus, Yorks.—Thirty-six bungalows and 16 
pescestet, Yor e ouses a aoe houses on Easington Park estate for U.D.C. 
os the Cantley estate, for sale by the Cor- —Kenneth Mollekin, West Parade Road, 
poration—B. ‘Walker, Barnburgh, £56,828 Scarborough. (Not Mollekin Brothers as 
(recommended, subject to Ministry ap- stated in our issue of April 6.) 
proval). Manchester.—Site investigation survey for 
Edmonton, Middx.—Following for B.C.: Six proposed multi-storey development at Hey- 
fats in two storeys, block 3A, and 32 in wood and Sale overspill sites anl at Fair- 
four storeys, block G, at Snells Park estate bourne Road, Levenshulme, for City 

_Direct Labour (recommended). Estimated Council — Matthews and Mumby, Ltd., 
cost £56,604. Denton (recommended). 

Provision of balustrading for block B at Northwich, Ches. - Eight bungalows _ off 
Snells Park estate—Booth and Driver, Ltd., Grange Road, Cuddington, for R.D.C. 
16 Oakleigh Road North, London, N.20, H. Rogerson, 107 Shipbrook Road, Rud- 
£2519 (recommended, in lieu of previous heath, Northwich, £9,341. 
tender). Penrith, Cumb. -— Six houses at Lazonby and 
Enfield, Middx. Development in Baker four at Skelton for R.D.C.— Todd Bros.. 
Street/Lancaster Road, for B.C.—Townsend Lazonby, Penrith, £8,993, and J. Watson, 
and Collins, Ltd., 129 Goat Lane, Enfield, Greystoke, Penrith, £7,383. 

Middx., £53,472 (recommended, subject to _ Petersfieid, Hants.—Eighteen three-bedroom 
Ministry approval). houses, two two-bedroom houses, eight one- 
Exeter, Devon.—Following for City Council: bedroom flats, and six two-bedroom bunga- 
Eighteen dwellings at Calthorpe Road and lows at Tower Road estate, Liphook, for 
two houses at Ludwell Lane—A. E. Gregory R.D.C. N. Scott, engineer and surveyor- 
and Son, Rutherford Street, Heavitree, H. J. Titcombe and Sons, Ltd., Millard, 
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Liphook, Hants, £57,37!. Work com- 
mencing June. 

Redcar, Yorks.— Four hundred and ninety- 
two dwellings and 321 garages and ancillary 
works on the Lakes neighbourhood site for 
B.C. K. W. Ash, borough engineer—T.G. 
Construction Co., Ltd., Wolverhampton, 
£949,972. 

Risca, Mon.—Five hundred houses, roads and 
sewers, etc., at Gelli-Tysign estate for 
U.D.C.—John Laing Construction, Ltd., 
Mill Hill, London, N.W.7. Estimated cost 
£lm. Work commenced. 

Slough, Bucks.—Two hundred and_ thirty- 
eight houses at Parlaunt Park, stage A, for 
B.C.—Gable Construction Co., Ltd. 54 
Garratt Lane, London, S.W.18, £498,413 
(subject to Ministry approval). Work to 
commence early in June. 

Staines, Middx.—Eight three-storey blocks 
of flats at Laleham Road for E. Alex 
Colman Group of Companies. H. Owen 
Luder, architect, 70 Regency Street. 
London, S.W.l—Tersons, Ltd., 4 Dollis 
Park, London, N.3. Estimated cost 
£180,000. 

Swansea. Two hundred and_ twenty-four 
Hats in two 14-storey and two lI-storey 
blocks at Dyfatty for B.C.—John Laing 
and Sons, Ltd., Mill Hill, London, N.W.7, 
£28,976 (recommended). 

Tipton, Staffs—Seventy-two dwellings and 
37 garages at Groveland Road housing 
site for B.C—Direct Labour (recom- 
mended, subject to Ministry approval). 
Estimated cost £134,400. 

Thorne, Yorks,—Four houses and two bunga- 
lows at Syke House and four houses and 
six bungalows at Fishlake, for R.D.C.— 
Derek Webster, 53 High Street, Dunsville, 
Doncaster (in lieu of previous tender). 
Estimated cost £28,000. 

Walthamstow, Essex.— Following for B.C.: 
Reinforced concrete structural frame for 
five-storey block of flats at Grosvenor Park 
Road and Pendlestone Road—Brick Floor 
ing Constructions, Ltd., 1 Surbiton Crescent, 
Kingston-upon-Thames, Surrey, £10,530; 52 
flats, 65 maisonnettes, and 117 garages at 
Tenby Road, Southcote Road and Newman 
Road—Ward and Paterson, Ltd., 7 Welbeck 
Street, London, W.1l, £292,670 (recom- 
mended). 

Watford, Herts.—Fifty-two houses and 35 
garages at Meriden estate for B.C.—Wood- 
side Builders, Ltd., 92 Cecil Street, Wat- 
ford, £101,130 (recommended). 

Yeovil, Som.—One four-storey block of flats 
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at Wellington Street for B.C.—Drury Con- 
struction (South Western), Ltd., 9 Broad 


Quay, Bristol, 1, £34.088 (recommended). 


MATERIALS AND SUPPLIES 


Hendon, Middx.—Supply of the improved 
type of allotment tool sheds for sites at 


Sanders Lane, Daws Lane and Hospital 
Field for B.C.—Bell and Webster, Ltd., 
Essex Road, Hoddesdon, Herts., £1,177 
(recommended). 

Manchester.—Supply of following for City 
Council: 800 galvanised refuse containers 
43 cu. ft. capacity—Brettell and Shaw, 


Ltd., Quarry Bank, Brierley Hill, Staffs.; 100 


circular refuse containers of 14 cu. yd. 
capacity—Municipal Supplies, Ltd., Edin- 
burgh. 


PLANT AND MECHANICAL TRANSPORI 


Bridgend, Glam.—Supply of a Karrier York- 
shire sweeper/collector for U.D.C.—Oscar 
Chess, Ltd., The Motor House, Port Talbot. 

Canvey Island, Essex.—Supply of one Ford 
4-ton Thames 157in. wheelbase chassis 
and cab, fitted with 4-cylinder diesel 
engine, complete to maker’s current speci- 
fication, a Tuke and Bell, Ltd., 10 cu. yd. 
refuse collection body with stabiliser, and 
bench-type seat to accommodate the driver 
and two loaders, Firestone all traction 
tyres on rear wheels, licence holder and 
number plates, flasher indicators complete 
with switch and wiring for U.D.C.—Candor 
Motors (Braintree), Ltd., Braintree, Essex, 
£1,233 (accepted); Donald Denoon 
(Motors), Ltd., £1,363; W. Harold Perry, 
Ltd., £1,363; Doe Bros. (Motors), Ltd., 
£1,325; Church Road Motors (Southend- 
on-Sea), Ltd., £1,373. 

Dearne, Yorks.—Supply of one new Karrier 


Gamecock _ combined _— gulley/cesspool 
emptier, fitted with diesel engine, in 
exchange for present gully emptier for 


U.D.C.—J. C. Snell, Ltd., Central Garage, 
Stairfoot, Barnsley. 


Ealing, Middx.—Supply of a diesel engine 
street lighting vehicle for B.C.—Spurling 
Motors (Chiswick), Ltd., Bedford House, 


Chiswick High Road, London, W.4, £1,211 
(recommended). 

Hendon, Middx.— Supply of a diesel rider- 
operated fork lift truck, of 2,000Ib. capa- 
city, and having a lifting height of 9ft., for 


B.C.—Coventry Climax Engineers, Ltd.. 
163a_ Piccadilly, London, W.1, £1,357 
(recommended). 

Manchester. — Supply of following for City 
Council: One breakdown wagon fitted 
with workshop, service crane and towing 
ambulance and three 8/9-ton semi-dump 
trucks—Rootes, Ltd., Manchester; one 


crawler diesel tractor with angledozer and 
one wheeled diesel tractor with front 
loading unit and general purposes bucket 


David Brown Construction Equipment, 
Ltd., Meltham; one crawler diesel tractor 
equipped with angledozer and_ earih 


scraper—R. Cripps and Co., Ltd., Ordsall 
Lane, Salford; hydraulic loading shovel— 


F. E. Weatherill, Ltd., Tewin Road, 
Welwyn Garden City, Herts. 
Newbury, Berks.—Supply of a refuse col- 


lection vehicle for B.C.—Nias (1935), Ltd., 
Bartholomew Street, Newbury, £962 
(recommended). 

Rochdale, Lancs.—Supply of a lift for use in 
omnibus depot for B.C.—J. and H. Lowe 
(Cranes), Ltd., Newbarn Crane Works, 
Rochdale, £1,417 (recommended). 

Southampton.—Supply of following for B.C.: 
One 5-ton tipping lorry with steel body; 
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one 4-ton long wheel based lorry with ex- 
tended body, and one 3-ton tipping lorry 

Perrins Motors, Ltd., Marsh Lane, South- 
ampton, £1,438, £1,170 and £1,179, 
respectively; one diesel driven rotary air 
compressor — Broom and Wade, Ltd., 
Hughenden Avenue, High Wycombe, 
Bucks., £1,190; one Massey-Ferguson Park- 
over mobile gang mowing unit, and one 
trailed gang mowing unit and _ ancillary 
equipment—K. A. Roseblade, Ltd., 76 
Jubilee Road, Waterlooville, Portsmouth, 
£2,425; one L5cwt. Ford Thames van fitted 


with a diesel engine—Ivor Creek, Ltd., 
Southampton, £666 (recommended). 

Tipton, Staffs—Following for B.C.: One 
Karrier Yorkshire  petrol-driven road 
sweeper/collector — Rootes, Ltd., Devon- 
shire House, Piccadilly, London, W.1, 


£3,185 (recommended). |. 
One Austin 3-ton tipping lorry and one 
Austin 10cwt. van—The Dartmouth Garage, 


386 High Street, West Bromwich; a 
vibrating roller and trailer—Thomas 
Green and Son, Ltd., North Street, 
Leeds, 2 (recommended). 

Watford, Herts.—Supply of a Massey- 
Ferguson tractor and loader for B.C.— 


Eastern Tractors (Epping), Ltd., 62 River 
Avenue, Rye Park, Hoddesdon, £761 
(recommended). 


PLAYING FIELDS, PARKS, ETC. 


Berwick-upon-Tweed, Northumb.—Resurfacing 
of three tennis courts at Spittal Promenade 
for B.C.—En-Tout-Cas Co., Ltd., Syston, 
Leicester. Work commencing this month. 

Edmonton, Middx.—Layout of the Weir Hall 
open space for B.C.—Direct Labour, £2,980 
(recommended). 

Harrogate, Yorks.—Erection of an additional 
tennis court at Starbeck for B.C.—W. and J. 
Glossop, Ltd., Amisfield House, Whitehall 
Road, Hipperholme, Halifax, £1,070 (recom- 
mended). 

Hendon, Middx.—Provision 
at Riverside Walks and 
football pitches at West Hendon playing 
fields for B.C.—Direct Labour, £900 and 
£1,100, respectively (recommended). 

Romford, Essex.—Provision of a roller skat- 
ing rink at King George’s Field for B.C.— 


of tennis courts 
raising level of 


H. V. Smith and Co., Ltd., 3-10 Melton 
Street, London, N.W.1, £7,029 (recom- 
mended). 


Tynemouth, Northumb. .— Construction of 
two hard tennis courts at Ralph Gardner 
Secondary Modern School for E.C. 
En-Tout-Cas, Ltd., Leicester, £2,336. 


RAILWAY ENGINEERING 
British Railways.—Following contracts placed: 
North Eastern. 

Provision of office accommodation for the 
police department at South Stockton Goods 
arenes Stephenson, Ltd., Bishop Auck- 
and. 

Supply and installation of an extension to 
the telephone exchange at York—Automatic 
Telephone and Electric Co., Ltd., London. 

Provision of four relay rooms for signal 
boxes at West Jesmond, New Bridge Street, 
Jesmond and Manors—Berwick Building 
Co., Ltd., Berwick. 

Supply of heating and a hot water service 


installation at Holbeck Motive Power 
Depot, Leeds—Raines, H. and V., Ltd., 
Wakefield. 


Provision of a dust extractor plant for the 
chief civil engineer’s workshops at Darling- 
ton Park Lane—S. MacLean and Son, Ltd., 
Newcastle upon Tyne. 
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Reconstruction and widening of 4), 
bridge 23 over the Leeds-Doncaster oe 
South Elmsall—The Pavior Construci. 
Co., Ltd., Shipley. Hon 

Preliminary site works for the new gig 
box and compressor house at Gateshead 
Derek Crouch (Contractors), Ltd., Birt, 

Earthworks, drainage, ballasting and fer 
ing at the mew_ marshalling vad, 
Stourton—MacLaughlan (Knottingley) Ltd. 
Knottingley. nce 

Provision of a_ Finlay hydraulic ,) 
straightening press for the rail welding den, 
at Dinsdale—Finlay Engineering Co, ry 
oo ’ — ae 

econstruction of the superstr ' 
bridge 102, Albert Hill, Darlmits” 
Durham Steelwork, Ltd., Gateshead, 

Design, supply and erection on Prepares 
foundations of structural steelwork Ps 
cladding for screens for carriage Washi 
machines at Heaton and South Gosforth.” 
J. W. Ellis and Co., Ltd., Newcastle up, 
Tyne. ; 

Scottish Region: 

Reinforced concrete work for 
block, Sighthill Goods Depot, Glasgoy. 
Holland & Hannen and Cubitts (Scotlang) 
Ltd., 5 Royal Terrace, Edinburgh, P 

Repairs to Gourock Pier — Kinng 
Moodie and Co., Ltd., 180 Hope Str; 
Gisssow, 2 . 

_Laying oO permanent way, G h 
Sidings—Grant Lyon and Co, Lid. te 
Scotter Road, Scunthorpe. ; 

Electrical installation for yards and signal 
boxes at Kilmarnock—Alexander Lindgy 
Ltd., 71 Berkeley Street, Charing Cros 
Cees, a3. . F 

rovision of mew Carriage _ traverse 
Carriage and Wagon Works, St. Roller 
Glasgow—John Boyd and Co. (Engineers) 
Ltd., Annan, Dumfriesshire. 

Reconstruction work on bridge, Udding. 
ton, Motherwell line—Murdoch MacKenzie 
Ltd., 12-14 Draffen Street, Motherwell, 

Glasgow Suburban Electrification: Suppl} 


and installation of a control telephon 
system south of the River Clyde 
Communication System, Ltd., Norfolk 


House, Norfolk Street, London, W.C2, 
Reconstruction and raising of Muirend 
Overbridge 135 at Muirend Road—J. Drs. 
dale and Co., 134 Nithersdale Road 
Glasgow, S.1. 


Southern Region: 

Victoria Carriage Servicing Shed: im- 
proved staff accommodation—G. E. Wallis 
and Sons, Ltd., London, W.C.2. 

Sherborne: alterations and improvements 
to station—D. Singleston and Son, Yeovil, 

Waterloo Station: repairs to roofing— 
Macartney and Sons, London, S.W3. 

Ashford District: resurfacing and surface 
dressing of roads, footpaths and platforms 


—Johnson Bros. (Aylesford), Ltd., Ton- 
bridge, Kent. 
London (Western) District: resurfacing 


and surface dressing of roads—wW. and J. 
Glossop, Ltd., London, S.W.18. 

Extension of electrification, Ashford: 
new footbridge at Gladstone Road —John 
Mowlem and Co., Ltd., London, §.W.l. 

Weymouth Harbour: provision of lighting 
at platform—Rashleigh Phipps and Co, 
Ltd., London, W.8. 

Waterloo: new telephone  exchange- 
F. G. Minter, Ltd., London, S.W.1. 

Western Region: 

Supply of steelwork, etc., for the island 
platform roof at Port Talbot Gener 
Station—Jesse Tildesley, Ltd., Charles 
Street, Willenhall, Staffs. 
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ainting (internal only) A Shop, 
renive Works, Swindon — Baxter 


Bros. (1920), Ltd., Wood End Lane, Birm- 
nel and installation of shot blasting 


: at Shrewsbury Hookagate— 
eg ast, Ltd., Wellcroft Road, Slough, 
i and installation of an auto- 
matic telephone exchange at _ Reading 
General Station, Automatic Telephone 
and Electric Co., Ltd., Arundel Street, 
tondon, W.C.2. ; 
Supply and erection of two 10-ton over- 
head electric travelling cranes for Diesel 
Testhouse, Locomotive Works, Swindon— 
John Smith (Keighley), Ltd., Crane Works, 
Keighley, Yorks. a 
Supply and erection of a building to 
house facilities for vacuum brake cylinder 
repairs and testing, Carriage and Wagon 
Works, Swindon—Boulton and Paul, Ltd., 
Riverside Works, Norwich, 

Supply, erection and commissioning of a 
standby supply generating set at Birming- 
(Snow Hill) Station—A. C. Morrison (Engi- 
neers), Ltd., Town Quay, Southampton. 

Painting eight bridges on the Henley 
Branch — Industrial Painting Contractors 
(Winchester), Ltd., Stockbridge Road, 
Winchester, Hants. J 
Supply of steelwork for test rig, casting 
bed fittings. crane gantry girders and 
rails, etc., for the new concrete depot at 
Taunton—Fairfield Shipbuilding and Engi- 
neering Co., Ltd., Chepstow, Mon. 
Erection of a new staff hostel at Wharf- 
dale Road, Tyseley—Smith Bros., Con- 
struction, Ltd., Vulcan Mills, Stratford 
Road, Birmingham, 11. ; 

Construction of an automatic telephone 
exchange at Maidenhead—E. H. and L. 
Wells, Alma Road, Windsor, Berks. 

Provision of an automatic telephone 
train control equipment at Paddington, 
Bristol and Cardiff —- Communication 
Systems, Ltd., Norfolk House, Norfolk 
Street, London, W.C.2. 

Alterations to be carried out to the 
station buildings at Barry Docks Station 
—Vickery Bros. (Barry), Ltd., Beryl Road. 
Barry, Glam. 


RIVER AND FLOOD PREVENTION 
WORKS 


Bedfordshire.—Civil engineering work in Con- 
nection with the reconstruction of weirs 
and sluices, and improvement of gauging 
facilities at Bromham Mill, on the River 
Great Ouse, approximately three miles 


L 
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west of Bedford, for the North Bedford- 
shire Water Board—W. and C. French, 
Ltd., Wisbech, £13,404. 


ROADS, BRIDGES AND SITE WORKS 


Arnold, Notts.—Supply and spraying only of 


about 12,000 gallons of tar on roads for 
U.D.C. L. H. Roxby, engineer and 
surveyor—Bristowes Tarvia Contracting, 
Ltd., Grantham, Is. 74d. per gallon 
(accepted); W. and J. Glossop, Ltd., ls. 7$d.; 
S. Sutcliffe and Son, Ltd., ls. 8d.; Yorkshire 
Tar Distillers, Ltd., ls. 84d. Work to com- 
mence June. 


Barnstaple, Devon.—Following for B.C.: Con- 


struction of rear accesses to serve 24 houses 
at Zephyr Farm’ estate—Direct Labour, 
£1,409. 

Supplying and laying bitumen tarmacadam 
mixture at North Walk—Western Quarry 
Sales, Ltd., St. Stephens House, High Street, 
Exeter, £2,671 (recommended). 





Birmingham.—Provision of service roads and 


main drainage to rehabilitation unit, ad- 
mission unit and out-patients’ treatment 
centre at Rubery Hill and Hollymoor Hos- 
pitals for the Regional Hospital Board— 
Martin Cowley, Ltd., Clay Cross, Derbys., 
£24,104 (recommended). 


Birmingham.—Following for City Council: 


Supplying, laying and maintaining asphalt 
on Aldridge Road at Perry Bar, Bordesley 
Green (part) and Pershore Road junction of 
Lifford Lane—Road Surfacing Co., Ltd., 
241 Hagley Road, Edgbaston, Birmingham. 
16; King Road, Kingstanding—Limmer and 
Trinidad Lake Asphalt Co., Ltd., Trinidad 
House, Coventry Street, Birmingham, 5; 
Middle Ring Road (part)}—Val de Travers 
Asphalte, Ltd., 5 Lower Temple Street, 
Birmingham, 2; Hagley Road, Five Ways 
improvement—laying of asphalt—Limmer 
and Trinidad Lake Asphalt Co., Ltd.; High- 





gate redevelopment area, unit 406— 
construction of a car park—Asphalt and 
Public Works, Ltd., Gregorys Bank, 


Worcester; Inner Ring Road scheme, St. 
Chad’s Circus Underpass—construction of 
two additional lengths of retaining wall— 
C. Bryant and Sons, Ltd., 65 Whitmore 
Road, Birmingham; Union Street, widening 
and reconstruction — surfacing of the 
carriageway—Highways Construction, Ltd., 
2 Hartopp Road, Birmingham; public open 
spaces in redevelopment areas, paving and 
drainage works in Nechells Green (units 4, 
27 and 28) and Ladywood (units 210, 211 
and 212)—Tarslag, Ltd., Wolverhampton; 
Hurst Street, widening between Skinner 
Lane and Sherlock Street—Amalgamated 
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Asphalte Companies, Ltd., 2 Hartopp Road, 
Birmingham. 

Bridgend, Glam.—Improvement, resurfacing, 
etc., and laying of surface water sewers 
in Glan Ogwr Road, Bowham Avenue and 
Dilwyn Gardens, and section | of Heron- 
stone Lane improvement for U.D.C. D. J. 
Amos, engineer and surveyor — Merlin 
Woodward Construction Co., Ltd., Tonyre- 
fail, Glam. 

Chard, Som.—-Site works at St. Mary’s Close, 
second phase, for B.C—A. L. Larcombe, 
borough surveyor — Asphalte Specialists, 
Ltd., Specialists House, Albert Road, St. 
Philips, Bristol, 2, £6,379. Work com- 
menced. 

Chatham, Kent.—Following for B.C.: Resur- 
facing of Chatham Hill from Luton Arches 
to Whitehorse Hill—Chittenden and 
Simmons, Ltd., Ditton Place, Larkfield, 
Maidstone, £5,566 (recommended). 

Construction of car parks at St. Mary’s 
Schoo] site extension and Riverside—Ben- 
sted (Contractors), Ltd., Coombe, Maid- 
stone (recommended). 

Cheshunt, Herts.—Making-up of Maybury 
Avenue (contract 382) for U.D.C.—Balls 
and Partners, Ltd., 11 The Ridgeway, 
Cuffley, £6,025 (accepted); L. W. Bryant 
and Co., £6,550; Carriageways, Ltd. (1960), 
£6,890; Peirce Contractors, Ltd., £7,917; 
W. and C. French, Ltd., £8,523; G. Skinner 
and Sons, Ltd., £10,168; Waywarden, Ltd., 
£8,300. Work to commence next month. 

Chester. — Resurfacing of Boughton from 
City Road to Dee Lane and Tarvin Road 
from Cecil Street to Filkins Lane for City 
Council — Trinidad Lake Asphalt Co. 
(North Western), Ltd., India Buildings, 
Liverpool, 2 (recommended). 

Chesterfield, Derbys.—Surfacing of garage 
sites in the parishes of Shirland and 
Higham, Wessington and Wingerworth for 
R.D.C. J. B. Wikeley, engineer and sur- 
veyor—Davis Wason and _ Elliotts, Al- 
vaston Street, Raynesway, Derby, £1,731. 
Work to commence July. 

Dartford, Kent.—Surfacing of concrete paths 
in fine cold asphalt at 51 Highfield Road 
for W. Warr—Hodsons, Ltd., 17 Wrotham 
Road, Gravesend. 

Exeter, Devon.—Following for City Council: 
Widening of Wonford Street opposite 80 
—W. and J. Glossop, Ltd., Exhibition Way, 
Pinhoe Trading Estate, Exeter, £1,273; 
road surface dressing—W. and J. Glossop, 
Ltd., £7,822; reinstatement of bitumen 
macadam paving to footways and reinstate- 
ment of flagged footways—Wilco Tar- 
macadam Co., Ltd., 32 Coleridge Road, St. 
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Thomas, Exeter, £2,233 and £2,183, respec- 


tively; reinstatement of mastic asphalt 
carriageways and footways — Exeter 
Asphalte and Tarpaving Co., Ltd., Exhi- 
bition Way, Pinhoe’ Trading Estate, 
Exeter, £6,075 (recommended). 
Glasgow.—Reconstruction of the following 


tor City Council: (Contract 1) Bridge over 
the Govan branch line, and (2) bridge over 
the Princes Dock line — McKean and Co. 
(Glasgow), Ltd., 3 Clifton Place, Sauchie- 
hall Street, Glasgow, C.3, £51,014. Work 
has started. 

Glossop, Derbys.—Surface dressing of various 
roads in the borough, amounting to ap- 
proximately 20,300 sq. yd. of tar spraying, 
for B.C.—N. E. Box and Co., Ltd., Broad- 
heath, Altrincham, £1,100. 

Harrogate, Yorks.—Making-up of Forest Way, 
Forest Grove, Forest Rise and Hill Bank 
Road for B.C.—J. H. and J. C. Elliott, Ltd., 
45 St. Olaves Road, York, £3,596, £2,255, 


£1,504 and £1,382, respectively (recom- 
mended). 
Hartlepool, Dur.—Site works for 48 new 


houses at Milbank Crescent for the B.C. 


John Wilkin, borough engineer—Direct 
Labour, £4,000. 
Hendon, Middx. — Following for  B.C.: 


Reconstruction and_ resurfacing of the 
carriageways and footways to parts of 
Highwood Hill and Totteridge Lane 
Sparmes (Construction), Ltd., Feltham, 
£5,248; resurfacing of Greyhound Hill- 
Constable Hart and Co., Ltd., Lion House, 
Red Lion Street, Richmond, Surrey, £1,952 
(recommended, subject to C.C. approval). 

Jarrow, Dur.—Construction of roads and 
sewers for housing scheme 58 for B.C. 
H. W. T. Perkins, borough engineer——-Direct 
Labour. 

Lytham St. Annes, Lancs.—Partial completion 
of road works in Finsbury Avenue and road 
works in Arundel Road for B.C.—H. F. Fox 
and Co. (Contractors), Ltd., Back Collins 
Avenue, Blackpool (recommended). 

Manchester. — Following for City 
Private street works, Princess Avenue. 
Didsbury—J. Uttley, Ltd., Albany Road. 
Manchester, 21; provision and laying of 
mastic asphalt in reinstatements to foot- 
paths—Tarmac Roadstone, Ltd., Wolver- 
hampton, and Trinidad Lake Asphalt Co., 
(North West), Ltd., Liverpool (both recom- 
mended). 

Mansfield, 
Road for 





Council: 


Notts. — Making-up of 
B.C.—Herbert Ashley, 


Harley 
Sheep- 
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bridge Lane, Mansfield, £1,279 (recom- 
mended). . 
Midhurst, Sussex.— Construction of car 


park, access road, and footways and ap-- 
proximately 270 lin. yd. of 9in. diameier 
asbestos-cement sewer at Grange Road for 
R.D.C. K. C. Parker, engineer—A. L. J. 
Davis (Public Works), Ltd., Chichester, 
£16,596. 

Portsmouth.—(a) Reconditioning of Ports- 
mouth Road and Portsbridge, minor im- 
provements to (b) Portsdown Hill Road 
West, (c) Tipner Road, Stamshaw, and (d) 
Drayton Lane and surface improvements to 
(e) Milton Road, (f) Eastern Road, (g) 
Commercial Road, (h) Fawcett Road, (1) 
Copnor Road and (j) Havant Road for 
City Council—Direct Labour  (recom- 
mended). Estimated cost (a) £13,000, (p) 
£1,350, (c) £1,350, (d) £3,700, (e) £5,930, 
(f) £3,500, (g) £4,250, (h) £2,000, (i) £2,500 
and (j) £2,000. 

Pudsey, Yorks. — Private street works, Knox 


Street area, Rodley, for B.C.—Wilsons 
(West Riding), Ltd., 526 Leeds Road, 
Thackley, Bradford, £9,721. Work com- 


mencing June I. 

Romford, Essex.— Making-up of Lake Rise 
and Parkland Avenue and Parkway for B.C. 
—Scott Hale (Contractors), Ltd., 47 Globe 
Road, Hornchurch, £6,983, and £1,105, 
respectively (recommended). 

Rugby, War.—Surface dressing of county and 
district roads during 1961-62 for C.C. and 
B.C.—Norman W. Dunn, Ltd., Chester, 
3s. 2d. per sq. yd. (recommended). 

Sandwich, Kent.—Resurfacing of Sandown 
Road from New Cut Bridge to St. 
Georges Road, for B.C.—Chittenden and 
Simmons, Ltd., Ditton Place, Larkfield. 
Maidstone (recommended). Estimated 
cost £1,700. 

Shepshed, Leics. — Surface dressing ot 
28,000 sq. yd. of roads for U.D.C._ R. B. 
Jones, surveyor—W. and J. Glossop, Ltd., 
York. Work commencing June. 

Southampton. — Surfacing of footways with 
tin. asphalt during 1961-62, and roadworks 
at Woodmill Lane, Manor Farm Road. 
Forest Hills Drive junction (contract $.132) 
for B.C.—Limmer and _ Trinidad Lake 
Asphalt Co., Ltd., Trinidad Lake House, 
232-242 Vauxhall Bridge Road, London, 
S.W.1, 2s. 9d. per sq. yd., and Southern 
Counties Construction Co., Ltd., 204 London 
Road, Waterlooville, Portsmouth, £5,067, 


respectively (recommended). 
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Staffordshire.—Construction of a geo 
carriageway for a distance of approximate, 
14 miles on the Exeter-Leeds trunk we 
(Lichfield—-Burton-on-Trent), A,38, 
Wychnor Farm to a point just south 9 
Barton Turn for C.C., including fencin. 
drainage, kerbing and_ the laying : 
granular sub-base, cement-bound macaggn 
base and two-course asphalt  surfacin, 
F. Jepson, county surveyor—Percy Bilton 
Ltd., Newcastle Road, Stone, Staffs, Woy 
commencing shortly. 

Tynemouth, Northumb.—Asphalt Carpeting oi 
carriageways, 1961, and surface dressing oi 
certain carriageways, approximately 110,00 
sq. yd. in area, for -C.—Limmer aj 
Trinidad Asphalt Co., Ltd., 47 Blackw: 
Street, Newcastle, 1, £16,112, and W. and} 
Glossop, Ltd., 1 St. Georges Place, Yo, 
£5,574. Work commencing June, et 

Tynemouth, Northumb.— Construction y 
4,400 sq. yd. of precast concrete flag: 
footpath on the Chirton Grange East esta, 
for B.C.—John W. and _ S. Dorin, [tg 
Chapel Lane, Whitley Bay, Northum 
£6,430. 

Warwickshire. — Halford bridge diversion {p, 
C.C., comprising the construction of ney 
bridgeworks for the diversion, consisting 
of two main arches of 45ft. and 50ft. span 
over the River Stour and two flood arches 
of 24ft. span in reinforced concrete with 
abutments, piers and spandrel walls ¢ 
piled foundations, the exposed bridge faces 
to be faced in masonry, together with a. 
cillary works of site clearance, earthworks 
and river works—A. Monk and Co,, Ltd. 
Stamford, Lincs., and Direct Labow 
Total estimated cost £125,000. 

Westminster.—Construction of a hardstané. 
ing for a further 155 cars on Churchi 
Gardens site for City Council — Willmep: 


Bros., Ltd., Baltic Wharf,  Waterlo 
Bridge, London, S.E.1, £10,300 (recom. 
mended). 

Wigston, Leics.—Carriageway and footpath 


works for the reconstruction of Kirkdak 
Road, South Wigston (approximately 2) 
lin. yd.) for U.D.C. F. Isherwood, eng: 
neer and surveyor—Clayton Bros., Hathem 
Loughborough, £4,307 (recommended). 
Winsford, Ches.—Construction of roads and 
sewers on the Middlewich Road _ indw- 


trial estate for U.D.C.—Henry Boot an 
Sons, Ltd., Banner Cross Hall, Eccleshal 
Road South, Sheffield, £96,764 (pro 
visionally accepted). 
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GE, SEWAGE AND REFUSE 
SEWERAG® DISPOSAL 


me _—Construction of the first two- 
biming ection. of a new sewer between 
Saltley and Minworth for the Birmingham 
Tome and Rea District Drainage Board— 
Sit Robert McAlpine and Sons, Ltd., 80 
Sir FPane, London, W.1, £865,610. Work 
commencing immediately. 
perwent, Yorks.—Naburn. sewerage for R.D.C., 
including the provision and laying of 
: oximately 700 lin. yd. of 9in. diameter 
= 6in. diameter reinforced concrete pipe 
sewers and manholes, together with house 
connections, etc. Fairbank and Son, con- 
sulting engineers, The Gables, 62a Bootham, 
York—Squire W. Swift, Ltd., Portholme 
Works, Millgate, Selby, Yorks, £8,166. Work 
ing June. 
Ry ah, ~-Conmunation of the 
Fgremont-Braystones sewerage scheme for 
RD.C.—Border Engineering Contractors, 
Ltd, Coach Road, Whitehaven, £77,594. 
ne, Surrey.—Surface_ water drainage 
Conene at Hurst Green, Oxted, for R.D.C. 
M. and D. Construction, Ltd., Alexandra 
House, Alexandra Villas, Brighton, 1. 
Hendon, Middx. — Following for B.C.: Pro- 
vision of soil and surface water sewers 
and the construction of an access road 
on site at south side of the North Circular 
Road—D. R. Paterson, Ltd., 33 Granville 
Road, London, N.W.2, £5,788 (recom- 
mended). ‘ 
Construction of surface water relief 
sewers in Chanctonbury Way, Wayside and 
Chatham Close, Erskine Hill and Addison 
Way—St. Mary’s (Contractors), Ltd., 273 
Sussex Way, London, N.19, £6,969; D. R. 
Paterson, Ltd., £5,229, and C. Gabriel, 
Ltd... Palmers Lane, Enfield, £14,542, 
respectively (recommended, subject to 
Ministry approval). ; 
Kiveton Park, Yorks.— Firbeck sewage dis- 
posal scheme for R.D.C.—Lileworth Con- 
tractors, Ltd., £19,893. 
london—Rebuilding the Bride Lane and 
Harp Alley sewers for City of London 
Corporation—D. R. Paterson, Ltd., 33 
Granville Road, London, N.W.2, £16,744 
(recommended); A. Waddington and Son, 
Ltd., £17,348; Wm. F. Rees, Ltd., £17,628; 
Howard Farrow, Ltd., £17,632; W. and C. 
French, Ltd., £18,150; Mowlem (Civil 
Engineering), Ltd., £18,782. 


Melford, Suffolk.—Construction of the Great 
Cornard sewerage and sewage disposal 
scheme for R.D.C. Sandford Fawcett and 
Partners, consulting engineers, 53 Victoria 
Street, London, S.W.1—J. A. Stirling, Ltd., 
Fretherne Chambers, Welwyn Garden City, 
Herts. £189,918 (subject to Ministry ap- 
proval). 

Newbury, Berks. — Construction of a sewage 
effluent pumping station for B.C.—Camp- 
bell and McGill, Ltd., Easton Lane, 


‘GEoPI' Heyfec Conttott can be 
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Winchester, Hants, £12,313 (recommended 


in lieu of previous tender). 


Pembroke. — Penally sewerage conversion 


scheme (contract 1), for R.D.C., comprising 
the connecting properties from the existing 
system of drainage into the new sewers 
J. Owen Parry and Lewis, consulting engi- 
neers, Arcade Chambers, Ammanford—E. J. 
Wade, Laurel House, St. Florence, Tenby, 
£1,095 (accepted); R. Gibson, Ltd., £1,600: 
Hussey Egan and Pickmere, Ltd., £1,702. 


Peterborough. — Construction of Whittlesey 


Mere pumping station for the Holmewood 
and Stilton Internal Drainage Board. H. J. 
Firman, Ltd., Flag Fen Road, Newark. 
Peterborough, £15,488. Work about to 
commence. 


Ringwood and Fordingbridge, Hants.—Burton 


and Winkton drainage, contract 2, for 
R.D.C., comprising the construction of ap- 
proximately 50 lin. yd.of 15in. diameter, 
325 lin. yd. of 12in. diameter, 840 lin. yd. 
of 9in. diameter, 4,370 lin. yd. of 7in. dia- 
meter and 410 lin. yd. of 6in. diameter 
spun-iron pipe sewers, and 1,720 lin. 
yd. of 7in. and 6in. diameter stone- 
ware pipe sewers, at Burton and 
Winkton in the parishes of Christchurch 
East, together with a pumping station 
manholes, house connections and _ other 
appurtenant works. John Taylor and Sons, 
consulting engineers, Artillery House, 
Artillery Row, Victoria Street, S.W.1 
A. Streeter and Co., Ltd., Catteshall Wharf. 
Godalming, Surrey, £123,604 (subject to 
Ministry approval). Work commencing 
middle of this month. 


Tipton, Staffs.— Construction of a storm 


water sewer, culverting, of a brookcourse 
and site levelling at Glebefields estate for 
B.C.—Kavanagh Bros. Helmsley Road, 
Rainworth, near Mansfield, £63,745 (recom- 
mended, subject to Ministry approval). 


Wainford, Suffolk.—Construction of approxi- 


mately 800yd. of 6in. glazed ware sewer. 
manholes, ejector station and 1,940yd. of 
4in. asbestos-cement rising main at Wis- 
sett, near Halesworth, for R.D.C. A. P. I. 
Cotterell and Son, consulting engineers, 54 
Victoria Street, Westminster, S.W.1— 
—Edward J. Edwards, Ltd., Norwich, 
£12,259 (accepted, subject to Ministry ap- 
proval; Blackburns, Ltd., £13,260; Edward 
Thompson, Ltd., £13,958. 


STREET LIGHTING 


Enfield, Middx.— Supply of columns and 


brackets for the public lighting im- 
provements 1960 scheme for B.C.—Con- 
crete Utilities, Ltd., Great Amwell, Ware, 
Herts., £8,401 (recommended). 


Harrogate, Yorks.— Supply of following for 


B.C.: Sixty-five sodium lanterns (span)— 
Wardle Engineering Co., Ltd., 51 Grainger 
Street, Newcastle upon Tyne, £779; 300 
time switches—Horstmann Gear Co., Ltd., 
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93 Newbridge Road, Bath, £1,147; 200 class 
B columns—Eleco, Ltd., Sphere Works, St. 
Albans. £1,817; 300 tungsten lanterns and 
20 lamp columns, 25ft.—G.E.C., Ltd., 
Magnet House, Gallowgate, Newcastle upon 
Tyne, 1, £546 and £468 respectively (all 
recommended). 


Wilton, Wilts.—Instaliation of street light- 


ing at Seagrim estate and Burcombe Lane 
for B.C.—Reconstruction Supplies, Ltd., 
Romsey, £1,101 (recommended); Eleco, 
Ltd., £800; General Electric Co., Ltd., 
£1,087; Goater and Medway, Ltd., £1.154; 
Southern Electricity Board, £1,190. 


GOVERNMENT CONTRACTS 


Air Ministry—Contracts to the value of 


£4,000 or over for the week 
April 21: 

Building work: Bracknell, Berks.—J. M. 
Jones and Sons, Ltd., Maidenhead, Berks.; 
(prefabricated): | Seedaseer, Khormaksar, 
Aden—W. J. Simms, Sons and Cooke, 
Ltd., Sherwood, Notts. 

Artificers’ work: High Wycombe, Bucks. 
Haymills (Contractors), Ltd., Hanger 
Green, London, W.5. 

Runway work: Middleton St. George. 
Dur.—Tarmac Roadstone, Ltd., Stockton- 
on-Tees. 


ended 


Metropolitan Police.—Recent contracts placed 


include: 


Alterations to drainage, Charles Rowan 
House, Wilmington Square, W.C.1— 
Websters (Builders), Ltd., £4,200. 

Erection of four houses and a police 
office, Overbury Crescent, New Addington, 
Croydon, Surrey—Robt. Hart and Sons, 
Ltd., £18,245. 


Ministry of Works.—Contracts placed for 


week ended April 15: 

Cornwall: Post Office, Liskeard—erec- 
tion of Head Post Office—Aubrey 
Long, Ltd., 21 Harvey Street, Torpoint. 

Devon: National Assistance Board 
Hostel, Stover—erection of new hospital 
block—W. E. Gaye and Co., Ltd., 22 
Quay Terrace, Newton Abbot. 

Gloucestershire: H.M. Sorting Office, 
Winterstoke Road, Bristol—conversion for 
new canteen—John Laing Construction, 
Ltd., 39-43 College Green, Bristol. 

London: Telephone Exchange, Brixton— 
extension—J. Garrett and Son, _ Ltd., 
Cathles Road, Balham, Hill, S.W.1; 
Romney House, Marsham Street, S.W.1— 
internal redecoration—Howe and White, 
Ltd., 15 Manor Road, Wallington, Surrey; 
Royal Courts of Justice—electric lighting 
and power—General Electric Maintenance 
Co., 20 High Street, Pinner, Middx. 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company registration 


agents, 116 Chancery Lane, London, 
W.C.2:— 
Melsum (Contractors) Ltd., Grange Lane, 


Stairfoot, Barnsley, builders. £1,000. Directors: 
Roy C. Mellor, 27 Cemetery Road, Barnsley; 
Gordon Summers, 111 Gawber Road, Barnsley. 

R. C. Ayres Ltd., Douglas Street, Middles- 
brough, builders, £5,000. Permanent directors: 
Ronald C. Ayres and Nora Ayres, 13 Sycamore 
Road, Middlesbrough. 

_ Fisher and Davies (St. Helens) Ltd., Exten- 
sion View, Sutton, St. Helens, builders. £10,000. 
Permanent Directors: Stanley J. Fisher, 24 
Broad Lane, St. Helens; Owen P. Davies, 25 
Birchley Road, Billinge, near Wigan; Harold V. 
Clarke. 

F, Saunders and Son (Builders) Ltd., 110 
Victoria Street, Ipswich. £5,000. Directors: 
Herbert F. Saunders, 217 Tuddenham Road, 
Ipswich; John F. Saunders, 69 Alan Road, 
Ipswich; David H. Saunders. 

Preston and Norris Ltd., 4 Church Road, 
Waterloo, Liverpool, 22, builders. £10,000. 
Directors: Robert Preston, 39 Durham Road, 
Liverpool, 21; Robert W. Preston, 17 Windsor 
Road, Liverpool, 23; Thomas J. Norris and 
Harold J. Preston. 

Williamson of Stamford Hill Ltd., builders. 
£100. Directors to be appointed by sub- 
scribers. Subscribers: James P. Davisson, 65a 
Fenchurch Street, E.C.3; Leonard M. Carring- 
ton, 66 Elmshurst Crescent, N.2. 

A. E, P. Jones and Son Ltd., builders. £200. 
Directors: Andrew E. G. Jones and Mary L. E. 
Jones, 22 Littlegate Road, Paignton. 

_R. J. Clark and Son Ltd., Sicilian House, 
Sicilian Avenue, W.C.1, builders. £100. 
Directors: Kathleen M. Clark and Michael I. 
Clark, both of Robin Hill, Spencer Road, 
Canford Cliffs, Bournemouth. 

Penrith Building Contractors (Finchley) Ltd., 
91/3 Long Lane, Finchley, N.3 £1,000 
Directors: Chas. R. Westwood, 95 Long Lane, 
Finchley, N.3; Alan E. Kivlochan, 139a Myddel- 
ton Road, Wood Green, N.22, 

E, J. Construction Co., Ltd., 100 Park Street, 
W.1, builders. £100. Director: Mrs. Lily C. 
Jones, “ Farthings,” Ground Floor, Farthings 
Hill, Horsham, Sussex. 

Derek Webster Ltd., 24a Hallgate, Doncaster, 
builders and contractors, £5,000. Directors: 
Derek Webster (permanent director and chair- 
man) and Barbara Webster, 53 High Street, 
Dunsville, Doncaster. 

F. L. Seagers and Sons Ltd., 10 Market Hill, 
Woodbridge, Suffolk, builders. £4,000. Direc- 
tors: Fred L. Seagers, 22 Warren Hill Road, 
Woodbridge; Ray Seagers, Carousel, Melton, 
Woodbridge; Kenneth Seagers and Jack P. 
Seagers, 


Lawdon (Builders) Ltd., 3 St. Helens Place, 
Bishopsgate, E.C.3. £20,000. Director: Donald 
M. Betts, Downs House, Rectory Park, Sander- 
stead. 

W. W. Burt and Co, (Builders) Ltd., 35 Albert 
Road, Cosham, Portsmouth. £2,000. Directors: 
Arthur W. Newson, 35 Albert Road, Cosham, 
Portsmouth; Philip H. W. Haryott, 48 Havant 
Road, Cosham, Portsmouth. 

Milbrook (Contractors) Ltd., Bedford Place, 
West Croydon, Surrey, builders, £100. Direc- 
tors: Horace J. Brooke, 6 Bedford Place, West 
Croydon, Surrey; Wilfred C. Swann, 69 South- 
wood Close, Wimbledon, S.W.19. 

S. G. Billing Ltd., 74 Whitmore Road, 
Taunton, Devon, builders. £5,000, Directors: 
Sidney G., Billing and Ruth Billing, 74 Whit- 
more Road, Taunton, Devon. 

D. H. Reynolds Ltd., 57 Cotford Road 
Maypole, Birmingham, 14, public works con- 
tractors. £1,000. Directors: Donald H. Rey- 
nolds and Doreen Reynolds, 64 St. Agnes Road, 
Moseley, Birmingham, 13. 

P. T. Knight and Co. (Contractors), Ltd., 
builders and contractors. £100. Direciors: 
Peter T. Knight and Mrs, Shirley Knight, Fair- 
ways, Down Road, South Wonston, Hants. 


Planbuilders Ltd., builders, £1,000. Direc- 
tors: Applied Acoustics, Ltd. Subscribers: 
Mary Trelawny, 75 Wimpole Street, W.1 


(secretary); Sylvia B. Taylor, 140 Burnt Ash 
Hill, Lee, S.E.12 (secretary). 

W. J. Turpin (Greenwich) Ltd., 34 Copthall 
Avenue, E.C.2, building contractors, £500. 
Directors: to be appointed by subscribers. 
Subscribers: John C. Collins, 25 Malford 
Grove, Snaresbrook, E.18 (clerk); John M. Carr, 
34 Copthall Avenue, E.C.2 (solicitor). 

Broom Bros, (Builders), Ltd. £100. Directors: 
Michael E. Broom and Alan R. Broom, St. 
Michaels, Woodfield Road, Hadleigh, Essex. 

Johns (Hackney) Ltd., 31 Mehetabel Road, 
E.9, building contractors. £100. Permanent 
Directors: John F, Hawkins, 6 Milborne House, 
Mead Place, E.9; John F. Swift, 213 Dagnam 
Park Drive, Romford, Essex; John B. Hawkins 
and Lily E. Hawkins. 

F. H. Stroud Ltd., 41 Cromwell Road, South 
Kensington, S.W.7, builders. £100, Directors: 
Frank H. Stroud and Mrs. C. Stroud, 55 
Rosemary Avenue, Hounslow West, Middlesex. 

Birkby and Brunt (Developments) Ltd.. 
Willow Spinney, Carneles Green, Broxbourne, 
Herts., building and construction engineers. 
£100. Directors: Harry Birkby, Willow Spinney, 
Carneles Green, Broxbourne, Herts; Cyril 
Brunt, 21 Churchgate Road, Cheshunt, Herts. 

Geo. Hanson and Sons (Hucknall) Ltd., 
Watnall Road, Hucknall, Notts., builders. 
£2,000. Directors: Wm. Hanson and Geo. 
Hanson, 70 Sandy Lane, Hucknall, Notts.; 
Anthony Hanson, 406 Westville, Hucknall. 

Stan Robinson (Builders) Ltd. £1,000 Direc- 
tors: Stanley Robinson, 2 Ambhurst Close, 
Leicester; Winifred Robinson, 2 Amhurst Close, 
Leicester. 































Part of the first consignment of J.C.B. excavators and loaders to be delivered to France 
since the complete liberalisation, by the French Authorities, of imports of earthmoving 


equipment of British 


and foreign manufacture. mac 
M. Tichauer and Co., J.C.B.’s French distributors 


The machines are to the order of 
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News from the Boardro 


ADDITIONAL remarks were made by the 
chairman, Mr. W. H. Gatty Saunt, at th, 
annual meeting of Amalgamated Roadstoy, 
Corporation, Ltd. 

“In my circulated statement, all I sai 
about the current year was that sales for 
the first four months were substantial) 
up and that prospects in general looked 
most promising,” he stated. “During the 
month which has elapsed . . . more factual 
information has become available so [ cay 
now amplify as follows. 

“In the first 21 weeks of our finangij 
year from November 1, tonnage go 
exceeds that of the same period last yey 
by 17 per cent., almost double the er. 
centage increase registered at the same 
date last year. The actual tonnage increg, 
in these 21 weeks almost equals that of 
the whole of the last financial year’s jp. 
crease over that of the previous ful] Year 

“Ancillary branches of our business ag, 
measurable by tonnage, have shown eq 
striking improvement in both volume an 
profit. Our fleet of coastal shipping, jp. 
creased both in number and tonnage, his 
also been contributing to our increag 
profits and it is a fact that we have neve 
yet had to suffer the laying up of a g 
ship for a single day other than for vee 

“With such a good start, we feel justified 
in expecting the results of this finangil 
year to show a still greater improvemey 
than last year did over the year befor 

“Capital expenditure over the last ty 
years comprised about £250,000 on ney 
ships only in part already productive, and 
about £800,000 on quarry and mob 
equipment, a large part of which canno 
become productive before the end of this 
financial year. Therefore, next yeu, 
November, 1961, to October, 1962, 
should be able to look forward to sil 
further increased capacity, efficiency and 
profit.” 


MR. ARNOLD CARR, chairman @ 
Thomas Smith and Sons (Rodley), Lid, 
made some interesting observations @ 
future trade when opening the 
pany’s Home Sales Conference at Rolly 
recently. This is the first such conf 

to be held for three years and was ia 
by all the Company’s home sales and 
nical representatives. 

After welcoming the members, Mr, Gat 
mentioned the great value of such gather 
ings, both to the field staff and to th 
technical staff. He then went on to out 
line the company’s strong position in being 
able to offer a wide range Of proved and 
tested cranes and excavators.’ He said thit 
a buyer’s market now existed and the eas) 
days when any manufacturer could s! 
almost anything had gone. In his view 
the outlook for the future was to “S 
more, and work harder for less money 
This did not necessarily mean “a tightening 
of belts’, but was more in the nature 0! 
a warning that, throughout the wore 
conditions were leading to intensified 
competition and must be met by intensified 
effort. 


INCREASED ORDERS FOR 
SCOTTISH PAINT 


A minimum of £100,000 additiom 
business for member firms has. 0 
secured since the Scottish Association 
Paint Manufacturers was formed 4 he 
more than a year ago, the president of the 
Association, Mr. A. D, Cameron, Tevet 
at the recent annual luncheon in Lasgo’ 

This in the main resulted from the # 
that the Association had made contact 
every local authority in Scotland. They 
been delighted to find, said Mr. ‘hori 
that the great majority of these au ee 
had received their approach sympa pa 
cally. Some had agreed to open na 
lists for the first time to concer = 
facturing in Scotland; others had & 
further and agreed to take their P. 
requirements for all purposes, or fof 
purposes, entirely from such firms. 






















BEZERPSHERESS SPR SER ARRAS PSSLRP Le 


Sesh @@eSSsra 


re of 
orld, 


tion 
on of 


of the 





PRREREES ESESE 


THE CONTRACT JOURNAL 


TUNNELLING OF NEWQUAY OUTFALL 
SEWER EXTENSION 


Some Open-cut Excavation Involved 


( improve sewage disposal at 
TCaieeney, Cornwall, the main 
outfall sewer is being lengthened by 
some }-mile to provide a new outfall at 


Towan Head. 
The scheme is taking place along the line 
of a peninsula which projects well out into 
strong tidal currents, this headland falling 
away gently towards the west, before rising 
again tO form the rocky promontory of 
Towan Head. Whilst the bulk of the 
heme is in tunnel, a section exists towards 
the western end where open-cut excavation 


is necessary due to the fall in elevation of 
the ground, whilst elsewhere a tidal cavern 
in the cliffs is required to be roofed over. 
The driving of 5ft. 6in. and 7ft. tunnels, 
together with 11 permanent shafts and the 
construction of a comminutor chamber and 
cascade, is being carried out by Sir John 
Jackson, Ltd., for the Newquay Urban 
District Council. The comminutor chamber 
receives the new sewer from the town 
through a reducing neck which brings the 
diameter down to lft., this discharging to 
a fixed blade comminutor. This in turn 
discharges to a cascade of 12 steps with Ift., 





Drilling the round in contorted and fissured “killas” or slate 


TOPPING-OUT AT ST. ALPHAGE HOUSE 
20-storey Barbican Offices 


\ TOPPING - OUT ceremony was 
** carried out by the Lord Mayor of 
london recently at St. Alphage House, 
Wood Street, London, E.C.2. 

The 20-storey block of offices and pent- 
house flats is being built in the Barbican’s 
commercial development area for the St. 
Alphage Investment Company, and it will 
decome the market square of the Barbican 
redevelopment. Estimated to cost £l4im., 
ine 230ft.-high block will be surrounded by 
shops and warehousing. 

More than 4,500,000 cu. ft. of space will 
® provided, the 19th and 20th floors of the 
‘wer block consisting of maisonnettes and 
‘tudio flats. Mechanical services will be 
‘oused below ground level. 

_ Shopping facilities on the site will include 
it large kiosks and a row of seven shops, 
* licensed Premises and two larger shops 
a perimeter of the site. There will 
Sean an underground garage for about 
wt and west of the tower will be two 
tor a blocks with lorry parks and lifts 

; ing and unloading all under cover. 
a oo is of reinforced concrete, 
and al Ower block will be clad with glass 

uminium curtain walling. Perimeter 


buildings will be clad in Portland stone 
with glass and aluminium window units. 
Double glazing will be used for efficient 
thermal insulation in the tower, and heating 
will be by cill line convector units. 

The tower block will be supported by 41 
large diameter belled out bored piles. 

Maurice Sanders Associates, 24 Harley 
Street, London, W.1, are the architects, 
and the main contractors are Sir Robert 
McAlpine and Sons, Ltd., 80 Park Lane, 
London, W.1l. Piling was carried out by 
Economic Foundations, Ltd. 


£13M. COOLING TOWER 
CONTRACT 


A £1} million contract for the construc- 
tion of six natural draught cooling towers 
for the Drakelow C power station at 
Burton-on-Trent has been awarded to Film 
Cooling Towers (1925), Ltd. 

The contract, which will be carried out 
in partnership with J. L. Kier and Co., 
Ltd., has been placed by the Midlands 
Project Group of the Central Electricity 
Generating Board. 
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risers and lft. 6in. treads before the effluent 
is passed on to the 6ft., dia. sewer which 
terminates in a penstock in Towan Head. 

From this, 24in. dia. welded steel pipes 
are taken down at an angle of 45 deg. to 
discharge the effluent into a strong tidal 
current which will carry it well clear of the 
land. The average fall over the 3-mile 
length is 1 in 310, the drop in height over 
the length of the comminutor chamber 
being 20ft. 

The tunnel is being driven from 11 shafts 
and an open-cut section, all the driving 
being in the highly contorted shale or 
“ Killas ” of the area. In addition to being 
highly folded, the rock is also well cleaved 
along two axes and is traversed by 
numerous quartz veins. The locality is 
metalliferous, as evidenced by an output of 
75 tons of lead ore from the Newquay mine 
between 1864 and 1868. These veins and 
fissures provide passages for the inflow of 
ground water, which varies generally with 
seasonal conditions. 

The driving routine commences with the 
drilling of a burn cut and round with 
Consolidated Pneumatic type CP 32 drills, 
a 14-16 hole round being employed accord- 
ing to the state of the ground. A maximum 
of 14lb. of I.C.I. polar ammon. gelignite in 
340z. sticks is used per hole, the explosive 
being spaced and electrically detonated 
with one second delays. 

In the 7ft. dia. tunnel, mucking is effected 
by an Eimco 12B compressed air operated 
loader, the air supply for this unit and the 
drills and sludge pumps being derived from 
a CP 365-RO-2 rotary Power Vane com- 
pressor, located at the top of one of the 
permanent access shafts. The broken rock 
is taken out in a train of 1 cu. yd. Hudson 
wagons, hauled by a Simplex diesel loco- 
motive. In the 5ft. 6in. dia. tunnel, due 
to limited access, mucking is by hand and 
the shaft top services include a 2-ton Neal 
crane and a 300 c.f.m. compressor at each 
shaft in addition to Ridley-Thompson 
200-250/50-55-V transformers to supply 
lighting current and power for the operation 
of the blowers. 

On completion of driving, the tunnels will 
be lined with a 6in. minimum thickness of 
concrete attaining 3,500 p.s.i., compression 
strength, which will be emplaced by a 
travelling shutter. Of particular interest 
will be the the spanning of the cavern, 
which requires a 29ft. arch, in order to 
carry the tunnel on to the outfall. This 
work will be particularly intricate in view 
of the high tidal range. 

The consulting engineers for the scheme 
are Lemon and Blizard, Plymouth. 


FURTHER TILBURY POWER 
STATION CONTRACT 


Holloway Brothers (London), Ltd., have 
been awarded further work at Tilbury B 
power station by the Central Electricity 
Generating Board. 

Valued at about £316,000 the contract 
is for the laying of railway sidings, con- 
struction of permanent roads and of tem- 
porary access roads, drainage work, some 
foundation construction and other items 
ancillary to the main works. 

The contract period is nine months. 
Consulting engineers are Sir Alexander 
Gibb and Partners. 


FACTORY TO BE BUILT AT 
CAMBORNE 


Tecalemit, Ltd., Plymouth, announce 
that they have reached agreement with 
the Board of Trade and have decided to 
proceed with a scheme for the erection 
of a factory at Pool, Camborne, Cornwall. 
The first plan is for a building of about 
30,000 sq. ft. with the necessary services 
on a 15-acre site. 

Architects are to be appointed by 
Industrial Estates Management Corpora- 
tion, Team Valley Estate, Newcastle upon 
Tyne, 11, who will also invite tenders for 
the contract, 
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Talking of Satety 
b 


BOVE the racket of half-a-dozen 
44% pneumatic picks I could hear the 
intermittent “crack” of a cartridge tool. 
I went to investigate. 


Behind a concrete wall I came upon a 
two-man team busily engaged on fixing a 
row of cable supports some 8ft. above the 
ground. One man stood on a single plank 
supported on trestles standing about 10ft. 
apart. There was a sag of about 3in. at 
the centre of the board, and it was already 
showing signs of extreme fatigue bordering 
on total collapse. The man on the plank 
was firing the tool, the other man, below, 
was tossing the cartridges to him, one by 
one. He was carrying them in a ragged 
overall pocket, and when one cartridge 
fell to the ground, he kicked it neatly into 
a little heap of rubble. 

I watched in startled fascination. It 
soon became obvious that there was little 
or no discrimination between the strengths 
of the various charges, because the first 
half dozen or so that I saw had yellow 
markings, whilst the next three were red. 
Then came a white one. This produced 
quite a hefty explosion and a little shower 
of fragments. I retreated. 

“Cripes!’’ said the operator. 

“Ain’t got any yellers left,” said the 
mate. 

“Well go an’ grab some before I get my 
eyes full of muck.” 

I stepped forward again. “Good morn- 
ing,” I said. 

He looked at my safety helmet and 
frowned slightly. 

“Morning,” he said, guardedly. 

“Who are you working for?” I asked. 

He mentioned the name of a firm of 
sub-contractors. 

“Don’t mind my asking,” I said, “but 
I’m particularly interested in these 
cartridge tools and I was wondering 
whether you have had any instruction in 
their use?” 

“Instruction?” he echoed. “What for? 
Any fool can use these things.” 


“ Dragee,” who is a_ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative-—EDIToR. 





“DRAGEE” 


I resisted the temptation to make the 
obvious rejoiner. I merely said: 

“IT agree, but it takes a bit of training 
and experience to use them safely.” 

He looked at my helmet again, and a 
sudden understanding dawned in his eyes. 
“Oh, that,” he said. “We haven’t time 
for that stuff. We’re on piecework. Hey, 
Sid,” he called out to an approaching 
figure. “Get a move on. We’re slipping.” 
_ Sid lumbered up with a tin box and set 
it down on the ground. 

“Yeller ones is all gone,” he panted. 
“Them’s all reds and blues.” 

Together they dragged the makeshift 
platform forward a few feet, then resumed 
their lethal task. I had the sensation of 
being a kind of Alice in Horrorland, and 
since my presence was clearly unwelcome, 
I went off in seach of Eddie Sharpe, the 
general foreman. I found him with two 
other men beneath a crawler tractor. 
There was a good deal of banging and 
cursing going on, but eventually Eddie 
emerged, streaked with grime and perspira- 
tion, and listened with commendable re- 
straint to what I had to say. 

“For Pete’s sake, go and see their boss 
before they kill themselves,” I urged him. 

Eddie’s reply was as explosive as the 
cartridge tool. He had already pulled 
them up over some other matter, he told 
me, and the sooner the lot of them were 
off the site the better it would be for 
him and everyone else. His next remarks 
dealt in some detail with their family 
history and habits, but he soon calmed 
down and we went together to the tiny 
office near the gate. The foreman was a 
huge ginger-haired man with an amiable 
face. He stood up, bending slightly to 
ayoid the roof trusses, and put out a 
welcoming hand like Sunday’s joint. 

“This is Mr. Hobbs,” Eddie said, and 
proceeded to tell him our business. Then 
with a quick apology, he left. 

“It’s not only the safety of your men 
I’m worried about,” I explained. “There 
are several of our chaps working in the 
vicinity and they’re liable to get hurt.” 

Mr. Hobbs’ reaction was just as 
dramatic as Eddie Sharpe’s. He smote 
his little desk so that the typewriter leapt 
6in. into the air. Then he reached out 


and donned a surprisingly small trilby hat. 
— dam well settle that nonsense,” he 
said. 
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In some astonishment I gaiq: « 
aren’t they working under your ing” 
rs . 

“IT didn’t instruct them to y . 
he said. “They were given a drill & 
box of plugs and told to get on With i 

He led the way into another hy .. 
went to a large box in the corner i 
raised the lid: it was empty. An o.. 
padlock lay on the floor. With Set in 
Mr. Hobbs walked out of the hyt % 
headed for the site. “We had a man = 
perly trained to use the gun,” he a 
“but he’s on holiday. Nobody else 
allowed to use it. I’ve been doing 4, 
wages all morning—I suppose they hie 
I'd be stuck in the office.” 

As we parted company he glanced at m 
safety helmet. ’ 

“Must get one of those one day,” hy 
said. “Very useful in an office like mine 


INSTITUTE OF BUILDING sit; 
MANAGEMENT 


The London Association of Build; 
Foremen and Clerks of Works jx 
announced its intention to change its nan, 
to: “ The Institute of Building Site Manage. 
ment,” with effect from January 1, 196], , 

The Association feels that because of th: 
1944 Education Act, many of its futur: 
members will continue in full-time edye:. 
tion beyond the minimum school leaving 
age and may not enter the industry throug 
a craft apprenticeship. It also believes thy 
the need for such an Institute is lon 
overdue. 

A working party will be formed to dry 
up an entirely new constitution and to safe. 
guard the interests of the present member. 
ship. A fully examined membership wil 
be its ambition but, until an examination 
procedure can be initiated, experienced ma 
can be admitted on practice grounds. 


SUBMARINE POWER CABLE LIN 


The North of Scotland Hydro-Electric 
Board have placed a £100,000 contract 
with the B.I.C.C. Group for the supply of 
submarine power cables between Kintyre 
and the Island of Jura, and between th 
Islands of Jura and Islay in the Sout 
Caledonian area. 

The cables have been engineered and 
manufactured by B.C. (Submarin 
Cables), Ltd., and comprise 2 x 1.25 mils 
of 33-kV 0.1 square inch HSL solid ty 
three-core cable and 2 x 6} miles of 33-4) 
0.1 square inch three-core gas-filled cable. 

The installation of the cables will ta 
place in the early summer of 1961 and wil 
be carried out by the Submarine Contra 
Department of B.I.C. Construction G, 
Ltd. 


VISIT TO SCANDINAVIA PLANNED 


The Joint Committee on _ Structurl 
Concrete has arranged a visit for architects 
and engineers to see city redevelopment at 
structural concrete work in Scandinavs 
between May 6 and 14. The party Ww 
visit Copenhagen, Stockholm and Oslo. 

In Copenhagen the party will see tt 
recently completed S.A.S. Building design! 
by Arne Jacobsen, and the new B 
Centre as well as new housing development 
and office blocks. 

The redevelopment of the central at 
of Stockholm will be one of the outstane 
ing visits for the party in Sweden. Ib 
addition, they will see Vallingby, one of the 
new towns adjacent to Stockholm, aa 
newer Farsta which is still not complete. 

In Olso the party will inspect a num 
of new buildings, including the Amen 
Embassy. A special visit will be made © 
one where “ Naturbetong” has 
employed. ; 

Further information can be obtain! 
from: P. Gooding, Secretary, Joint Con 
mittee on Structural Concrete, Tew 
House, Grosvenor Gardens, London, 5." 
Telephone enquiries: Mr. Young, Be 
6661. 
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WELSH WATER RESOURCES ADEQUATE TO 
MEET POSSIBLE DEMANDS 


Case For Regulating Reservoirs 


HE surface water resources of Wales 
T are more than adequate to meet the 
sible demand for water within the 
incipality over the foreseeable future. 
Wales has an exploitable surplus of re- 
“ over demand which lies some- 
0 between 235 and 800 million 
sllons per day, according to what sys- 
em of development of resources is 


adopted. a” 
These are the main conclusions in a 
report* which the Welsh Advisory Water 
Committee have submitted to the Minister 
¢ Housing and Local Government, who 
ippointed them in February, 1958 to advise 
im on Welsh water resources. 

“The Committee made a careful study of 
the technical data, in particular a hydro- 
ipgical survey of Wales and Monmouth- 
sire was carried out by the Ministry's 
engineers in 1957. Dividing Wales into 
five zones, each containing two or more 
najor river basins, they find that only one 
of these zones (the south-east) has a serious 
prospective deficiency of water, and are 
of the opinion that the first claim on the 
large suplus of water in the rest of Wales 
must be to meet the deficiency in the south- 
east zone. 


Regulating Reservoirs 


They consider that the part of the surplus 
which can be most easily used to supply 
areas in England which are short of water 
isin the basins of the Severn, Wye and Dee. 
The Committee report that the upper 
regions of these three rivers can be made 
to yield far more water than is likely to 
be needed in the parts of those basins which 
jie within Wales. They stress that this 
should be done by means of regulating 
reservoirs, 

The Committee considered a_ large 
number of possible reservoir sites in Wales, 
applying to them the tests of geological 
stucture, effect on agriculture, disturbance 
oexisting communities, effect on amenities, 
and cost involved. They suggest that rural 

*Report on the Water Resources of Wales. 
HMS.O., price 5s. net. (Cmnd. 1231.) 


areas where large reservoirs have been sited 
have not always received adequate returns, 
and that there is a strong case for a system 
whereby a material benefit would be 
received by such areas in addition to the 
extra revenue they receive in the form of 
rate income. It is felt that this would help 
to create a better understanding between 
large industrial areas and the inhabitants 
of the rural catchment areas. 


More Favourable Location 

In compiling estimates of future demand 
for water the Committee note that 
“between 1948 and 1958 manufacturing in 
Wales grew almost twice as fast as in Great 
Britain,” and feel it safe to assume that 
“the Welsh economy is now securely 
launched on a long era of expansion.” 
They believe that “in a period when water 
will become relatively more scarce, a 
country of heavy rainfall will have an 
increasing comparative advantage” and 
that “ this very fact will make Wales a more 
favourable location for water-seeking firms 
and for agricultural irrigation.” 

While emphasising that public opinion in 
Wales would not take kindly to the idea 
that her duty in these circumstances should 
be to export as much water as possible, 
irrespective of her own long-run require- 
ments, the Committee nevertheless con- 
clude that Wales has such abundant a rain- 
fall that, as stated above, there is, and will 
continue to be, a large exploitable and ex- 
portable surplus of water if the water 
resources of Wales are developed aright 
by construction of suitably sited regulating 
reservoirs. 


AEROMAGNETIC SURVEY OF 
W. ENGLISH CHANNEL 


Hunting Surveys, Ltd. have been 
awarded the contract for executing for 
the Department of Scientific and Industrial 
Research, United Kingdom, an airborne 
geophysical survey over the western 
English Channel, Isles of Scilly and Lundy, 
and sea areas south-west of the Bristol 
Channel. 


NOTTINGHAMSHIRE COUNTY HALL EXTENSIONS 
Two New Blocks Planned 


[TENSIONS are planned for Not- 
" tinghamshire County Hall at West 
Bridgford, Nottingham. 


The proposals, which have received the 
approval of the Fine Art Commission, 
provide for the erec- 
lon of two new 
blocks, the first of 
Which will be con- 
nected to the existing 
building at the south- 
West corner and will 
tun along the river 
‘ide, This block will 
provide committee 
ad members’ ac- 
ommodation, and 
canteen and restau- 
‘ant facilities, 
The second block 
wil be erected on 
Me existing cricket 
Stound adjoining 
vs and as 
eing con- 
tected to the river 
Side block, will have 
‘link to the main 
building, 
The accommoda- 
on in the admini- 
tative block will be 


provided on three floors and will be suffi- 
cient to house the County Library and all 
those departments at present at Shire Hall. 

The scheme has been prepared by the 
county architect, Mr. W. D._ Lacey, 
A.R.I.B.A., A.M.T.P.I. 





Model of the proposed extensions 
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DUTCH BUILDERS STUDY 
APPRENTICESHIP SCHEME 


A exchange of views recently took place 
at the L.M.B.A. headquarters between 
employer and operative representatives of 
the Stitchting Vakopleiding Bouwbedrifj— 
the Dutch Foundation for Technical Educa- 
tion in the Building Industry—and the 
officers of the London Regional Joint 
Apprenticeship Committee. 

The Dutch visitors were finishing a short 
tour in England, and were keen to discuss 
the pilot scheme of the L.R.J.A.C. on block 
release study for apprentices. Mr. R. A. 
Wood, chairman of the L.R.J.A.C., and Mr. 
E. L. Jones, the operatives’ secretary, ex- 
plained the whole scheme from its incep- 
tion, and then answered questions from the 
visitors. 

Mr. Laman Trip, the director of the 
Dutch Foundation, who acted as inter- 
preter, mentioned that block release was 
unknown in Holland, and in fact employers 
there were not at all happy at the recent 
commencement of dzy and half-day 
release for the training of apprentices, in 
addition to the usual evening classes. 

The majority of boys in Holland attended 
a technical school from the age of ll 
upwards, and the apprenticeship period was 
from age 15 to 23. Therefore, although the 
Dutch representatives felt block release was 
prabably a more thorough form of training, 
and better for the apprentices themselves, 
they believed it would be many years before 
they could endeavour to introduce such a 
scheme in Holland. 


JOHN LAING WIN SAFETY 
TROPHY 


The Royal Society for the Prevention 
of Accidents have announced that the Sir 
George Earle Trophy for 1960 has been 
awarded to John Laing Construction, Ltd., 
and will be presented to Mr. W. Kirby 
Laing, chairman of the company, at next 
month’s National Industrial Safety Con- 
ference at Scarborough. 

The trophy, which is awarded annually 
to the firm or industrial organisation 
making the most significant contribution 
to accident prevention, was restricted to 
the construction industry for 1960. 

The choice of John Laing Construction 
was made “in recognition of this Com- 
pany’s practical and highly successful 
approach to the problem of accident pre- 
vention, in the difficult conditions inherent 
in building and civil engineering work.” 


THEME OF CHARTERED 
SURVEYORS’ CONFERENCE 


The University of Leicester will be the 
setting for this year’s Chartered Surveyors 
Annual Conference, from July 4-8. 

The theme of the conference will be 
“The Art of the Surveyor in Practice,” 
and the principal speakers will be Lord 
James of Rusholme, High Master of Man- 
chester Grammar School; Sir William Hart, 
C.M.G., Clerk of the London County 
Council; and Professor Philip White, M.Sc., 
of the University of British Columbia. 

Lord James will speak on “ The Profes- 
sions in Contemporary Society,” Sir William 
Hart on “The Profession of a Surveyor,” 
and Professor White on “ Urban Redevelop- 
ment Policies.” 


TRADE WASTE SERVICE 


A new organisation, Anti-Pollution, has 
been set up to provide a comprehensive 
contract service for the treatment of liquid 
trade waste. Collaborating in this enterprise 
are Shephard, Hill and Co., Ltd., civil engi- 
neering contractors, and Norstel and 
Templewood Hawksley, Ltd. 

The offices of Anti-Pollution are at 
Central Chambers, Ealing, London, W.5. 
Dr. J. H. Martin, Ph.D., A.R.C.S., B.Sc., 
D.1L.C., A.R.I.C., of Russell House Labora- 
tories, is retained as a consultant to the 
new organisation. 
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Talking of Safety 


by 


BOVE the racket of half-a-dozen 
44 pneumatic picks I could hear the 
intermittent “crack” of a cartridge tool. 
I went to investigate. 

Behind a concrete wall I came upon a 
two-man team busily engaged on fixing a 
row of cable supports some 8ft. above the 
ground. One man stood on a single plank 
supported on trestles standing about 10ft. 
apart. There was a sag of about 3in. at 
the centre of the board, and it was already 
showing signs of extreme fatigue bordering 
on total collapse. The man on the plank 
was firing the tool, the other man, below, 
was tossing the cartridges to him, one by 
one. He was carrying them in a ragged 
overall pocket, and when one cartridge 
fell to the ground, he kicked it neatly into 
a little heap of rubble. 

I watched in startled fascination. It 
soon became obvious that there was little 
or no discrimination between the strengths 
of the various charges, because the first 
half dozen or so that I saw had yellow 
markings, whilst the next three were red. 
Then came a white one. This produced 
quite a hefty explosion and a little shower 
of fragments. I retreated. 

“Cripes!” said the operator. 

“Ain’t got any yellers left,” said the 
mate. 

“Well go an’ grab some before I get my 
eyes full of muck.” 

I stepped forward again. 
ing,” I said. 

He looked at my safety helmet and 
frowned slightly. 

“Morning,” he said, guardedly. 

“Who are you working for?” I asked. 

He mentioned the name of a firm of 
sub-contractors. 

“Don’t mind my asking,” I said, “but 
I’m particularly interested in these 
cartridge tools and I was wondering 
whether you have had any instruction in 
their use?” 

“Instruction?” he echoed. ‘What for? 
Any fool can use these things.” 


“Good morn- 


“ Dragee,” who is a _ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author's personal opinions and are not 
claimed to be authoritative.—EDITOR. 


“ DRAGEE ” 


I resisted the temptation to make the 
obvious rejoiner. I merely said: 

“I agree, but it takes a bit of training 
and experience to use them safely.” 

He looked at my helmet again, and a 
sudden understanding dawned in his eyes. 
“Oh, that,” he said. “We haven’t time 
for that stuff. We’re on piecework. Hey, 
Sid,” he called out to an approaching 
figure. “Get a move on. We're slipping.” 

Sid lumbered up with a tin box and set 
it down on the ground. 

“Yeller ones is all gone,” he panted. 
“Them’s all reds and blues.” 

Together they dragged the makeshift 
platform forward a few feet, then resumed 
their lethal task. I had the sensation of 
being a kind of Alice in Horrorland, and 
since my presence was clearly unwelcome, 
I went off in seach of Eddie Sharpe, the 
general foreman. I found him with two 
other men beneath a crawler tractor. 
There was a good deal of banging and 
cursing going on, but eventually Eddie 
emerged, streaked with grime and perspira- 
tion, and listened with commendable re- 
straint to what I had to say. 

“For Pete’s sake, go and see their boss 
before they kill themselves,” I urged him. 

Eddie’s reply was as explosive as the 
cartridge tool. He had already pulled 
them up over some other matter, he told 
me, and the sooner the lot of them were 
off the site the better it would be for 
him and everyone else. His next remarks 
dealt in some detail with their family 
history and habits, but he soon calmed 
down and we went together to the tiny 
office near the gate. The foreman was a 
huge ginger-haired man with an amiable 
face. He stood up, bending slightly to 
ayoid the roof trusses, and put out a 
welcoming hand like Sunday’s joint. 

“This is Mr. Hobbs,” Eddie said, and 
proceeded to tell him our business. Then 
with a quick apology, he left. 

“It’s not only the safety of your men 
I’m worried about,” I explained. “There 
are several of our chaps working in the 
vicinity and they’re liable to get hurt.” 

Mr. Hobbs’ reaction was just as 
dramatic as Eddie Sharpe’s. He smote 
his little desk so that the typewriter leapt 
6in. into the air. Then he reached out 
and donned a surprisingly small trilby hat. 
a dam well settle that nonsense,” he 
Said, 





“Don’t know WHY they do it—must be professional jealousy, I suppose 


hod 
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In some astonishment I said: “R 
aren’t they working under your ; 


tions?” metres, 
“I didn’t instruct them to us 

: a) ¢ e a . 

he said. “They were given a drill a. 


box of plugs and told to get on with .¢ 

He led the way into another e - 
went to a large box in the corner * 
raised the lid: it was empty. An’ ope, 
padlock lay on the floor. With set per 
Mr. Hobbs walked out of the hut oH 
headed for the site. “We had a man a 
perly trained to use the gun,” he wa 
“but he’s on holiday. Nobody de. 
allowed to use it. I’ve been doing the 
wages all morning—TI suppose they hits 
I'd be stuck in the office.” 

As we parted company he glanced at my 
safety helmet. ’ 

“Must get one of those one day,” he 
said. ‘Very useful in an office like mine.” 


INSTITUTE OF BUILDING SITE 
MANAGEMENT 


The London Association of Builders 
Foremen and Clerks of Works has 
announced its intention to change its name 
to: “ The Institute of Building Site Manage. 
ment,” with effect from January 1, 196], , 

The Association feels that because of the 
1944 Education Act, many of its future 
members will continue in full-time educa. 
tion beyond the minimum school leaving 
age and may not enter the industry through 
a craft apprenticeship. It also believes that 
the need for such an Institute is long 
overdue. 

A working party will be formed to draw 
up an entirely new constitution and to safe. 
guard the interests of the present member- 
ship. A fully examined membership will 
be its ambition but, until an examination 
procedure can be initiated, experienced men 
can be admitted on practice grounds. 


SUBMARINE POWER CABLE LINK 


The North of Scotland Hydro-Electric 
Board have placed a £100,000 contract 
with the B.I.C.C. Group for the supply of 
submarine power cables between Kintyre 
and the Island of Jura, and between the 
Islands of Jura and Islay in the South 
Caledonian area. 

The cables have been engineered and 
manufactured by B.C. (Submarine 
Cables), Ltd., and comprise 2 x 1.25 miles 
of 33-kV 0.1 square inch HSL solid type 
three-core cable and 2 x 6} miles of 33-kV 
0.1 square inch three-core gas-filled cable. 

The installation of the cables will take 
place in the early summer of 1961 and will 
be carried out by the Submarine Contracts 
Department of B.I.C. Construction Co, 
Ltd. 


VISIT TO SCANDINAVIA PLANNED 


The Joint Committee on Structural 
Concrete has arranged a visit for architects 
and engineers to see city redevelopment and 
structural concrete work in Scandinavia 
between May 6 and 14. The party wil 
visit Copenhagen, Stockholm and Oslo. 

In Copenhagen the party will see the 
recently completed S.A.S. Building designed 
by Arne Jacobsen, and the new Building 
Centre as well as new housing developments 
and office blocks. 

The redevelopment of the central ati 
of Stockholm will be one of the outstand- 
ing visits for the party in Sweden. b 
addition, they will see Vallingby, one of the 
new towns adjacent to Stockholm, and the 
newer Farsta which is still not complete. 

In Olso the party will inspect a numbet 
of new buildings, including the Americal 
Embassy. A special visit will be made t0 
welidiongs where “ Naturbetong ” has beet 
employed. \ 

Further information can be obtained 
from: P. Gooding, Secretary, Joint Com 
mittee on Structural Concrete, Te Wi 
House, Grosvenor Gardens, London, »: ‘i 
Telephone enquiries: Mr. Young, Belgta 
6661. 
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WELSH WATER RESOURCES ADEQUATE TO 
MEET POSSIBLE DEMANDS 


Case For Regulating Reservoirs 


HE surface water resources of Wales 
T are more than adequate to meet the 
ossible demand for water within the 
principality over the foreseeable future. 
Wales has an exploitable surplus of re- 
sources over demand which lies some- 
where between 235 and 800 million 
sllons per day, according to what sys- 


em of development of resources is 


adopted. 7 5 
These are the main conclusions in a 
report® which the Welsh Advisory Wates 
Committee have submitted to the Minister 
f Housing and Local Government, who 
appointed them in February, 1958 to advise 
sim on Welsh water resources. 

The Committee made a careful study of 
ihe technical data, in particular a hydro- 
iytical survey of Wales and Monmouth- 
shire was carried out by the Ministry's 
egineers in 1957. Dividing Wales into 
ive zones, each containing two or more 
major river basins, they find that only one 
of these zones (the south-east) has a serious 
prospective deficiency of water, and are 
if the opinion that the first claim on the 
large suplus of water in the rest of Wales 
must be to meet the deficiency in the south- 
east zone. 


Regulating Reservoirs 


They consider that the part of the surplus 
which can be most easily used to supply 
ueas in England which are short of water 
isin the basins of the Severn, Wye and Dee. 
the Committee report that the upper 
regions of these three rivers can be made 
to yield far more water than is likely to 
be needed in the parts of those basins which 
lie within Wales. They stress that this 
should be done by means of regulating 
reservoirs. 

The Committee considered a_ large 
number of possible reservoir sites in Wales, 
plying to them the tests of geological 
structure, effect on agriculture, disturbance 
oexisting communities, effect on amenities, 
and cost involved. They suggest that rural 

*Report on the Water Resources of Wales. 
HMS.O., price 5s. net. (Cmnd. 1231.) 


areas where large reservoirs have been sited 
have not always received adequate returns, 
and that there is a strong case for a system 
whereby a material benefit would be 
received by such areas in addition to the 
extra revenue they receive in the form of 
rate income. It is felt that this would help 
to create a better understanding between 
large industrial areas and the inhabitants 
of the rural catchment areas. 


More Favourable Location 

In compiling estimates of future demand 
for water the Committee note that 
“ between 1948 and 1958 manufacturing in 
Wales grew almost twice as fast as in Great 
Britain,” and feel it safe to assume that 
“the Welsh economy is now securely 
launched on a long era of expansion.” 
They believe that “in a period when water 
will become relatively more scarce, a 
country of heavy rainfall will have an 
increasing comparative advantage” and 
that “ this very fact will make Wales a more 
favourable location for water-seeking firms 
and for agricultural irrigation.” ; 

While emphasising that public opinion in 
Wales would not take kindly to the idea 
that her duty in these circumstances should 
be to export as much water as possible, 
irrespective of her own long-run require- 
ments, the Committee nevertheless con- 
clude that Wales has such abundant a rain- 
fall that, as stated above, there is, and will 
continue to be, a large exploitable and ex- 
portable surplus of water if the water 
resources of Wales are developed aright 
by construction of suitably sited regulating 
reservoirs. 


AEROMAGNETIC SURVEY OF 
W. ENGLISH CHANNEL 


Hunting Surveys, Ltd. have been 
awarded the contract for executing for 
the Department of Scientific and Industrial 
Research, United Kingdom, an airborne 
geophysical survey over the western 
English Channel, Isles of Scilly and Lundy, 
and sea areas south-west of the Bristol 
Channel. 


NOTTINGHAMSHIRE COUNTY HALL EXTENSIONS 
Two New Blocks Planned 


[XTENSIONS are planned for Not- 
j tinghamshire County Hall at West 
Bridgford, Nottingham. 


The proposals, which have received the 
approval of the Fine Art Commission, 
provide for the erec- 
tion of two new 
blocks, the first of 
Which will be con- 
nected to the existing 
building at the south- 
West Corner and will 
tun along the river 
side, This block will 
provide committee 
aid members’ ac- 
tommodation, and 
canteen and restau- 
rant facilities, 

The second block 
will be erected on 
Me existing cricket 
Stound adjoining 
County Hall, and as 
Well ag being con- 
tected to the river 
side block, will have 


a link to the main 
ing. 


The accommoda- 
ton in the admini- 
Strative block will be 


provided on three floors and will be suffi- 
cient to house the County Library and all 
those departments at present at Shire Hall. 

The scheme has been prepared by the 
county architect, Mr. W. D. Lacey, 
A.R.L.B.A., A.M.T.P.I. 





Model of the proposed extensions 
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DUTCH BUILDERS STUDY 
APPRENTICESHIP SCHEME 


yas exchange of views recently took place 
at the L.M.B.A. headquarters between 
employer and operative representatives of 
the Stitchting Vakopleiding Bouwbedrifj— 
the Dutch Foundation for Technical Educa- 
tion in the Building Industry—and the 
officers of the London Regional Joint 
Apprenticeship Committee. 

The Dutch visitors were finishing a short 
tour in England, and were keen to discuss 
the pilot scheme of the L.R.J.A.C. on block 
release study for apprentices. Mr. R. A. 
Wood, chairman of the L.R.J.A.C., and Mr. 
E. L. Jones, the operatives’ secretary, ex- 
plained the whole scheme from its incep- 
tion, and then answered questions from the 
visitors. 

Mr. Laman Trip, the director of the 
Dutch Foundation, who acted as inter- 
preter, mentioned that block release was 
unknown in Holland, and in fact employers 
there were not at all happy at the recent 
commencement of day and _ half-day 
release for the training of apprentices, in 
addition to the usual evening classes. 

The majority of boys in Holland attended 
a technical school from the age of 11 
upwards, and the apprenticeship period was 
from age 15 to 23. Therefore, although the 
Dutch representatives felt block release was 
prabably a more thorough form of training, 
and better for the apprentices themselves, 
they believed it would be many years before 
they could endeavour to introduce such a 
scheme in Holland. 


JOHN LAING WIN SAFETY 
TROPHY 


The Royal Society for the Prevention 
of Accidents have announced that the Sir 
George Earle Trophy for 1960 has been 
awarded to John Laing Construction, Ltd., 
and will be presented to Mr. W. Kirby 
Laing, chairman of the company, at next 
month’s National Industrial Safety Con- 
ference at Scarborough. 

The trophy, which is awarded annually 
to the firm or industrial organisation 
making the most significant contribution 
to accident prevention, was restricted to 
the construction industry for 1960. 

The choice of John Laing Construction 
was made “in recognition of this Com- 
pany’s practical and highly successful 
approach to the problem of accident pre- 
vention, in the difficult conditions inherent 
in building and civil engineering work.” 


THEME OF CHARTERED 
SURVEYORS’ CONFERENCE 


The University of Leicester will be the 
setting for this year’s Chartered Surveyors 
Annual Conference, from July 4-8. 

The theme of the conference will be 
“The Art of the Surveyor in Practice,” 
and the principal speakers will be Lord 
James of Rusholme, High Master of Man- 
chester Grammar School; Sir William Hart, 
C.M.G., Clerk of the London County 
Council; and Professor Philip White, M.Sc., 
of the University of British Columbia. 

Lord James will speak on “ The Profes- 
sions in Contemporary Society,” Sir William 
Hart on “The Profession of a Surveyor,” 
and Professor White on “ Urban Redevelop- 
ment Policies.” 


TRADE WASTE SERVICE 


A new organisation, Anti-Pollution, has 
been set up to provide a comprehensive 
contract service for the treatment of liquid 
trade waste. Collaborating in this enterprise 
are Shephard, Hill and Co., Ltd., civil engi- 
neering contractors, and Norstel and 
Templewood Hawksley, Ltd. 

The offices of Anti-Pollution are at 
Central Chambers, Ealing, London, W.5. 
Dr. J. H. Martin, Ph.D., A.R.C.S., B.Sc., 
D.LC., A.R.I.C., of Russell House Labora- 
tories, is retained as a consultant to the 
new organisation. 
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FOR THE DIARY 


May 5 
Meeting of the Illuminating Engineering 
Society, Peebles Hydro, Peebles, Scotland. 
May 5-7. 


May 8 
Annual general meeting of the Federation 
of Painting Contractors at the Dorchester 
Hotel, London, W.1. 


Half-yearly meeting of the National 
Federation of Roofing Contractors, Bourne- 
mouth. May 8-10. 


May 9 

Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “Auck- 
land Harbour Bridge,” by G. Roberts and 
O. A. Kerensky, who will discuss the design, 
and H. Shirley Smith and J. F. Pain, who 
will discuss the construction. 

Annual general meeting of the Royal 
Institute of British Architects, Portland 
Place, London. 6 p.m. 


May Il 
Joint meeting of the Institution of Civil 
Engineers with the Institute of Landscape 
Architects at Great George Street, London, 
S.W “Collaboration between Engineers 
and Landscape Architects,” by C. S. Chettoe 
and G. A. Jellicoe. 


May 13 
Summer dance of the London branch of the 
Contractors’ Mechanical Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W.4. 
7.30 p.m. 


May 16 
Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1l. “St. 
Lawrence Power Project — Hydraulic Fea- 
tures,” by O. Holden. 


May 18 
Annual dinner of the 
Engineers. 


Institution of Civil 


May 24 
Institute of Quarrying sixth short course 
“Transportation of Materials.” Ashorne Hili 
Conference Centre. May 24-27. 


May 25 
Annual general meeting and luncheon of 
the British Granite and Whinstone Federa- 
tion. 
Annual general meeting of the Institution of 
Structural Engineers, 11 Upper Belgrave 
Street, London, S.W.1. 
Visit of the Institute of Sewage Purification 
(Metropolitan and Southern Branch) to 
British Sugar Corporation, Peterborough, 
followed by a joint visit with members 
from the Midlands Branch to Peterborough 
Sewage Works. 


May 29 

Annual general meeting of the Hants. and 
Sussex branch of the _ Contractors’ 
Mechanical Plant Engineers, Black Dog Inn, 
Emsworth, 7.30 p.m. 

Summer meeting of the Eastern Federation 
of .—} Trades Employers, Clacton-on- 
Sea. May 29-31. 

International Road Tar Conference, Harro- 
gate. May 29-31. 


May 30 
Unwin Memorial Lecture at the Institution 
of Civil Engineers, Great George Street, 
London, S.W.1. “The Work of the Institu- 
aeons Research Committee,” by Prof. J. F. 
aker. 


June I 
Yerbury Foundation Lecture at the R.I.B.A., 
66 Portland Place, London, W.1l. 6 p.m. 
“Automation and Architecture—The Con- 
tribution of the Designer to Management 
Efficiency,” by Gordson Friesen, F.A.C.H.A. 


June 5 

Annual general meeting of Corporate 
Members of Institute of Public Cleansing. 
Music Hall, Aberdeen. 8 p.m. 

Federation of Master Builders’ National 
luncheon and annual general meeting. 
Connaught Rooms, London. 1 p.m. (Tenta- 
tive date.) 


June 6 
Annual conference of the Institute of Public 
Cleansing, Aberdeen. June 6-9. 


June 7 


Annual dinner and dance of the Reinforced 
Concrete Assn., Dorchester Hotel, London. 


June 8 
Meeting of the London branch of the Con- 
tractors’ Mechanical Plant Engineers, 


Hendon Way Hotel, Hendon Way, N.W.4, 
7.30 p.m. 


June 9 
Half-yearly meeting of the Yorkshire 
Federation of Building Trades Employers, 
Scarborough. June 9-11. 
Southern Counties branch of the Contrac- 


tors’ Mechanical Plant Engineers. Dance- 
Social at Crown Hotel, Morden, Surrey. 
7.30 p.m. 

June 13 
Annual conference of the Institution of 


Municipal Engineers, Brighton. June 13-17. 
Annual general meeting of the Institution 


of Civil Engineers, Great George Street, 
London, S.W.1. 
June 14 


Annual general meeting of the Reinforced 
Conrete Assn., London, 

Building and Public Works Exhibition, 
Castle Bromwich, Birmingham, June 14-24. 


BOOK REVIEWS 


Reinforced Concrete by John Faber and 
Frank Mead. Publishers E. and F. N. 
Spon. Price 75s. 

This is a rewritten edition of the late 
Oscar Faber’s book. The text has been so 
expanded and revised that, at first sight, 
it bears little relation to the original work. 
However, it does retain those prime virtues 
of clarity, readability and respect for 
fundamentals which were so evident in Dr. 
Faber’s book. 

The presentation is logical. In the first 
chapter the constituent materials of rein- 
forced concrete are discussed, the manu- 
facture of cement, the characteristics of 
aggregates and details of concrete produc- 
tion. Properties of the structural material 
are fully covered in a long chapter which 
includes articles on _ shrinkage, creep, 
elasticity and many other characteristics. 
On creep the text is informative and 
instructive, describing the early work of 
Dr. Faber and his conclusions after exten- 
sive experiments—conclusions which still 


hold good today. Useful and practical 
sections on torsion and bond are also 
included. 

Design principles are developed in 


general terms and then, in succeeding 


applied to beams, slabs and 
columns. The authors make some interest- 
ing comparisions of reinforcement and 
concrete quantities in four designs of a slab 
using two different concrete mixes, and 
using either mild steel reinforcement or 
cold-worked high-tensile bars. Whilst 
guarded in their conclusions, they do imply 
that the designer should not always forsake 
the dependability of the well-tried nominal 
mix for the uncertainty and worry of a 
high-strength concrete. 

Principles of soil mechanics are intro- 
duced into chapters on foundations, retain- 
ing walls and piling. The book deals, in 
its final third, with special structures, 
including bunkers, silos, shell roofs, tanks, 
water towers, reservoirs and chimneys. All 
these are illustrated with examples from the 
authors’ own experiences and the text con- 
tains references to some of their own 
researches—for instance, into the pressures 
in a cement silo, which throw doubts on the 
adequacy of Janssen’s formula for this 
particular material. 

There is less detail in the final chapters 
on roads and pavings, and on prestressed 
concrete, but they serve as useful introduc- 
tions to these extensive subjects. 


chapters, 


May 4 196) 


June 15 


International Construction Equyj 
hibition, Crystal Palace, London. June tse 


June 16 


Dinner of the Contractors’ Mechani 


Engineers, Coventry Street Comme Plant 


London. T House 
June 19 
Annual conference and anny 
: ‘ al 1 
meeting of the Institute of Sewage bre 


fication, Brighton. June 19-23, 


Summer Meeting of the Institys: 
Mechanical Engineers, Gas a 
June 21 
Official visit to Switzerland b 
the Eastern Federation of Building 4 
Employers, June 21-July 5. ™ 
Conversazione at the Institution of Civj 
“hess . IVI] 
Hee Great George Street, London, 


June 28 


“Architecture Today” Exhibition i 
jointly by R1LB.A. and Arts Coumil 


Great Britain, at 4 St. James’ ; 

London, SW. june 28jul ae°> Sa 
July 3 

International Union of Architects (Cop, 


gress, London, July 3-7. 


July 4 
Southern Counties Federation of Building 
Trades Employers’ Summer Conference 


Oxford. July 4-5. 


Chartered Surveyors Annual Conference, 
University of Leicester, July 4-8. 


July 5 
Building and Public Works Exhibition 
Belle Vue, Manchester. July 5-15, 


July 12 
Half-yearly general meeting of the National 
Federation of Building Trades Employers, 
Blackpool. July 12-14. 


July 18 
Meeting of the Southern Counties branch 
of the Contractors’ Mechanical Plant Engi- 


neers, “Queen Victoria,” North Cheam, 
Surrey. 7.30 p.m. 
July 21 


Half-yearly meeting of the Midland Federa 
tion of Building Trades Employer 
Trentham Gardens, Stoke-on-Trent. 


Sept. 5 
International Packaging Exhibition, Olympia, 
London. Sept. 5-15. 


Sept. 7 
Meeting of the London branch of the Con- 
tractors’ Mechanical Plant _ Engineers, 


Hendon Way Hotel, Hendon Way, N.W4. 
7.30 p.m. 


Ample additional reading is suggested by 
the references at the end of each chaptet. 
The book is full of sound practical advice 
which could, with profit, be read by exper- 
enced engineers, For the student, there cin 
have been few better publications 
reinforced concrete. 


Sell’s Building and Civil Engineering Trades 
List — 1961. Publishers: Busines 
Dictionaries, Ltd., St. Dunstans Hous 
133-137 Fetter Lane, London, BC4. 
842pp. Price 40s. : 

Feature of the 1961 edition of ths 
annual reference book and buyer's guides 
the addition of a separate 104pp. ™ 
listing alphabetically 16,500 manufactumis 
firms in the construction industry. 

Revisions to the main volume this y# 
include the incorporation of a new and 
comprehensive paint section 
enlargement of the four sections @& 
with concrete, flooring, quarry produ » 


plastics. 2 
In all, a total of about 40,000 names 


addresses, telephone numbers and trades ol 
firms in Great Britain and Ireland # 
contained, under 2,700 product hea 
in the nine sections of the book. 
sections have thumb indexes for 


reference. 
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CONSTRUCTION 
WORK FOR 


WORLD’S LARGEST 
POWER PROJECT 


jo three years after the start of 
construction work on _ what is 
claimed to be the western world’s 
largest power project at Niagara Falls, 
NY. U.S.A., the first of its huge 
150,000-kW generators was recently 
placed in production. Surpassing the 
Grand Coulee power development as the 
largest in the United States, the new 
plant of The New York State Power 
Authority will ultimately have a maxi- 
mum installed capacity of 2,190,000-kW;; 
additional units are being installed at 
the rate of one every 35 days and the 
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ae 


Aerial view 


final generator is due for installation in 
April 1962. 

When completed, this Robert Moses 
Niagara Power Plant will have cost about 
$720 million (£257 million). In addition to 
the 13 units in the main generating plant, 
there will be 12 units in the pump 
generating plant and the entire project 


consists of five major features: intake 
structures, water conduits, Niagara 
generating station, Tuscarora reservoir, 
Tuscarora pump-generating plant. Other 
incidental development includes’ the 


Niagara Parkway and Expressway, new 
bridges to Goat Island, a new international 
bridge to Canada, railway grade crossing 


| ase 
A Re a é oh. HW AM N 
‘ia - " - 


PR et ey 


General view looking north across face of main power house 


of excavation work 


elimination and improvements at Prospect 
Park and Goat Island. Most of the con- 
struction work has been completed. Scenic 
beauty is being preserved as far as possible 
and the water flow is governed by the 
American-Canadian Treaty of 1950. 

Since the project has been carried 
through in a highly developed area, space 
has been at a minimum and the con- 
tractors have required every square foot 
of working area that was available. 

The bedrock geology of the Niagara 
Falls area is comparatively simple and con- 
sists of nearly horizontal unfolded and un- 
faulted, but somewhat compressed layers 
of shale, limestone, dolomite and sand- 
stone. The ages of the rocks vary from 
400 million years for the Queenston shale 
at the bottom of the gorge to 325 million 
years for the Lockport dolomite, which is 
the upper stratum and forms the rim of 
the gorge and the lip of the Falls. 

Although the Niagara River drops, 
spectacularly, 160ft. at the Falls, it also 
drops some 50ft. through cataracts above 
the Falls and about 115ft. through the 
various rapids below the Falls. The 
Niagara Generating Plant is located down- 
river from the Falls and below the last 
rapids so that its tailrace is approximately 
at the level of Lake Ontario, while the 
project’s intake above the upper rapids 
is about the level of Lake Erie. It takes 
advantage of 314ft. of the 326ft. difference 
in water levels between the two lakes, the 
rest being lost through hydraulic friction 
or because it is not economically worth 
using. 

Intake 


From the intake the water flows down 
two covered conduits running northerly 
for four miles through the city and town 
of Niagara and Lewiston and then into 
an open one mile long canal between the 
Tuscarora Pump-Generating Plant forebay- 
tail-race and the Niagara Generating Plant 
forebay. 

Located 2} miles above the Falls and 
ultimately to be visible only in respect of 
its one-third-mile-long concrete bulkhead 
on the river shore and two gate structures, 
the intake has been constructed in a 
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pumped dry 76-acre area behind a half- 
mile-long cofferdam extending 1,200ft. into 
the Niagara River. It consists of two 
reinforced concrete structures, each 700ft. 
long. Each structure serves a conduit and 
contains 48 slotted openings whose tops 
vary between 13ft. and 26ft. below the 
river level. 

Just north of the river intake structure, 
the intake gate structure for each conduit 
contains slots for a vertical lift gate 
approximately 49ft. wide by 68ft. high 
and other slots for stop logs. Each gate 
structure is about 55ft. wide and_ nearly 
100ft. high. Separate below - ground 
— will be used for storing the stop 
ogs. 

So that an adequate quantity of water 
can be drawn from the river at the intake, 
its bed will be dredged into a half-funnel 
shape over an area of nearly half a square 
mile and the flow of the water will be 
directed by a 2,000ft.-long rock. fill dike 
made from conduit excavation material. 

Rock and earth from the conduits has 
also been deposited along the river shore 
to create a new and better-defined shore 
line and to eliminate shore eddies. The 
fill also serves as a base for the new 
Niagara Parkway. Downstream from the 
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they are reinforced concrete structures, 
46ft. wide by 66ft. high to the crown of a 
three-hinged arch roof. The combined 
capacity of the conduits is 83,000 cu. ft. 
per second of water under a velocity of 
14ft. per second. The concrete walls and 
floor of the conduits have a minimum 
thickness of 2ft. 6in. The haunch section, 
which supports the arch, is about /7ft. 
thick, while the arch is 5ft. thick at the 
top and 6ft. thick at the base. They were 
built in 40ft. sections by means of travel- 
ling concrete forms. 

Underwater pumping stations have been 
located between the conduits just south 
of Royal Avenue, north of the intake, and 
just south of the conduit outlet near the 
Tuscarora Pump-Generating Plant. Each 
pumping station consists of a deep rein- 
forced concrete sump connected to the 
bottom of each conduit by concrete-lined 
intake tunnels. Deep well unwatering 
pumps can discharge into either conduit 
to permit either conduit to be emptied 
of water. The conduits drop jin. every 
100ft. from the Royal Avenue pumping 
Station to the open canal. This represents 
a drop of about 11ft. over the full 18,000ft. 
distance. 

For the construction of the intake and 





Preparing boreholes for blasting operations 


intake, the river bed along the new shore- 
line has been excavated for 7,000ft. to a 
width of 500ft. to give a water depth of 
10ft. 6in. and to prevent ice from ground- 
ing along the shore and piling up to plug 
the intake structures. 

In order not to deprive six industrial 
water intakes of their share of water con- 
sequent upon the building of the cofferdam 
for the main intake, these have been 
relocated. Three new industrial water 
intake structures have been constructed 
about half-a-mile upstream of their former 
sites. Concrete pipes, ranging in size from 
84in. to 24in. diameter, were placed in a 
4,000ft. long trench and connected into the 
existing industrial lines to ensure con- 
tinuity of supply. The new industrial in- 
take structures are of reinforced concrete 
and, 44ft. by 52ft. by 30ft. high, they are 
built into a bulkhead which, extended 
upstream from the foot of 53rd Street, 
forms a new municipal dock, the old dock, 
located in the main intake construction 
area, having been removed. 


Twin-conduits 


Constructed by the cut and cover 
method, the twin conduits extend generally 
northward about four miles from the in- 
take to the southwest corner of the 
reservoir. With the tops averaging more 
than 40 below the surface of the ground, 


conduits three work-section contracts 
valued at $65,962,254, $37,366,805 and 
$29,861,840 were awarded to Merritt, 
Chapman and Scott, Edward Balf and Co., 
Savin Brothers and D. W. Winkleman 
(joint venture) and Gull Contracting and 
L. G. Defelice and Son (joint venture), 
respectively. Involved in the combined 
contracts were approximately 14,175,500 
cu. yd. of unclassified excavation for the 
conduits and intake structure, 2,889,000 
cu. yd. of unclassified wet excavation for 
the river channelisation and part canal 
section, 1,259,300 lin. ft. of drill holes for 
anchor bars, exploration and grouting, the 
placing of 1,730,450 cu. yd. of concrete 
which used 1,959,000 barrels of cement 
and 94,500 tons of reinforcing steel. The 
maximum depth of conduit excavation was 
L50ft., the average depth 113ft. and the 
maximum cut in rock alone 145ft. 


Drilling and Blasting 


» Some idea of the type of drilling and 
blasting carried out in the water-way con- 
struction: can be gained from work-section 
No. 2. Here the rock consisted of dolo- 
mitic limestone beds, which varied in 
thickness from a few inches to several feet, 
together with thinly bedded calcareous 
limestones. Because of the varying hard- 
nesses of the rock, care had to be taken 
to prevent primacord cut-offs in drill holes 
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and control was effected b 

short-period delays and by the peat 
of the primer in the hole. The side wall 
of the conduits in some areas had alg . 
be protected from overbreak by Dreshas” 
ing line holes in advance of the “ 
pattern of blasting. i 

Drill hole spacing varied between 4ft. ip 
and 6ft. 7in. and were made by piston o, 
percussion type drills, including a 4hin hi 
Trac mounted Gardner-Denver DH 13 
a 44in. track-mounted Joy Model TDM. 
a 54in. track-mounted Joy Mode] TWM5 
and a 4in. wagon-mounted Joy Model 40) 
The drills were powered by two Joy twin 
WN-224 stationary compressors, each of 
6,368 c.f.m, capacity. 

Tungsten-carbide bits were used wit, 
2in., 1jin. and Il}in. Bethlehem royj 
hollow drill steels. They included Ati. 
Copco 3in. tungsten-carbide Cross-bits 
with 2in. rope threads; Liddicoat cross. 
bits with ljin., 11-degree tapered socks, 
throwaway type (made by Thompson 
products); and Thompson Products anj 
Fagersta (Seco) 2}in. bits with lin, rope 
thread. 

Hercules Gelemite No. 1, Hercules 4) 
per cent. Extra Gelatin, Hercules 40 per 
cent. Extra Dynamite and Hercules Hergo. 
mite No. 7A were the explosives used, the 
drill holes varying in diameter from 3ip, 
to 24in. according to the lift being take, 
Hole depths varied between 22ft. to 6ft 
Short period delay caps were used. Prima. 
cord was used when necessary. 

On average, the inclusive loading factor 
worked out at 1.29lb. per cu. yd. solid 
measure. Stemming averaged about } of 
hole depth and was carried out with in, 
crushed stone screenings. 

With the drillers working well forward 
of the shovels, good rock fragmentation 
was achieved, that from the primary blasts 
usually being over 90 per cent. less than 
1 cu. yd. size. 

Secondary blasting, when necessary, was 
carried out with jackhammer plug holes, 
using Hercules regular electric blasting 
caps. 

Spoil, excavated by two Lima 2,400 6 
cu. yd. shovels, one Lima 1601 4 cu, yi 
shovel and Bucyrus Erie 71B 34 cu. yd 
shovel, was taken to dump or stockpile 
areas by 18 Euclid 27-ton Model 65 1D 
end-dump trucks. From the stockpile 
areas the spoil was later reclaimed for 
use as backfill. 

At work-section No. 3, Mr. W. Morrison, 
the rock superintendent for the Gul: 
Defelice joint venture, regarded the cut 
and cover operation as worse than a tut- 
nelling job because a constant cycle of 
drill, blast and mucking had to be mait- 
tained on a 52ft. width in both conduits 
The two 4 cu. yd. Bucyrus Erie 883 
shovels and one 3 cu. yd. Bucyrus 714 
used moved quickly and blasting had t 
be kept well ahead of them. 

In this section, a 165-man crew Was 
working to depths of 110ft, to 158ft. i 
the limestone and dolomite strata usin 
four unusual drilling \ platforms. These 
were assembled on Euclid dump tru 
three of them being 55ft, high and mate 
up of seven tiers. It was expected s 
the fourth would carry an additional lee 
as work progressed. Compressed air wa 
available on each deck of the platform 
These platforms which were equipped wi 
18 Atlas Copco “Tiger” airleg rock 
each capable of drilling about 100 i 
per shift, were also used to form horizom 
planes for the 4ft. wide haunches on W 
the heavy arched caps of the conduits wet 
poured. ; 

For cutting the conduits in the dolo- 
mite and limestone, drilling speeds Wr 
increased by from 60 to 70 per 
the use of Coromant rope-threaded 
tion couplers linking 2in. adapter bat is 
l4in. round drill steel. All the 2 
was done by ltin. rods mounting it 
soca cross-bits on all lifts undet 
in depth. 

Work on the haunches involved drills 
4ft. or 5ft. holes on lft. cent 
establish a horizontal plane. Adon 
level the blast holes were drilled 0 e 
to 2ft. 6in. centres. As one ae 
finished the drill was pivoted the P 
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e to the right, left or upwards and 

w hole started, following which the 
or ae swung over. The penetration 
legs in this material was 3ft. a minute 
nt Sandvik Coromant integral in. 
teragonal drill steels and lin. tungsten 
narbide chisel bits were used with the 
“Tiger” drills. 

Since the haunches were to bear most 
the weight of the 54ft. thick roof arches, 
7 curate formation was vital and they were 
sur in sections 40ft. long, about 500 
. yd. of concrete going into each length 

oof. 

“ told, each completed 40ft. length 
of conduit required 11 different pourings 
sfconcrete. Pourings one to four formed 
the conduit floor and five to eight the 
walls. The haunches were poured in steps 
nine and ten, while the eleventh saw the 
fnal arch crowns poured in place. 

In addition to haunch preparation, the 
Atlas Copco airlegs were also used to trim 
bulges left on the conduit walls by rough 
ieakage in the unpredictable ground. 
These occurred frequently on the 7ft. by 
yt, patterns drilled down in 30ft. lifts by 
the tractor type units. The machines were 
alo used to drill 30 deg. holes for the 
anchor rods. 

Where the ground was better, pavement 
breakers were used for trimming, while 
3 53lb. Atlas Cobra petrol-driven drill and 
breaker has been used for drilling peg 
holes, Designed specially for use in remote 
areas where it is difficult and uneconomical 
to use heavy compressor equipment, the 
Cobra can drill up to 26ft. per hour into 
hard granite. By its use, it was claimed 
pssible to do in a single day what would 
have take three days to accomplish with 
a portable compressor and jackhammer. 

Rock drill maintenance costs on this 
work-section worked out at only about 
1/5th cent. per foot of hole drilled. The 
Coromant steel, used primarily in 4ft. and 
fft. lengths, averaged about 1,000ft. per 
rod, Using 40 per cent. gelignite and 40 
per cent. dynamite, a powder factor of 
about 0.85 per cu. yd. was averaged. 

In the winter, ice-coated walls made 
night work hazardous and a single 10-hour 
daylight shift was then worked in this 
section, Daily excavation on a full pro- 
duction, two-shift basis had, till then, 
averaged about 13,200 cu. yd. and 92 per 
cent. of the excavation work had been 
completed, 


distance 


Reservoir Construction 


The construction of the remainder of 
the unlined open canal and the reservoir 
was the subject of the fourth work- 
section contract and this also included 
aggregate production. This was awarded 
0 @ joint venture consisting of Channel 
Constructors, Peter Kiewit Sons and Co., 
Perini Corpn., Morrison-Knudson Co. and 
Walsh Construction Co. at a tender price 
of $31,855,000. The contract is not due 
for completion till January 1962. Running 
vetween the conduit outlet and the 
generating Plant forebay, the L-shaped 
anal will consist of a transition section 
about 1,800ft. long (including the 
‘iscatora plant forebay/afterbay) and a 
channel 500ft. wide, about 3,000ft. long 
“ 100ft. deep, between the forebays of 
“e two plants. Being open, the canal will 
€ energy in the moving water should 
i emergency call for a major shutdown 
the generating plants. Its construc- 
ion will have involved an estimated 
ad th cu. yd. of unclassified excavation 
i the placing of about 90,000 sq. yd. 
topsoil on the banks. 
caine water diverted from the river 
ee by surplus night power at the 
s be Ing station, the storage reservoir 
the ng formed by construction around 
heat of a rock embankment or 
line an impervious core. This em- 
vil be te will average 55ft. in height and 
vile oe wide at the bottom and 40ft. 
long M € top. It will be about 64 miles 
stuction st of the material for the con- 
fom of the embankment is coming 
and tone excavation for the open canal, 

Sists of an estimated 2,739,350 cu. 
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yd. of earth fill, 801,000 tons of sand filter 
layer, 868,000 tons of crushed rock 
blanket, 6,112,300 cu. yd. of rock fill and 
472,000 sq. yd. of topsoil slopes. Cover- 
ing about 1,880 acres, the reservoir will 
have a capacity of 60,000 acre-feet and 
will be able to store about 20,000,000,000 
gallons of water. This will be used for 
generating electricity in the day when the 
flow of water over the falls is not so 
greatly reduced in order to preserve their 
scenic beauty. 

To prevent excessive water seepage from 
the reservoir the foundation rock under 
the embankment is being grouted on a 
large-scale basis. Grout holes are being 
drilled along the centre line of the embank- 
ment at 15ft, intervals and the aggregate 
length of these will be about 30 miles. 
An estimated 330,000 sacks of cement are 
being used for this purpose. 

It has been estimated that more than 
3,500,000 cu. yd. of concrete will be re- 
quired in all to complete the Niagara pro- 
ject and what is claimed to be the largest 
aggregate plant ever constructed has been 
installed as part of work-section No. 4 
It will supply all the crushed rock and 
sand needed by the major contractors. A 
part of the aggregate is also being used 
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2,900,000 tons will be used for embank- 
ment filter material. This latter figure 
includes about 940,000 tons of sand. 


Concrete Work 


Each of the major contractors, with the 
exception of work-section 4 where con- 
crete quantities are small, has set up his 
own concrete mixing plant. Each plant is 
fully automatic and incorporates a device 
for recording graphically on a continuous 
roll the proportions of aggregate, cement 
and water in the concrete. The rolls 
recorded each day are read and checked 
and become the permanent record of con- 
crete production. 

In order to eliminate grading 
deficiencies and contamination resulting 
from the transfer from the aggregate plant 
as well as from stockpiling and handling at 
the mixing plant, the aggregates are re- 
washed and rescreened at each mixing 
plant prior to use. The free moisture 
content of the aggregates in the batch 
plant bins is constantly recorded and com- 
pensated for in mixtures. Each plant is 
equipped with refrigeration and heating 
equipment and, in addition to the use of 
refrigeration in warm weather, natural 
cement is used in the ratio of about one 





Power plant excavation in progress 


for embankment filter and as crushed rock 
blanket material on the reservoir dikes. 
Rock taken from the open canal and con- 
duit excavations is being used for crushing 
and it is hauled to the crushers by 40-ton 
capacity side-dump trucks specially de- 
signed for the job. 


Aggregate Plant 


The aggregate plant and stockpiles are 
located on an 8l-acre site south of the 
Tuscarora plant. Of this area, 26 acres 
is occupied by settling basins holding 65 
million gallons of water, which after wash- 
ing the aggregate, is recirculated into the 
basins so that its load of dust and silt 
can settle out, making it fit for re-use. 
Two primary crushers are each able to 
reduce boulders up to 5ft. in diameter to 
6in. pieces at a rate of 1,000 tons an hour. 
From the primary crushers, the rock moves 
on a two-mile system of 42in. and 30in. 
conveyor belts through secondary and 
tertiary crushers, stockpiles and, for sand, 
rod mills, finally reaching the despatch 
bins where the material is loaded onto the 
contractors’ trucks. Crushed rock is pro- 
duced in sizes maximum 6in., 3in., l4in., 
jin, and sand. 

It has been estimated that 7,500,000 tons 
of aggregate, including 2,130,000 tons of 
sand will go into the making of concrete 
for the Niagara project and that about 


part to seven parts Portland cement to 
reduce the potential heat of hydration of 
the concrete. The natural cement gains 
strength slowly over a long period of time, 
thus permitting the heat generated by the 
concrete to be dissipated at a rate 
sufficient to eliminate excessive tempera- 
ture build-up. 

During the winter, one per cent. calcium 
chloride by weight of the cement is used 
as an additive to accelerate the rate of 
strength development by the concrete. Air 
entrainment is utilised in all the concrete 
to ensure its durability in resisting the 
effects of freezing and thawing and to 
improve workability. 

At the generating plant proper, more 
than 7,000,000 cu. yd. of excavation, 
mostly rock, were taken out of the 
Niagara gorge wall to accommodate the 
station; another 2,500,000 cu. yd. had to 
be removed for its 1,000ft. long forebay. 

Of the reinforced concrete gravity type, 
the intake structure at the top of the 
gorge is about 1,100ft. long and each of 
the 13 intake blocks contains trash racks, 
emergency stop log slots and two vertical- 
lift intake gates. A 90-ton capacity travel- 
ling gantry crane is provided for handling 
the racks, gates, fixed hoists and stop logs, 
Of welded steel and about 462ft. in 

(Concluded on next page) 
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International Construction 


LAVISH USE OF 
STAINLESS STEEL 
IN NEW YORK 
STRUCTURE 


ELIEVED to be the world’s first 

building to use stainless steel so 
extensively, the United Engineering 
Centre at 47th Street and United 
Nations Plaza, New York, has been 
completed externally, and is expected 
to be opened about the middle of this 
year. 


The 20-storey building, which will house 
18 leading American engineering organisa- 
tions, is being erected at a cost of about 
$12m. for United Engineering Trustees. 

The first stainless steel grids were fixed 
on the special two-storey east base of the 
building, where a 25ft.-high glass wall will 
enclose an exhibit area. 


Consisting of a rectangular framing of 
stainless steel outside a sheet of window 
glass and a sheet of coloured spandrel glass, 
the basic curtain wall panel measures 12}ft. 
high and 5ft. wide, the two glass sections 
being divided by a stainless steel bar. 
Stainless steel 18-gauge type 302 with a 
No. 4 finish was specified for all curtain 
wall members and was press-formed. 


Vertical and horizontal mullions were 
designed and fabricated into the curtain 
wall frame units. Adjacent frames are 
centre-joined as the panels are installed, 
resulting in a finished appearance of one- 
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piece, 4in.-wide mul- 
lions rising the full 
height of the build- 
ing and spanning its 
breadth. This simple 
mullion design 
speeds erection, gives 
closer control over 
sealants, and lowers 
construction costs. 

The grid-work of stainless steel mullions 
on the slab-shaped building will be further 
accented by five columns on the south and 
four on the north, rising from ground level 
to the top of the 283ft.-high structure 
Column covers were fabricated from 14- 
gauge Type 302 stainless steel, with a 
No. 2D special finish. Produced in 124ft- 
long sections, the covers are designed in 
halves, two sections joining together to 
form one W-shaped column cover measur- 
ing 2ft. in width. 

At the south base of the building where 
the columns are free-standing, four sections 
will surround them with stainless steel. 

Design variations made possible by 
developments in colour-coated stainless 
steel allowed the architects to specify a 
band of black stainless steel fascia panels 
between the second and third floors. This 
provides a base for the 18-storey tower of 
the building and divides it from the 


NINE MONTHS SCHEDULE ON £1M. TORONTO 
BUILDING DEVELOPMENT 


FFORTS are being made to complete 

in nine months a £1 million exten- 

sion to the Ontario Hydro Research 
Laboratory at Islington, Toronto. 


The project consisting of a two- and 
three-storey addition to a_ single-storey 
basement, is due to be completed by 
August. This has involved operations 
through the winter, entailing the use of 12 
portable oil blast heaters inside the 
building, which itself was enclosed with 
polythene tarpaulins on temporary wood 
framework. The inside temperature for 
concreting had to be maintained at around 
65 degrees, while the outside temperature 
was around zero and below. 

Being built by Taylor Woodrow (Canada), 
Ltd., the new laboratory will accommodate 
360 personnel. The external structure, on 
a steel superstructure, will be a combina- 
tion of brick facing with concrete block 
back-up with aluminium windows and 
insulated aluminium panels with precast 
concrete exposed aggregate panels. 


Windows will be hermetically sealed 
glazed units. The second floor will be 
poured suspended concrete, the remainder 
being precast concrete, autoclaved, cellular 
slabs. 

Floor finishings will comprise _ tile, 
terrazzo and vinyl tile. Interior walls will 
be lightweight, autoclaved concrete block, 
plastered and painted. The inside concrete 
surfaces of the basement are to be com- 
pletely metallic waterproofed. The flat roof 
is to be covered with 2in. insulation and 
four layers of built-up bitumen felt with 
hot asphalt topping (at 4lb. gravel per 
sq. ft.). The building, H-shaped in design, 
will provide an additional 175,000 sa. ft. of 
floor space, with a front elevation consist- 
ing of a large precast curtain walling. The 
building will be equipped with carbon 
dioxide fire protection. 

Air conditioning and hot water heating 
services are to be installed and an elaborate 
laboratory control system is the subject of 
a separate contract. The Hydro Electric 
Commission’s architect is Mr. R. H. Candy. 





The Engineering Centre nears completion 


two-storey lobby and_ entrance section, 

Black stainless steel has also been chosen 
for installation as facings behind the blind 
louvers near the top of the building. This 
gives the blind louver portion the sam 
appearance as the active louvers, and 
preserves the harmony of the design. All 
louver blades and framing members ar 
formed from Type 302 stainless steel with: 
standard No. 4 satin finish. 


Floor space comprises 180,000 sa, ft., and 
the building will house what is believed to 
be the world’s largest engineering library 
There will also be a reading room seating 
74 people, and meeting rooms for 4 
people will be provided in addition 
private dining rooms and a cafeteria with 
350 seats. 

The architects are Shreve, Lamb and 
Harmon Associates, and the contractors art 
Turner Construction Co. 


(Concluded from previous page) 
length, the penstocks have a_ reducing 
elbow at the top and bottom. The upper 
elbow reduces from 28ft. 6in. to 2Mft 
which is the nominal diameter of the pet 
stock. The lower elbow reduces from 24ft 
to 21ft. at the scroll case extension. The 
penstocks will be encased in concrete wil 
concrete anchors at the upper and lower 
reducing elbows. 4 

At the Tuscarora pump - generalils 
station the plant’s upstream or upper deck 
is tied to the rockfill reservoir embank 
ment by concrete corewalls. Each intake 
opening is screened with a trash rack a 
equipped with emergency stop log a 
intake gate slots. “ 

A grout curtain, approximately 1} milé 
long, is being placed under and adjactt! 
to the powerhouse structures to solidi 
the foundation rock and provide ae 
against underground water flow. For i 
purpose, some 250,000 lin. ft. of bons 
be drilled into the rock. In addition, 
total of nearly eight miles of drainage holes 
will be drilled. These penetrate the * 
underlying and near the powerhouse 
relieve water pressures which may deve , 
ae of incomplete cut-off of walet” 
the grouting. sact 

The consulting engineers for the prok 
were Uhl, Hall and Rich, Boston, 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


—_—— 


E. 
SHOVEL. 1960 machine. 
Diesel COMPRESSOR. 
EXCAVATOR, 1955, S5Sft. Drag- 
00 FICE, 22ft. x 8ft., as new, £150. 
BULL ANGLEDOZER, 1958, £2,250. 
HOISTS, Lister Diesel. 

NYDRA-DIGGA 1960, £1,600. 
CB. Hye TRACTOR SHOVEL, late 1959, £4,000. 
wichi9a” ONT/G 14/10 MIXER, with Weigher and 
1958, £450. 

‘ ACTOR SHOVEL, 2'a4yd., £5,000. 

catepillar 977 TRA ARREN, 

Northern Road, 
cisham 75288 9. 


‘ SALE. 

F %o1s BULLDOZER, 
Onions, Serditioned TRACKS for 19RB Excavator. 

Two PA'CTER EQUIPMENT for 32RB_ Excavator. 

BACK A AGLINE EQUIPMENT for 33RB_ Excavator. 

45ft. election of Reconditioned LOW-LOADING 

Lae RILERS with k/o rear axles available. 
MERTON ENGINEERING CO., LTD., 

faggs Road, Feltham, Middx. Tel.: Feltham 3045S. 


IMAG Diese! PILE HAMMERS for HIRE 
pas OOS, D12, D22, available with ) 
asoended leaders and leg guides, suitable for driving 
wspendfen of piles. Also G17T Delmag PILE FRAME 
‘ith Turntable ana Diese) wincr 

OUDLEY VALE ‘TO 


3 Buckingham Place, London, S.W.1. ViICtoria 0252. 


7ANTED. Late type 4-in-1 Drott, 
Peoamuen. 19RB, 14000 Series onwards. 


Cosham, Portsmouth. 
Warrenplant Portsmouth. 


Series 6277, with 9yd. 


(0, LTD., Palmers Lane, Enfield, Middlesex. 


HOWard 4353. 


ieee 


GENTLY WANTED, 19RBs, 22RBs, 33RBs and 
Unk. 304 EXCAVATORS, fitted with Dragline 
or Face Shovel Equipments. Machines must be in 
good condition. Immediate inspection and settlement. 
Write GRAYSTON PLANT AND ENGINEERING CO., 
L10., 32 Stewarts Road, S.W.8. Macaulay 6688. 


“OR SALE, J.C.8. EXCAVATOR on Fordson with 
This machine has peen exteneivery 

led, cleaned and repainted, and is in excellent 
omnee Price £775.—PLANT REPAIRS 
Telephone: 


Major Loader. 


condition throughout. 
(BRISTOL), Fox Road, 
Bristol 5-6009 (2 lines). 


SALE, 6-ton Ransomes-Rapier Standard Petrol/ 
Electric MOBILE CRANE, nice order.—WILLIAM 


Bristol, 2. 


G. SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 lines). 
SLOGGETTS PLANT HIRE.— Fleet of DIGGER- 


LOADERS for immediate HIRE.—2 Burtons Road, 
Tel.: Teddington Lock 1138/9. 


Hampton Hill, Middx. 


QTOTHERT AND PITT 28W Vibroll ROLLERS, for 
immediate delivery, £345 each.—-ABELSON AND 
CO. (ENGINEERS), LTD. Tel.: SHEIldon 2424. 


FOR SALE 


Piene 28/35 Tower Crane. New 


1956. 68 ft. to jib foot. Luffing 
Jib, length 66 ft. | Ton at 


70 ft. 
with curve travelling. 


JES MILLER & PARTNERS LIMITED 


PUMP LANE, HAYES, MIDDLESEX 
Telephone: HAYes 3981 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Serapers, 10-ton Articulated 
Loader, ete. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 


Travelling bogie 








rope 


in first-class 
Jones 

KL66 or equivalent. For SALE—International 
“ Skid SHOVEL, B14K3, 1'2 cu. yd. Bucket, 1958, 
overhauled, excellent, £3,750.—GABRIEL oe 
el.: 
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CRIPPS AND CO., LTD., have for SALE the 


R. following used Contractors’ Plant and Equip- 
ment:— 


International D24, with front Winch-operated Cable 
Buligrader, and Onions Model 18 C.C.U. Fully 
overhauled, with rebuilt engine and guarantee. 
£4,500 

Bray BL432 Hydraulic Four-wheel-drive LOADING 
SHOVEL, fitted 112 cu. yd. Bucket. Machine in 
excellent order. £1,175 


Priestman Panther EXCAVATOR, complete with Face 
Shovel, Skimmer and Dragshovel attachments. 
Good condition. £900. 


Caterpillar D4 TRACTOR, with Angledozer and C.C.U. 
Inspection welcome. £550. 
Fiat SSL TRACTOR, complete with Hydraulic Angle- 
dozing Equipment. Very sound order. £800. 
Le Tourneau 9 cu. yd. SCRAPER. Very good condi- 
tion all round. Digger Blade. £650. 
Full details or an inspection of any machine can be 
arranged at your convenience through any depot. 

R. CRIPPS AND CO., LTD. 
Nottingham (Telephone 71161). 
Manchester (Telephone Trafford Park 1658). 
Shildon, Co. Durham (Telephone 261). 


OR SALE, LOW-LOADING TRAILERS, from 3 tons 


to 12 tons: Lister-Air Pumps COMPRESSORS, 
equal to new, from £425; TANKERS, from 100 galls. 
to 950 galls.; GENERATING SETS, from 112-kVA 


upwards, Diesel and Petrol driven; large stocks of 
ex M.O.S. Equipment. Send for lists.—S. T. BELTON 
(TRACTORS), LTD., Tower Road, Boston, Lincs. 
‘Phone 2590/2690. 

OR SALE. 

D8 Caterpillar, Series 14A, c/w Winch and 


Angledozing Equipment. Details on application. 

Two new Alpha-Harris 50-kVA ALTERNATORS, c/w 
Control Panels and Exciters. 

WINDER, S8 Exeter 


'TCHELL'S 
can always 


Gardens, 
PLANT 


Stamford 2680. 


SERVICES, LTD., 
offer an excellent range of used 
Weatherill Hydraulic or Chaseside MECHANICAL 
SHOVELS. Price to suit all users.—Write or ‘phone 
Palmers Lane, Enfield, Middlesex. HOWard 3493. 


OR SALE.—We have a few DRAGLINE BUCKETS 
for Lima or similar machines, 3'2yd., 2'2yd. and 


2yd. complete with Dressings. 
PLANT SALES, LTD., 
25 Castlereagh Street, London, W.1. PAD. 2663/5. 


ANTED, 1S5BE and 17RB EXCAVATORS. Prefer- 
ably to have Forward Shovel, but other equip- 
considered.—AXWORTHY AND COMPANY, 
LTD. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


‘OR SALE, Parker 6 x 3ft. LOADER SCREEN, 40 
tons per hour, complete with Hopper and 
Reciprocating Feed, 12 months old, £1,350.—'Phone: 
C. F. WILLIAMS, LTO., Turncroft Lane Sand Quarry, 
Stockport, Ches. STO 7096. 


ULLDOZERS, MECHANICAL LOADING 
SHOVELS and TRAXCAVATORS, etc. TIPPING 
LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD., 
Primrose Wharf, Tunnel Avenue, Greenwich, S.E.10. 
Telephone: GREenwich 0072-3. 


MARSH PLANT 
AD DISTRIBUTORS 


HAMPSHIRE AND WEST SUSSEX 


New J.C.B. 4 Hydraulic EXCAVATOR £2,780 
New BROOMWADE WR120 2-Tool COM- 
PRESSOR x : <p £1,0S0 
RANSOMES 414 EXCAVATOR, fitted Skimmer/ 
Backacter Equipment. 2,500 hours only £1,800 
RUSTON-BUCYRUS 10RB, 15000 Series, fitted 
Skimmer /Backacter. Offers. Exchanges. 

RANSOMES 410 EXCAVATOR, reconditioned 


for export a short time ago. Genuine machine. 
Offers. Exchanges. 


ments 


MAIN 


LOW-LOADER 12-ton unit, Bedford TRACTOR, 
with Leyland Engine, one driver, 60,000 miles. 


In excellent 


).C.B. 
used 


condition 
LOADALL 65, 


4 -.. £1,250 
7eyd. Bucket. Little 
.. £850 

}.C.B. Mk. Hydraulic EXCAVATOR, with 
Major Front-end Loader, 18in. and 30in. 
Buckets and Bulldozer Blade ...............£650 


J.C.B. Mk. 1 Hydraulic EXCAVATOR, fitted 
Counterweight. Choice of equipments ...£575 
RECORD TOWER CRANE, 1959 machine, 40ft. 


high, 4cwt. at 34ft. radius, Petter Diesel. 
Hardly used : ...£850 


2'2-ton Advance WALLIS AND STEEVENS 
ROLLERS, Diesel, each .... £400 


EXTENSIVE CHOICE of CONCRETE MIXERS. 
All sizes. All prices. Inspections invited. 


For HIRE — SALES — SERVICE 
‘Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, EMSWORTH, HAMPSHIRE. 
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(Continued from page 532) 


I1GHT RAILWAY MATERIAL FOR SALE 

3,000yd. 25ib. B.S.S. TRACK, 24in. gauge. 

1,000yd. 20ib. B.S.S. TRACK. 

New Lister Diesel LOCOS., from £455. 

Four Diesel LOCOMOTIVES, by Motor Rail, 
with Dorman Engines, 3'2-ton, 

Two Montania Diesel LOCOS., 

One Simplex Diesel LOCO., with National Engine, 
2'2-ton, 24in. gauge, completely overhauled. 

20 1tyd. TIPPING WAGONS. 

Three 2 cu. yd. 24in. gauge Rugga TIPPING 
WAGONS. 

Maco Pressed Steel Lay-on SWITCHES. 

Maco Pressed Steel Lay-on TURNTABLES. 

POINTS and CROSSINGS and TURNTABLES. 

WHEELS and AXLES, all gauges. 

Maco AXLEBOXES. 

PLATELAYERS' BOGIES, 4ft. 8'2in. gauge. 

ENGINEERING, LTD., 


M.E. 
457 London, N.W.3. Telegrams: 


Finchley Road, 
Mengilim, London. "Phone: HAMpstead 7481-2-3. 


ONCRETE MIXERS FOR SALE OR HIRE. 
S/3'2 Benford, Parker, Goodwin, Winget and 
Stothert and Pitt. Choice of 50, in good working 
order or reconditioned and guaranteed. Petrol, 
Diesel and Electric driven. 


Ltd., 
24in. gauge. 
234-ton, 24in. gauge. 


7/S, 10/7, 14/10, 18/12 and 21/14 Tilting and 
Closed Drum models. Some with Weighers and 
Scrapers. 


New 4/3 and S/3'2 Barford CONCRETE MIXERS 
from stock. 

W. V. DAVIES, Concrete Mixer Service, 
Shipston-on-Stour. Telephone 125 and 3212. 
'R COMPRESSORS for SALE.—Two Bellis and 
Morcom 2,450 c.f.m., 100 p.s.i., 550-h.p. motors; 

1,110 c.f.m. Holland Rotary; 525 c.f.m. Holman Type 
1605; Broomwade 400 c.f.m. EH245; 300 c.f.m. 
EH240; 200 c.f.m. D23; 8C c.f.m. D21, new 1950; 
also_ numerous others of all makes, and AIR 
RECEIVERS from 1ft. to 9ft. dia., 100Ib. to 1,000Ib., 


w.p. 
(ENGINEERING), LTD., 


FRED. WATKINS 
Coleford, Glos. "Phone: Coleford 2271/5. 








FOR PLANT. 

HIRE your EXCAVATORS, DOZERS and 
SCRAPERS, Dinkum Major DIGGERS and _ ODrott 
SHOVELS, TRENCHERS, DUMPERS., ROLLERS, 
CONCRETE MIXERS, PUMPS, COMPRESSORS, 
RAMMERS, VIBRATORS. HOISTS, GENERATORS, 


etc., from TOKEN CONSTRUCTION CO., LTD. 
Plant Depots: 

Station Rd., Thatcham, Berks. Tel.: THA. 3243-3370. 

Vaimar Rd., Camberwell, S.E.5. Tei. BRixton 5103. 


VAILABLE FOR HIRE: EXCAVATORS, BULL- 
DOZERS, DUMPERS, MIXERS, Coles CRANES, 
All classes of LORRIES, including Low-loaders. 


AMEY'S AGGREGATES, LTD., 
Lower Wootton, Boars Hill, Oxford. Oxford 3542. 
OR SALE, 1957 J. C. Bamford HYDRA-DIGGA, 
fitted 14 x 30 rears, 7.50 x 16 fronts, Cab, 
18 /22in. Bucket, Whitlock Dozaloda, complete with 


Biade. All in very good order. £1,050.—E. WARD, 
LTD. ‘Phone: Wellingborough 3484. 


ANTED, N.C.K. Models 205 and 304. 
Write Box P.4095, ** The Contract Journal.” 


WELDERS 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 


Very Keen Rates—For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.I5 
Phone: TOTtenham 0401/8 


MECHANICAL ENTERPRISES LID., 


PLANT FOR HIRE 


LAND ROVERS - DUMPERS 3} cu. yd. 
4x 4 POLE CARRYING TRUCKS 
4x 4 TOWER WAGONS ~- TIPPERS 





etc. 














4x4 GS TRUCKS - VANS, 5 cwt.-2 ton 
SHAWNEE DIGGERS, etc. > SMALL PLANT 


PORTSMOUTH (A3) ROAD, 


SEND SURREY 


Phone: RIPLEY 3122-4 








Modern Diesel 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 


COMPRESSORS 


CAMBRIDGE 


HIRE—SALES—SERVICE 


Os 


LTO 


CAMBRIDGE 





146 HILLS ROAD, CAMBRIDGE. Phone: 87519 


Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 
PUMPS, ETC. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR SALE. ANGLEDOZING EQUIPMENTS FOR SALE. or SALE. 
Opportunity occurs to acquire the latest Type Bray ANGLEDOZER for D6. Deilmag DS and D12 Diesel PILE DRIV 
1960 Matbro Series II! Indoor/Outdoor Diesel RB ANGLEDOZER for TD18, TO14, TDS and TD6. | rope suspended leaders and leg guid ERS wit 
FORKLIFT TRUCK, 6,000Ib. capacity, 12ft. lift, Bray ANGLEDOZERS for HD7 and HDS. Larssen and Appleby-Frodingham STEEL Piik 
fitted Torque Converter, power steering. Rarely Mackay ANGLEDOZERS for Fiat SSL. 1, 2 and 3 Sections. LES, Nos 
offered in the second-hand market. One owner. | Bray DOZERS for Ford County, new and old type. 2-ton Neal N CRANE, 20ft. Jib, reconditioned 
Cost new £2,380. Price £1,575 ex works. Terms | Bray DOZER for Challenger 3s. 1'2 cu. yd. and 1 cu. yd. Johnson Diese} Du pent 
available. LT CABLEDOZER for D8 and D7. | '2 cu. yd. Half-tine and Whole-tine GRABS MPERS 
1952 Stacatruc Diesel FORKLIFT TRUCK, 4,S00lb. | P.C.U.s and LOGGING WINCHES for all makes. 2-ton Neal NM MOBILE CRANE, 35ft. jib; 
capacity, 12ft. lift, solids. Checked over. Excellent DISMANTLING THE FOLLOWING TRACTORS Diesel Engine, pneumatics. : + Ruston 
working order. Price £695 ex works. Terms FOR SPARES: 3-ton Rushworth Hand DERRICK, GOft. Jib, ¢ 
available | Caterpillar 08, D7, D6, D4 and D2. condition. * Excelleny 
Matbro Series !! Diesel FORKLIFT TRUCK, 12ft. lift, 1.H.C. TD24, TDO18, TD14, TDS and TD6E. Zenith 20 PILE EXTRACTOR. 
4,500lb. capacity, reconditioned engine, new Allis-Chalmers HD14, HD10, HD7, HDS and M No. 7 McKiernan-Terry PILING HAMMER w 
battery, excellent tyres. Repainted. Completely Fordson County, new and old type. guides. ith Ie 
overhauled—in fact, carrying the Matbro Test Challenger 3 and 1 Two Aveling-Barford Type RM GRADERS 
Certificate (20.4.61). Price £795 ex works. Fowler VF and FD3 300 Acrow No. 3 PROPS, 8ft. Gin. extend 
Terms available. Track-Marshall and many others. 983 McKiernan-Terry PILING HAMME 
MATHEW BROTHERS, NELSON M. GREEN, | guides. 
Matbro House, Beddington Lane, Croydon, Surrey. Kirkby Underwood, near Bourne, Lincs. Dowsby 285. No. 16 Spencer-Hopwood BOILER, fully insured, 12 
Tel.: THOrnton Heath 3402 (5 lines). KL44 MOBILE CRANE on tracks, 24ft. Jib; lp, 
. : — —---— RAC-PAVER on rubber tyres, complete with gas- Engine, fully reconditioned tracks, etc.’ Dies! 
OR SALE. ; heated screed. Paving depth '2in. to Sin., and Ruston Diesel LOCO., 2ft. gauge, 25/30-h 
Caterpillar 2U 16000 Series D8 TRACTOR. paving width 8ft. to 11ft., with adjustable DUDLEY VALE, ‘LTD. 
Caterpillar 2T Series D4 TRACTOR, with Birtley Hopper of 2-ton capacity. Offered in ‘tas new" 3 Buckingham Place, London, $.W.1. \ 
Angledozer, £875. : condition. Used for demonstration only. £2,250. OR SALE 
Caterpillar 2T Series D4 TRACTOR, with L.P.C. J.C.B., with front-mounted Holman Compressor, 1956 T : 
Angledozer, £650. Model. In first-class working order, with two wo Winget 10/7 CONCRETE MIXERS Open 
Caterpillar D4N Hyster WINCH, £100. Excavator Buckets. £625. Drums, Hopper Fed, powered by Lister’ Di 
Caterpillar No. 25 C.C.U., £450. Bray Model BL430, in excellent condition after com- Engines. am 
Jones Super 22 2-ton MOBILE CRANE, £750. _ plete overhaul and re-spray. 1958 Model. | TWO | Parker 10'7 CONCRETE MIXERS, Op 
Neals 1-ton MOBILE CRANE, solids, Diesel Engine, £1,450. Drums, Hopper Fed, powered by Lister Di 
£225. Bray BL25, re-sprayed and A1 condition throughout. Engines. ” 
BTD6 Drott TRACTOR SHOVEL, £1,250. This machine has done 700 hours only. £1,850. Apply Plant Manager, 
Three Le Tourneau 12yd. LP SCRAPERS, £600 each. Bristol 25 Diesel Hydraulic Dozers can be inspected R. J. BARTON AND SONS, LTp., 
Two Caterpillar D8 ENGINES complete, £750 each. . at cork 1956 Models from £450. Altcar Road, Formby. 
A. |. TYLER AND COMPANY, ristol Dozers, fully reconditioned, with three months’ b : — 
13. Headstone Lane, North Harrow, Middlesex. warranty. £1,000. ae eee CRANE. Ware GHBATCHER 
Telephone: UNDerhill 1515. MARSH PLANT SERVICES, Portable COMPRESSOR, J.C.B. CAB, PUMP teas 


= Durham Road, Birtley Various ENGINES, and CONCRETE Hoses 
oR SAL E. - S . and GLA 
1951 10ORB, with Face Shovel, Power Trip and Telephone: Birtley 295 (4 lines). : PIPES. various gizes. Cheap fe. chee ZEWARE 
Dragline Equipment complete, £700 “ . ‘* ING FOR SALE. rite Box P.4068, ** The Contract Journal,” 
1948 Ransomes-Rapier, with ragline quipment, | arssen No. 3, 25 tons, 24ft. to 29ft. lengths. EQUIRED. One Second-han 5 /B- C 
Face Shovel, Backacter and Skimmer, £700. Frodingham No. 3, 40 tons, 27ft. to 40ft. lengths; R _ 34 cu. yd. to 1 cu. vd. DURER STE and 
1960 22RB, 23000 Series, with Face Shovel Equip and also three Corners 43ft. in good condition.—Write Box P.4067 “The Coomee 
ment and extra long tracks, £5,850. ROADS AND RUNWAYS, Journal.” ' Ontract 
1960 Parker Double-decker MOBILE SCREEN AND 26 Victoria Street, S.W.1. Tel.: ABBey 4905. - -— seni 
HAMES VALLEY PNEUMATIC, Pneumatic Tog 


ViCtoria 0252 





CONVEYOR, Lister Diesel Engine, 30 tons per " 
hour output, 40 centres. £1,500. OR SALE, New 3in. Mud Marvel Single and Twin Specialists.—Complete RECONDITIONING $8. 
WM. LEWIS (AGRICULTURAL HOUSE), LTD., | Diaphragm PUMPS; immediate delivery ex stock. VICE for all makes of tool.—South Lodge, Suber, 
Newport Road, Cardiff. Tel.: Cardiff 35651. | WILLIAM G. SEARCH, LTD., Whitehall Road, Park, Sunbury-on-Thames, Middx. Sunbury’ 3168, 


DERRICK. SOM. jib, 6165 Leeds, 12. Tel. 639081 (10 lines). OR SALE, 5+t Sutt El ic DE 
UTTERS 4-ton Electric . . Jib, ' — » 5-ton Butters ectric RRICK, 
as lying, for quick SALE. Berens 3-ton Light MONOTOWER CRANE (new). No. 3385, single motor, £850 o.n.o. Seria 
Write Box P.4085, ‘‘ The Contract Journal.” | Write Box P.4086, The Contract Journal. Write Box P.4093, ‘ The Contract Journal,” 


A. R. C. | 4/3 MIXERS ‘Half-Bag’ FOR HIRE 


Are best CASH BUYERS of EXCAVATORS, TRACTORS, FOR HIRE 


PLANT and MACHINERY. You will do a good | 30/- PER WEEK COMPRESSORS—ALL TYPES 


deal better at: 
A.R.C. MOTOR CO., LTD., PETROL OR ELECTRIC —! PHASE FRANK K. MILES 


Redhill Works, Arnold, Nottingham. JOHN MACNAMARA & CO. LTD., COWBURN STREET, HEYWOOD, LANG. 
Telephone 26-3331/5. Bush Rd.,Deptford, London, S.E.8 Bermondsey 3275-1435 Phone: HEYWOOD 6856 


WELDERS|| cymric plant 


USED CHASESIDE MUREX, LINCOLN and PETBOW 


Diesel Sets, Trailer Mounted. Available for FOR HIRE 


LOADMASTERS Immediate Hire with or without Operators. 


FOR HIRE SHAW NEE-POOLE 
Also Stockists of new Oxford Transformer | | OU M P TRUCKS 


Sets - Write for Leaflets 


K. J. SENIOR AND CO. || Delivered anywhere in U.K. 


FORDWATER TRADING ESTATE 
Chertsey, Surrey. Tele: Chertsey 2950 BRIDGEND, GLAM. Tel: 2258 


BEFORE PURCHASING MOBILE HAULAGE LTD. 


a loading shovel | Have following plant for disposal in 


IT WILL PAY YOU | ‘ | ESSEX 
to inspect our guaranteed used LOAD- 4754 AR ING 4754 
MASTERS which _— passed through ARUPS E 4 ARUPS 
our own workshops, have been brought EALING 4 EALING 
up to this standard, and are offered at , ump, 80%. track 
— keen prices. aad 4754 AR G 4754 CATERPILLAR 955, Side Dump 80%, 8 
In addition to Loadmasters we have ARUPS EALING 4754 ARUPS : 

all makes of Loading Shovels at price CATERPILLAR 955, Forward Dump, 
to suit all requirements. EALING 4754 ARUPS EALING |} St 109%» new feck grou, a8 oS 
4754 4754 CATERPILLAR HT, sound, excent , tas 
ARUPS RUPS = 
EALIN LING ALLIS-CHALMERS HONS 12s Ccu. aaa 
ed a ae ame SrEsrene ie on Bedford 448 
AR 4 4 ae 
on A EALING |] sorta amen, ll 
, | ACE MASTER MOBILE HOISTS, 10cwt., rs 
ARUPS ARUPS Diesel eves ceccccccccccensseneene 


EALING 4754 ARUPS EALING 
. MOBILE HAULAGE LTD. 
Please write, phone or better still call 


| RT ROAD, 
CHASESIDE ENGINEERING CO LTD. 230 TOTTENHAM a 
USED EQUIPMENT DIVISION, LONDON, W. 


STATION WORKS, HERTFORD, HERTS. | Telephone Langham 7833/5. 
Tel: Hertford 3113 


4000 
£4,500 








RUP & ARUP LTD., 54/58 UXBRIDGE RD., LONDON, W.5 
TAS/UED.85 





CHER 
KERS, 


WARE 


R and 
ust be 
ntract 


- Too! 
SER. 

unbury 

168. 


Seria 
” 
——— 








May 4 1961 


THE CONTRACT JOURNAL 





_— 
antes D. 

TRACTORS and Sulidozers, any 

cain algo Parcels of Spares for same. Prompt 


ject. 
a. yaitable tor TDG, 9, 14, 18, Caterpiliar 


spARE wier VF, FD3, Allls M and County. 
02, D4, FOR EIN BOSWORTH, 
Tel: Stoke Saint Milbro 237. Wr. Ludiow, Shropshire 


‘ TRENCH BUCKETS to fit ail 
NARe ce. SALE or HIRE. The Norton Backacter 
matesigned by user digs harder material and 
pucket Crre efficiently. Sizes ft. Gin./2ft. din. 
ea IATE DELIVERY. Other sizes within 10 days. 
IMMEDIATE TON. PLANT HIRE, LTD., Ramsden, 
Contact Tel.: Ramsden Heath 365/6. 


giericay, ESSE OR HIRE SERVICE 
——— COMPRESS a 
F fom 1-t00! to 12-toot (70 c.f.m. to 625 c.f.m. 
rolorry-mounted and Portable. Full range of 
124) tic Tools.—HUBERT C. LEACH, LTD., | High 


treet, Cheshunt, Herts. Tel.: Waltham Cross 25161 
(§ lines) cae . j 
Swen 
{ , 24RB and 32RB or 33RB EXCAVATORS, 

ANTE, enovel or Dragline Equipments or both 


warXXWORTHY AND COMPANY, LTD., 
required. fine), Straight Road, Old Windsor, Berks. 
(pretWindsor 3434 or 3384. 

SALE, a good modern Lima 2400 


OR 
both ulpments, and in very good order. 
F win, both eauipe 25 Castlereagh Street, London, 
i. Telephone: Paddington 2663/5. 


OR HIRE IN THE MIDLANDS: 10-ton Lorry- 
Fenounted CRANES, Jibs to 7S5ft.—L. NELSON 
AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005S. 


LANT HIRE: Earthmoving, Site Clearance, 
P Excavations for Roads, etc. 

DOUGLAS HAMILTON, LTD., 
Tunbridge Wells. Telephone: Southborough 1538. 


A OBILE CRANES for SALE, HIRE and SPARES: 
M Coles, Ransomes, Morris, etc.—ROBERT wa 


\1D., Authorised Coles Repairers, Hunsdon, 


Tel: Stanstead Abbots 301/3. 


a7 ANTE D: CATERPILLAR TRACTORS, 


TRAXCAVATORS and EQUIPMENTS, not more 
than five years old.—'Phone Rothwell 3258, or write 
jAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


\[JANTED, Vertical BUCKET ELEVATOR, 4Oft. 
centres, for sand and gravel. ss 
Write Box P.4094, ‘* The Contract Journal. 


Bell 


Liner Machines delivered ex stock 


HARROGATE 84800 
BROWNS 


MASSEY- FERGUSON 
Tractor-Digger-Shovel 












HIRE PLANT 








= ~ 


An outstanding machine 

with a BIG WORK output. 

With its rugged construction, 

great manoeuvrability and 

LOW PRICE it’s the BEST 
BUY in its class. 


For Details and Demonstrations Contact : 


owns Industrial Equipment Ltd. 


LEIGHTON BUZZARD, BEDS. 
Phone 2062 (4 lines) 








ONTRACTORS' PLANT FOR HIRE. 
New Motorised PAYSCRAPERS for immediate 
HIRE (22 cu. yd.). 

8TD6, TD14 and TD18 TRACTORS, fitted with Drott 
Skid_ Shovels. 
BTD6, 8TD20, TDS, TD14, TDI8 and T1024 
TRACTORS, with Buligraders and/or Scrapers. 
TO18 TRACTORS with Pipe-laying Equipment. 
10RB8, 19RB and 22RB EXCAVATORS, with all 
Equipments. 
First-class machines and operators, backed 
by finest field service in Great Britain. 
Generous transport terms to all parts of England. 
LUMLEY (PLANT), LTD., 
Stratford-on-Avon 4242, Ashford (Middx.) 4191, 
Cardiff 33572. 


RGENTLY REQUIRED. 
One set of Bickerstaff Hydraulic BLOCK FORKS, 


18in. centres. 
set of Bickerstaff Hydraulic BRICK FORKS, 
4,000Ib. capacity 


One 
suitable for attachment to 
Forklift Truck. 

Offers of Trucks fitted either 

considered. 


Write Box P.3993, ‘‘ The Contract Journal.” 


AVE CASH—WILL TRAVEL. If you have SURPLUS 

PLANT but prefer SURPLUS CASH—if you wish 
to sell without delay at a_ reasonable price your 
DROTT, or TRACTOR SHOVEL, or other type 
plant—then_ contact, with date, condition, and price 
required: FIELDS, Forest Edge, Ringwood Road, 
Ferndown, Dorset. Ferndown 837. 


ORKING in the Lancs. and Cheshire area? 

Woolfenden's are your MOBILE CRANE people. 

Light or heavy Lorain, Michigan, Quick-Way, Neals 

Lifts up to 30 tons. Boom tengths to 150ft. 
WOOLFENDEN'S, 


of these attachments 


Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9087 
ANSOMES AND RAPIER 410 EXCAVATOR, fitted 
with Perkins P4 Diesel Engine, Skimmer and 
Backacter Equipment. in good working order, £550. 
L. ‘3 VASS, LTD., Ampthill, Bedford. Tel.: Ampthill 
3255. 
“ANTEOD, ALL TYPES OF CLETRAC 
TRACTORS, any condition.— State Serial No. 
and price required.—C. J. THORNE AND CO., LTD., 


Uckfield, Sussex. Telephone 178 (3 lings). 


ANTED by Continental buyers, 20 N.C.K.304s, 
any condition, any equipment. Immediate 
inspection and prompt cash settlement. 
Write Box P.4023, ‘* The Contract Journal.” 


WORKING IN WEST SUSSEX ? ?? 


Your INQUIRIES for the HIRE of all TYPES of 
PLANT are invited and will be specially and 
Cromptiy dealt with on application to: 


NEALS (PLANT HIRE), LTD., 
Stockbridge Road, Chichester, Sussex. 


Telephone: Chichester 3777/8/9. 











ertcton 


USED LOADER DEPARTMENT 


CHASESIDE DIESEL SOO, 1957, In really good 
order. One owner, one driver, well maintained 
(parts and instruction books and service log 
available). Four good tyres, plus spare front 


wheel and tyre. A thoroughly good recom- 
RORGRD MOGRIND BE) civaccvcccseccessoceses £985 
MERTON RSO Two-way LOADER, 1957, 
Diesel Engine, double-acting rams, 1 cu. yd. 
bucket. A first-class machine at .. £795 
CHASESIDE DIESEL CABLE LOADER, 1955. 
GOGW GING ddevvccaseisceccies ined oe aeaaraee £245 


WEATHERILL DIESEL 4H OVERLOADER, 
1956, carefully overhauled and in excellent 
working order, *4yd. bucket, good tyres and 
GUREIIE . nvc cucan vai dcecunesbncocdecesethcwccssce £675 


1957 COUNTY SPECIAL FORESTRY/SWAMP 
TRACTOR, fitted 30in. tracks and Boughton 
Winch. 800 hours work only. Excellent con- 
dition. New price £2,800. Offered at £1,050 


MERTON ENGINEERING CO. LTD. 


Faggs Road, Feltham, Middlesex 


Telephone: Feltham 3045-8 
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oR SALE. 
Caterpillar O4, wide gauge, L.P.C. Hydraulic 
Bulldozer, £950. 

oe D4, standard gauge, L.P.C. Angledozer, 


Caterpillar D2, fitted L.P.C. Dozer, £400. 
International TD9, Ruston Angledozer, £650. 
International BTD6, fitted R.B. Angiedozer, £575. 
Allis-Chaimers HD14, fitted Bulidozer, £725. 
Allis-Chalmers HD7, Hydraulic Angledozer, £625. 
Allis-Chalmers HDO7, Hydraulic Angledozer, £350. 
TRACKS for HD7, new and unused, £175. 
Fordson County, fitted late-type Angledozer, £475. 
HYDRAULIC ANGLEDOZING EQUIPMENTS to fit 
International BTD6 and TD9, Fordson County, 
Caterpillar D2 and D4, Allis-Chalmers HD7. 
Buffalo 6-ton Self-start Diesel ROLLER, £350. 
Holman 2-tool Self-start Diesel COMPRESSOR, £250. 
Atlas 2-tool Diesel COMPRESSOR, £150. 
DINKUM DIGGER, on Fordson Major 
Skyhi Front Shovel, £550. 
Jones SLEWING CRANE, 12cwt., £75. 
LAND-ROVER, 1959 registration, £155. 
ee TRACTOR and 12-ton Semi-iow Trailer. 


ROBIN BOSWORTH, 
Stoke Saint Milborough 237—near Ludiow 
Shropshire. 


ANTED, FORK LIFT TRUCKS, 1-ton to 6-ton 

capacity, Petro! or Diesel, any condition. Cash 
vn inspection. We offer reconditioned machines in 
PART EXCHANGE and HIRE FORK LIFTS for ail 
ourposes.—-FRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos Telephone: Coleford 2271/5 


pus MAJOR DIGGER and Power Shovel (july, 
1960). Power Steering, Twin Crowd Rams. Per- 
fect order throughout, £1,795.——- PLANT REPAIRS 
(BRISTOL), Fox Road, Bristol, 2. Tel.: Bristol 
5-6009 (2 lines). 


‘ ANTED, Ransomes-Rapier _ 34yd. EXCAVATORS, 


and fitted 


Tel.: 


with Forward Shovel, Dragline.—AXWORTHY 
AND CO. (Drotts for Hire), Straight Road, Old 
Windsor, Berks. Tel.: Windsor 3434 or 3384. 


HEBHERR 14A TOWER CRANE, Serial No. 5358. 

New Dec., 1955. Inspection invited. Excellent 

condition, £1,100. — HAWLEY PLANT,  LTD., 
Dartford 21166. 


OR SALE or HIRE, Barber-Greene junior, new 

1957, and Barber-Greene Major, new 1959. 

ee. WATKINS (ENGINEERING), LTD.. Coleford, 
Os. 








FOR HIRE IN SOUTHEND AND AREA 


S-ton MOBILE CRANE, 40ft. jib. 
LONG and SHORT HIRE and REHIRE. 


CHURCH ROAD MOTORS (Southend-on-Sea), 
(Plant Department), 


Church Road, Hadleigh, Essex. 
Telephone 57271 (10 lines). 


LTD. 








KANGO 
HAMMERS 


for 
HIRE 


ee 


eet exszcts: 





CONTRACTORS’ PLANT DIVISION, 
Wandsworth Road, 
London, S.W.8. 


Telephone MACaulay 2233. 










Stewarts Road, Battersea, S.W.8 - 


COVENTRY COMPRESSORS LTD 


MOBILE & PORTABLE AIR COMPRESSORS 
PNEUMATIC TOOLS 
»ERRICKS 


Tel: Macaulay 7231; (3 lines) 








no motor, £795. 


ANDERSON-GRICE 10-ton 2-motor Electric DERRICK 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
ALES PLANT REGISTER, tTto. Wh t4enen (CONSTRUCTION), LTD. REcCTtRO MOTION, pce 
OFFER FOR IMMEDIATE SALE ) 4 OFFER FOR SALE Offer the Following Bargain Miteo 
MISCELLANEOUS BLAW KNOX BATCHING PLANT, 30-ton Silo, IMMEDIATE SALE. 
BENFORD '2-ton DIESEL DUMPERS, 1955, runners, Trunking, Weighbatchers, Elevators, Cement 4in. Sigmund PUMPS, new, with 3-h.p 
£115 each Storage Unit, Compressors, two Winget 21/14 engine, with Hose, Sludge Strainer. J.A.P, Detro 
Three 4'2yd. AVELING-BARFORD DUMPERS, 1954 Mixers. Overhauled. New 1957. 3in. Johnson Portable Petrol-driven "pu £45, 
55, Dorman Diesels, fair condition, £850 the EONIT 60-ton BULK CEMENT PLANT, 8-ton Cement chokeable, £27 10s. UMPS, “Wp 
three | Hopper, 60-ton Silo. New 1956. 300-Amp. Hobart Petrol-driven WELDING 
LOW LOADING TRAILERS 3-ton, 8/10-ton, | BROOMWADE Lorry-mounted COMPRESSOR, 2-tool, tric start, also with 6-V battery SETS, ele. 
10/12-ton, ex Ministry. Aliso TRAILER-MOUNTED Breakers and Hoses, Lister Diesel Engine, 5-ton 115-V lighting output. Ideal for site’ @rging ang 
TANKS, 250, 500, 750 and 900 gallons. | Morris Chassis, £300. 4-kW Petter Petrol-driven GENERATING” £180 
C.P.T. 4-tool PORTABLE COMPRESSORS, 1955, | INGERSOLL-RAND 600 cu. ft. ROTARY COM- 110-V D.C., with panels, £28 G Sets 
pneumatic tyres, Ruston Diesel, good working PRESSOR. New 1955 Ace Junior POWER WINCHES, petrol-dr 
order, £575 | JONES KL44 %4-ton MOBILE CRANE, 40ft Jib, drive through clutch on baseplate £66" Chain 
C.P.T. 2-tool DIESEL PORTABLE COMPRESSOR, | Ruston Engine. New 1953. DOLLY JACKS, 5-ton, garage type, £25 » 
Ruston 3VSH_ Diesel, on pneumatics, good | COLES S-ton Lorry-mounted CRANE, Mk. 7, Series 8-ton BOTTLEJACKS, unused, £6 105 ; 
condition, £275 o.n.o. Vil, 25ft. Jib. New 1945. LIFTING AND TRAVERSING JACKS. 6-t 
AIR PUMPS 2/3-tooi COMPRESSORS, Lister Diesel LIEBHERR Model F14T 2-ton capacity TOWER 100 c.f.m. Petrol-driven COMPRESso} .. 
Engine, on 2- or 4-wheel Trailer or Lorry Chassis, CRANE, S2ft. Zin. Jib, track. Overhauled. New pneumatic-tyred trailers, with all ‘ORS, a2 
ex Ministry, unused, £490 to £560 each. 1955 All prices quoted ex worken £165 
AVELING-BARFORD  2'2/3-ton DIESEL ROLLER, LIEBHERR Model 15H Climbing TOWER CRANE, Write for our stock list and photograph 
Perkins Diesel, Sprinklers, 1952, good condition, 59ft. Gin. Jib. New 1959. Power Plant, including Lighting Sets ‘c Of other 
£400 PIENE Model 28/35 3-ton capacity TOWER CRANE, Machine Tools, etc., for SALE and nines 
AVELING-BARFORD 6/8-ton ROLLER, Sprinklers, 66ft. Gin. Luffing Jib, Travelling Bogie. New ELECTRO MOTION, LIMITED c. 
Scarifer and Cab, new 1955, £1,950 1956. Barkby Road, Leicester. Tel. 66341 (5 , 
GREENS 7/8-ton ROLLERS, new Ford Diesel, | BUTTERS 7-ton 2-motor Electric DERRICK CRANES, , ae 
Sprinklers, Canopies, ex Ministry, £1,300 each. | 120ft. Jibs, Bogies. New 1951. RIVATE COMPANY HAS FOR SALE; 
PARKER 16 x 9 Diesel CRUSHER AND SCREEN, MORGAN _10-ton Steam DERRICK CRANE, 120ft. One Caterpillar D8 14A. 
Portable, very good order, £700 | Jib, Three Drum machine, oil-firing equipment. One Caterpillar 95S. 
PARKER No. 3 KUBIT BREAKER, 6-hammer machine, | New 1946. One Caterpillar 977. 
| Two Model D Electric TOURNAPULLS. 


MARSDEN 30in. x 17in. Type H Double Toggle | 
Roller-bearing GRANULATOR, £1,750. | 
PEGSON 3ft. CONE CRUSHER, with motor and | 
starter, two years old, £3,400. (Lying treland.) | 
NORDBERG 3ft. SYMONS CONE CRUSHER, 1949. | 


Price on application. | 
CATERPILLAR D9 TRACTORS, 18A, Cabledozers, | 

good working order £8,250 each 
CATERPILLAR D7 3T TRACTOR, L.P.C. Hydraulic 


| 
Dozer and Winch, reconditioned, £3,100 
INTERNATIONAL BTD6 DROTT, 1959, good working | 
order, £2,350. | 
EUCLID $18 TRACTOR/SCRAPERS, 1955/57, 18 25 
cu. yd., G.M. Engines, good condition. Price on | 
application. | 
LE TOURNEAU 12 cu. yd. LP SCRAPERS, very good | 
order, £925 each 
CATERPILLAR D4 6U TRACTOR, La Plant Choate | 
Hydraulic Angledozer, overhauled, £1,500. 
ROAD MACHINES BATCHERMATIC, 30yd. Hopper | 
and 16-ton Cement Hopper, new 1958, £2,000. 
DELMAG DS DIESEL HAMMER, 1959, £1,150. 
ALLIS-CHALMERS TD24 CABLE/ANGLEDOZER and 
Double Drum C.C.U., good order, £2,500. } 
20-ton PORTASILO, 1957, very good condition, £325 
977 CATERPILLAR TRAXCAVATOR, 1957/58, good 
condition, £5,500. 
ALLIS-CHALMERS HD10 TRACTOR, Cabledozer and 


Winch, good working order, £900. 
INTERNATIONAL TDS TRACTORS, Hydraulic Angle- 

dozers, good working order, £650 each 
APPLEBY-FRODINGHAM PILING No. 3, 35/SO0ft. 

lengths, 150 tons. Price on application 
APPLEBY-FRODINGHAM PILING, No 4, 32ft. 


lengths, 40 tons. Price on application. 
FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 


AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 
Further details: 14 Lower Grosvenor Place, London, 


S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


or SALE. 
22RB EXCAVATOR, any equipment, excellent 
condition. 

Caterpillar 955 TRAXCAVATOR. 


Onions EK9 SCRAPER. 
Drott SHOVEL, 4-in-1 Bucket. 
Jones KL44 MOBILE CRANE 
THE NEW WANSTEAD AGENCY, 
48 New Wanstead, Wanstead, E.11. Wanstead 5454 


OR SALE. 
One Birtley Model 80 SCRAPER. Price £2,100 
One L.P. 12yd. SCRAPER. Price £850 
Both in very good condition 
Apply ROBINSON AND McGING, LTD., 


Alfreton. Tel. 290. 
OR SALE, 1/14! cu. yd. Conder Hydraulic 
SCRAPER, £85.—SALWAY HILL ESTATES, 


Tel.: Sevenoaks 54568. 





CATERPILLAR HT4 TRAXCAVATOR 


Serial No. 7U3295, 1'4 cu. yd. capacity. Cleaned 
down; ready for immediate work. Bucket teeth. 
Carefully maintained by Caterpillar agents since new. 
One owner. Price £1,795 ex works. Terms available. 


MATHEW BROTHERS, 
Matbro House, Beddington Lane, Croydon, 
Tel.: THOrnton Heath 3402 (5S lines). 


Surrey. | 








FOR HIRE 
All Contractors’ Plant 


SLOGGETTS “== 


0. LTD 
HAMPTON HILL, MIDDX. Teddington Lock 1138/9 | 


| 











—— 120ft. jib, Dumb Bogies, as new. New 
MORGAN 15-ton Steam DERRICK CRANE, 120ft. 
jib, Dumb Bogies. New 1958. 
N.C.K. Model 205 '2 cu. yd. EXCAVATOR, S55ft. 


New 1955. 


Jib, Dorman Diesel Engine. 
Dragline Equip- 


19RB EXCAVATOR, Face Shovel or 
ments. Overhauled. New 1954. 
22RB %4 cu. yd. EXCAVATOR, 45ft. Dragline Equip- 
ment, Ruston 4VROHN Diesel Engine. New 1953. 
MARION 111M _ 3'2 cu. yd. EXCAVATORS, Cater- 
pillar and G.M. Diesel Engines, short and long 


tracks. New 1951, 1954, 1956. 
BARNARD '2 and 34 cu. yd. Half-tine and Whole- 
tine Single Chain Ring Discharge GRABS. 


3,000 Ferro FLOOR PANS. 

Several ex R.A.F. RADAR VANS; fitted. 

PORTASILO Model P20 20-ton, P30 30-ton CEMENT 
CONTAINERS, 250ib. Weighmen. New 1954 and 


1956 

DUMBO 20-ton CEMENT CONTAINERS, 250/lb. or 
350ib. Weighmen. New 1959. 

ROAD MACHINES 1S5cwt. and 1-ton Diesel 
DUMPERS, Petter Diesel Engines 9H. New 
1957 and 1959 

B.H.C. Ant Queen MOBILE HOIST, Petter Diesel 
Engine. Overhauled. New 1957. 


).C.B. Hydra-Digga/Loadall 65 Hydraulic TRENCHERS, 


re Hole Bucket and Front Buckets. New 

STOTHERT AND PITT Vibratory COMPACTOR AND 
FINISHER. New 1954. 

EUCLID 9.7 cu. yd. DUMP TRUCKS, Cummins Diesel 
Engines 

BARBER-GREENE Model 44C TRENCHER, Fordson 
Engine. New 1958. 


INTERNATIONAL BTD6 Crawler TRACTORS, 1 cu. 
yd. Skid Shovel, 4-in-1 Buckets. 

INTERNATIONAL BTD20 Crawler TRACTOR, 3 cu. 
yd. Skid Shovel, 4-in-1 Bucket 

a la Model 22A D8 TRACTOR, Blade and 
inc 

Further details 

Victoria Street, London, S.W.1. 

ABBey 5152, Sullivan 7626 (10 lines). 


ho SALE, One J.C.B. EXCAVATOR (1954), on 
Fordson Tractor, in good condition.—RANDALL 
LAND DRAINAGE CONTRACTORS, Gooden's Farm, 
Stoborough, Wareham, Dorset. Tel.: Wareham 187. 


VAILABLE for HIRE and CONTRACT: D9 and D8 
TRACTORS, with Blade or Scraper.—ELLIOTT, 
Wetherby Road, York. Telephone: 78220 and 78501. 


WO Drott SKID SHOVELS, B6K3, Nos. 3620 
and 6737, at £3,250 the two for quick sale, 
Liverpoo!l.—Write Box P.4070, ‘‘The Contract Journal."’ 


ANTED, DRAGLINE or CRANE JIB for Allen 
T6K Excavator. 
Write Box P.4069, 


WANTED 


Diesel Driven Air Compressors 
1 10CFM/350CFM. 
TOKVA Diesel Generating Set 
350v/3 phase/50 cycles. 
Diesel Engines and Equipment. 
Excavators, Dumpers, etc., all sizes. 
Tubes, Light Series, 
Screwed Socketed }”/2”. 
Tubes, Heavy Series, 
Screwed Socketed 6”, 8”, 10”, & 12”. 


MIRBROS (GT. BRITAIN) LTD., 


8 THE MALL, EALING, LONDON, W.5 
Phone: EALing 2378 


Abbey 
Telephone 


House 


““The Contract Journal." 














PLANT HAULAGE OF EVERY DESCRIPTION 





LOW LOADING & 
UTILITY VEHICLES 


CATTERMOLES (transport) LTD. 


79-89 PENTONVILLE ROAD, LONDON, N.! 





TERMINUS [COI 
(7 lines) 


¥ 
ESTABLISHED 
OVER 
100 
YEARS 





One Caterpillar D4. 
One Aveling-Barford GRADER. 
One Onions Model EH SCRAPER. 
One 22RB, Continental Cab, fitted Dragline. 
One Coles 6-ton_ MOBILE CRANE. 
One Caterpillar D6, Hydraulic Angledozer. 
One 19RB, fitted F/S. 
Prices on application; serious buyers only, 
Write Box P.4022, ‘* The Contract Journai,” 


OR SALE. ae 
BTD6 ANGLEDOZER, 1959 machine, Serial no 
8135. Very good condition, can be seen working 


£1,600. 
C.P.T. 125 cu. ft. COMPRESSORS, Dorman Digg 
Engines. Choice of three 1942 machines, good 


running order, £185 each. 
21/14 Stothert and Pitt CONCRETE MIXER, Liste 
CE Diese! Engine, 1940 machine. Good clean 


condition, £160. 
R. ROBINSON AND CO. (CONTRACTORS), trp 


Ravensbourne Station, Beckenham, Kent, 
Telephone: Ravensbourne 1030. 
OR SALE. 


25-ton Scammell and 20ft. well Carrimore Low. 
LOADING TRAILER, £2,250. 


Large _ selection of SEMI- and LOW-LOADING 
TRAILERS, 10/40 tons capacity. 
Carco E, F and G TIMBER WINCHES. 


One Caterpillar 8H GRADER, £225. 
One TODO BULLDOZER EQUIPMENT. 
Two HD14 Baker ANGLEDOZERS. 
One HD14 ROOT GRUBBING EQUIPMENT, £295 
TD14 DOZER CORNER SHOES, £5 each, 
Two Gar Wood CU2 WINCHES. 
MERTON ENGINEERING CO., LTD., 
Faggs Road, Feltham, Middlesex. Tel.: Feltham 3045 


OR SALE, Five Broomwade 1955 S$VD128 AiR 
COMPRESSORS, 3-cyl. Lister Diesel Engines, 
four pneumatics. Price £450 each.—JOSEPH THOMP- 
SON AND CO. (LIVERPOOL), LTD., Wakefield Road 
Netherton, Liverpool, 10. ‘Phone: AlINtree 6262 
(4 lines). 


RAND new and unused Delmag G17T PILE FRAME 

with Diesel Winch and Turntable, etc. Pre 
increase price. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 


ANTED, 3-ton MOBILE CRANE, Diesel driver 


on pneumatics. Z 
Write Box P.4024, ‘' The Contract Journal 


Etectric DERRICK, 5S-ton, 2-motor, 120ft. Jit, 
by Butters.—Write Box 4087, ‘ The Contract 


Journal.” es 


oo MOBILE CRANE: 6 tons minimum iif 
Written offers to Box P.4083, ‘ The Contract 


Journal."’ 


Ss. AND S. TAYLOR, LTD. 
FOR SALE: ; 

Five Coles 5-ton  Lorry-mounted Diesel CRANES, 
S.W.B. and L.W.B., overhauled or rebuilt, Jibs to 
40ft. with 10ft. Extensions. Price from £2,750 @ 

Two D7 3T TRACTORS, Dozers and Winches, over 
hauled, from £2,750 each. 

Four D7 11 TRACTORS, Dozers and Winches, from 
£1,30U each. 

Two D7 7M TRACTORS, Dozers and Winches, from 
£1,300 each. 

One D4 7) TRACTOR, sydrauilc Angledozer and 4y¢. 
Scraper, the lot, £400. 

Three D6 SR TRACTORS, Dozers and Winches, from 


£1,700 each. 
MOBILE CRANES, EXCAVATORS and othe’ 
MACHINERY available _ from _ stock. 
TAYLOR, LTD. 


S. AND 5S. 
Horsey Toll, Stanground, Peterborough. 


Telephone: Peterborough 4389. 


LARSSEN STEEL PILES 
SECONDHAND NO. 4B. 


off 44ft. Qin. long 

off 36ft. Oin. long 
38ft. 4in. long 
35ft. Zin. long 
29ft. 10in. long 
26ft. 10in. long 
26ft. Oin. long 
25ft. 6in. long 
24ft. 10in. long 
24ft. 6in. long 
24ft. Oin. long 
23ft. 10in. long 
22ft. Oin. long 
18ft. Oin. 
36ft. Bin. 
36ft. Oin. 
35ft. Oin. 
30ft. Oin. 


1 
: 
1 
1 
1 
2 
3 
2 
1 
3 
2 
1 
2 
1 
1 
7 
13 
1 


PILES: 
30ft. Oin. 


JUNCTION 


Full details from: 


Messrs. James N. Connell Ltd. 


Union Works, Coatbridge. 
Telephone: Coatbridge 1121 (7 tines) 




















Col 





PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 








iioTT BROS. (WORTLEY) LTD. | LECTRIC AIR COMPRESSOR SETS. FPOR 'MMEDIATE DISPOSAL, subject to prior sale. 











ED EXCAVATORS: 312 c.f.m. Air Pumps electrically driven AIR Inspection at our R 
- .f.m. othwell : 
E h 2/108, any equipment, £450 and £500. | COMPRESSOR, 100 p.s.i., two-stage air cooled, One Caterpillar D&S TRACTOR, Seri ta 6000 
Two -_ 34, Dragline Grab or Crowd Shovel, £1,000. vee-belt-drive from 80-h.p. 440/3/50. S.R. Series, complete with Caterpillar Hydraulic Angle- 
Ransomes 4120 Lightweight Farm Dyke Machine, syd. | 280 rater s y | dozing Equipment, including first-class Blade and 
un Ransyragline. £500, d Dragline, F/S, Skimmer | water a ea we = eben gaterpiliar 25 CCU Controt Unit. This Tractor 
u priestman Tiger. ayd., eee ee 34013/SO eR vee-beit-drive rom “hep. is fitted with new tracks and in excellent 
le viesfackacter. and §=Crane, . y y > | seo eee eee motor. ae eas condition. Price £6,200 loaded on transport. 
£1,600. -f.m. Holman ditto, direct coupled, radiator One Caterpillar 977 TRAXCAVATOR, Forward Tip, 
ang i T7RB, Crowd Shovel, £750. | cooled, 100 p.s.i., with 28-h.p. 365/400/3/SO Serial 20A, 2000 Series, in excellent condition 
pee 10RB, a Backacter, Luffing Shovel or Verticnt Allg Recune une nite a ial imlaaten:. 4 ae for work. Price £5,000 loaded on 
stn 2RB Crowd Shovel or Dragline, A.E.C. | oe nee en Gin. x 3ft. diameter, and F COLBRO, LTD 
“a . ‘ * £1,500. 38 t. 4in. diameter. b Work Y rh i 
Engine fitted, | o Jawbone Works, Wood Lane, Rothwell Haigh, Leeds. 
r 40 Crane, crawler, £700. JOSEPH PUGSLEY AND SONS, LTD., | Tel.: Rothwel ; 
cles supe 2-ton, £600. a ea | Bristol, S- Telephone: Bristol! 56037. , ANTED con SvERsEaS ~ CONTRACT: 
-Perkins . oo . fe Or ’ 3 
sarorillar D4, Angledozer, D/D Winch, £900. 1959 TRAXCAVATORS 933 and 955 une time 1207 EXCAVATOR. 
a ilar D4, Angledozer, Logging Winch, £900. : One Lima 2400 EXCAVATOR. 
65 Caterp! Winch, Dozer, £300. 1958 J.C.B. and Skyhi LOADERS and DIGGERS. One Lima 802 EXCAVATOR 
Fowler Senger. B/D Winch and Angledozer, £700. | Priestman Wolf EXCAVATOR Mk. II, with equipment Four 22RB or 19RB EXCAVATORS 
_ fowle'iar D6, Angledozer, £750. | Allis-Chalmers HD7 ANGLEDOZER, with C.C.U. | Two 43RB EXCAVATORS. 
‘, taterpillar D6, Angiedozer, | $500. D/D, £600 — All: ventonahie ortess 7 Caterpillar D8s. 
L, Angledozer an inch, . : | our N.C.K. Type 304 EXCAVATORS. 
Fat 5014, Angledozer and Winch, D/D, £600. | _ onan Gees Caer oysest aad Puree Caterviten Wats. 
ANerillar D8, D/D Winch only, £1,600. : Road, Cardiff. Tel. 35651. e Two 15-ton MOBILE CRANES. 
a Fowier 3B, Angledozer, £600. se ha a | OR SAL E. | Three 6/12-ton Diesel ROAD ROLLERS. 
two Muledozers, Ford Diesel, cabs, lights, ballaste 10RB EXCAVATORS, Series Nos. 5000 to Send fullest details to: 
tyres, £27>: cher £300. | 10000, with Skimmer and Backacter Equipments. : Box K.K.387, “* The Contract Journal." 
200% Heavy Duty Screen, £450. ae oa aaa Prices range from £400 tA ey J, oR aS ALE. - i 
14/10 Blaw Knox ixers, on Diesel, " enfor ode ydraulic ONE-BAG MIXER, 
Four iecharge, £100 each ac. ada oy ber Pk a or Face Shovel. Four | with Detachable Loader, 1958 model, good 
ROADS AND RUNWAYS (PLANT HIRE), LTD., | ERS. c 
hragm Pumps, 3in. Petrol, £45 each. ; n RAMMERS, C.P.T., sand, all 
srkes, Orgomes- Rapier Gin. Pump, 40ft. hose, Petrol, 26 Victoria Street, London, S.W.1. Tel.: ABBey 4905. PUMPS, Water, CpqT alloy or steel base. 
£70. s r | ONTRACTORS' PLANT FOR HIRE. | OCK DRILL, C.P.T., Feed Legs, 54in., 42in., 30in. 
sneral 2in, and 3in. Ditto, Petrol, £20 each. EXCAVATORS, TRAXCAVATORS, BULLDOZERS, | VIBRATORS. Poker, C.P.T. 
jomgons 3in. Pump, peor Ue hoses. wet 7-ton Diesel ROLLER, MONORAIL ‘TRANSPORTER | Atlas AIR DRILLS, Type RAB1ZE, Drill Cap 1%gin., 
suser 4-stage Gin. Pumps eigctric, bei EQUIPMENT, VIBRATORY ROLLERS, COMPRESSORS, | 225 r.p.m. 
: oh ' MIXERS, PUMPS, etc.—Plant Dept., WM. TOWNSON | PLANT HIRE SERVICE (LONDON), LTD., 
Smith hy We a Possible spare in stock, mostly | AND SONS, LTD., Higher Swan Lane, Bolton. Tel. 1 Chatheld Rd., London, S.W.11. BATtersea 9218. 
. ‘ond- b } ; » 
x NCH 150, every Spare in stock, second-hand. Bolton 62121. ade eo. o ANTED, WANTED. WANTED. 
F fowler 28, 38, 4B Spares in stock. ANTED.—We would like to exchange a Smith 21 | Heavy EARTHMOVING MACHINES and EQuiP- 
ese puston single-cylinder, air start, ex Aveling-Barford (September, 1954), in good condition, with | MENT of all types. Modern machines preferred, others 
4 Roller, £50. Backacter and Skimmer Equipment, for a Modern | considered. immediate inspection; spot cash settlement. 
fowler VF, most Parts. 33RB DRAGLINE, similar weight machine—CALE- | Write, giving full details and location, to A.R.C. 
ster fowler Challenger, most Parts. Meadows 6-cy!l. Diesels. | DON COAL CO., LTD., Foggermountain, Avonbridge. | MOTOR CO., LTD., Redhill Works, Arnold, Nettingham. 
an Glen Weeks, vaseeet oe oes. | Tel.: Avonbridge 303. | Telephone: Nottingham 263331/5. 
Telephone: ocksbriage . | ~ - _ - . —--___ -—- 
1D Deepcar is ‘six. miles west of Sheffield, on A.616 ANTED, 43RB and S4BE or 54RB EXCAVATORS, | ‘OR SALE, Two International BTD6 Drott with 
(Woodhead Road). | with either Forward Shovel or Dragline. | lyd. Shovels, Serial Nos. 6487 and 6453. New 
Tare eee ———— | AXWORTHY AND COMPANY, LTD. (Drotts for Hire), | ee eee ofan ee Oorereree eo 
. | Straight Road, Old Windsor, Berks. Tel.: Windsor | ©x¢ condition, : each.—. (PLANT 
One Euclid REAR DUMP TRUCK, Model B3FD, | 3434 or 3384. spear. Sar ; ™ | HIRE), LTD., 207 High Street, Waltham Cross, Herts. 
Ww. Rolls-Royce Engine, new 1955, £1,800. - - | Telephone: Waltham Cross 26211-6. 
Two Foden REAR DUMP TRUCKS, Type FED6, new OR SALE, Six Johnson Diesel DUMPERS, 1 cu. yd. |! . on —-— as oe 
NG 1954, £1,600 each. | and 1'2 cu. yd., Petter AVA/2 Diesel Engine. ARSSEN PILING in 1GB, 2 and 2B Section, 
All in good working order All machines in good condition. | 4 15ft. to 30ft. lengths, for HIRE.—MABEY HIRE 
WALKER AND PARTNERS, LTD., DUDLEY VALE, LTD., |} CO. LTD. 54 Victoria Street, London, S.W.1. 
23 Claremont Crescent, Sheffield, 10. Tel. 62428-9. | 3 Buckingham Place, London, $.W.1. ViCtoria 0252. | Tel.: VIC. 8025 and Manchester-Broughton 3959. 
OR SALE, Pingon P18 TOWER CRANE, 119ft. | OR SALE, Several DW21s, with Athey PR21 Rear ANTED, CATERPILLAR D4, with Hydraulic 
95 under hook, static mounting, new June, 1960. Dumps, recent models, in very good mechanical | Angledozer; must be first-class machine. Price 
Available Birmingham area.— Further particulars condition. —- Write Box P.4012, ‘The Contract | and where inspected. — NORMAN WALKER 
fom: THOMAS LOWE AND SONS, LTD., Curzon Journal." i (MACHINERY), LTD., Anlaby, Hull. ; 
6 See - | ROR SALE, Bray LOADING SHOVEL, Model BL25, | POLATYPUS Diesel CRAWLER, Hydraulic Angledozer, 
45 ANTED, One 14/10 CONCRETE MIXER with late 1958, reconditioned throughout, £1,100 or | 12in. tracks, fitted Perkins 4-cyl. Diesel Engine, 
= Diesel Engine; steel or pneumatic wheels. near offer—Apply F. MARTLAND, Brook House, in good order, £525.—WM. LEWIS (AGRICULTURAL 
AIR Apply A. KING AND SONS, Norwich 28541. Prey Heath Road, Mayford, Woking, Surrey. HOUSE), LTD., Newport Road, Cardiff. Tel. 35651. 


es, 
AP. 


“|| FOR HIRE BIG CRANE EXCAVATORS | || ““*swsonsisrsrt eet umers ot 
ALL BUILDERS’ PLANT pe setae aan mn | 1961 1 yd. “DROTT” SKID SHOVELS 














i Alloy and Steel Scaffold tube, REDHILL WORKS, ARNOLD, NOTTINGHAM 
; boards, fittings, Acrow props, Tegnees ee 
a concrete mixers, etc. 








Prompt delivery, competitive prices and 
terms arranged 
M. SANDERS LTD. 
ts 10/28 Medlar $t., London, $.£.5. ROD 5143 


SECOND-HAND Always available for Hire 
| | Your personal contact: MR. RONALD GENT 
} Tel: THOrnton Heath 3402 (5 lines) 


POWER PLANT HIRE (Beddington) (7D. 











Beddington Lane, Croydon, Surrey 
ver 
rom | 
} 
ir 
4 BARGAINS M. & J. ENGINEERS LTD. 
ror “CASHEL HOUSE” 
the 1954 J.C.B. HYDRAULIC _EXCAVATOR, 15S THAYER ST., LONDON, W.|! 
mounted on Fordson 4D Diesel Tractor, 
complete with Major Loader, Face 
Shovel Equipment, Backfilling Blade and CONTRACTORS PLANT 
— 18in. Backacter Bucket. Operator's cab 
—_ and lighting. A very good runner, in 


sound order ... ... £680 


1958 Jj.C.B. HYDRA-DIGGA, late type FOR HIRE 
Hydraulic Excavator, mounted on Fordson 


4D Diesel Tractor, complete with 18in. 
22in. Backacter Bucket. Operator's cab 
and lighting set. Regularly serviced and 


OUTSTANDING OFFERS 


1.C.8. DIGGERS with Loaders. Choice of two 











fro 
| BN osaensees vereee es 67S in good working order. One owner 
| see. HYDRA - DIGGA / COUNTERWEIGHT. — Ratan poser ne Nee tenes _— Dozers and Scrapers 
hoice of two, from £1,050 1958 4j.C.B. HYDRA DIGAALOADALS, =, : 
late model, all-hydraulic machine, mounte . 
| se HYDRA-DIGGAS, with Loaders. Choice on Fordson 4D Diesel Tractor. Complete | Compressors . Mixers 
ree, from £1,050 pid all sees and cackacter wuenat : P 
: perator's cab an ighting. This machine . . 
| VORB, S000 Series, Skimmer/Backacter £475 has been operated in our Plant Hire ).C.B. Ss: Excavators ° umps 
33RB, with D re and eee by one = -— D R il 
is ragline. Bargain at ......£1,725 n very good condition and subject to . 
| WE eens Dor any trial. Ref. 1278 ...............1:050 umpers : overs 
- raulic ALODA . £625 - 
1959 j.C.B. HYDRA-DIGGA/LOADALL 65. i . 
| cr and LINER Diesel DUMPERS ..,.£125 A similar machine to Ref. 1278 above, Vibrators . Traffic Lights 
gee ae in aperation it out ga See . 
\ ece of plan . 
| see West Midland Distributors for J.C.B. subject to any trial. Ref, 1275.. £1,350 Hoists : Rammers 
aanaee, Joy-Sullivan Compressors, and | 
| aw Knox and Allam Concrete Equipment | 
from 


MODERN PLANT 


CUNgmMaN Let us quote you for 
SALES LTD 


Earth Moving 


YOLVERHAMPTON ROAD ys. VORA TEL: LONDON - WEL 0702 
i ana e N Wandsworth Works, Wandsworth Road, S.W.8. 
pO Re cach ees Telephone: MACaulay 2233. DEPOT - LUTON 1884 
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PLANT 


offer the following: 
x S4in. S.S. Centre LATHE, 
hollow mandril, 12 spindle 
face plate and 12in. 


PLANT 
Broadbent 14in. 
motorised, 3'gin. 
speeds, 6.7-230, c/w 24in. 


4-jaw chuck. 

Broadbent i4in. x S4in. S.S. Centre LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindle speeds, 
6.7-230, c/w 24in. face plate and 12in. 4-law 
chuck. 

One Dorman 4DS CYLINDER HEAD. 

One 4in. Auto Diesel CENTRIFUGAL PUMP. 

Several Parker 5/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET for Tiger Mk. V_ Excavator. 


ILSON HIRE 


WILSON PLANT HIRE, LTD., 
Weedon Road, Northampton. Telephone 4653/4. 
BOR SALE OR HIRE. 
15cwt., 1-ton and 1'2-ton DUMPERS—Thwaites, 


Benford, Barford and G.F. 
2in. and 3in. Sykes and Wickham Lift and Force PUMPS. 
New Hoses and Fittings from stock. : 
Broomwade 2-Tool COMPRESSOR on four pneumatics. 
Completely overhauled. 
Wickham Junior Diesel driven HOIST. 
20-ton PORTASILO, in good condition. 
S6 Warsop BREAKER. 
SOUTH MIDLANDS ENGINEERS, 
Shipston-on-Stour. Telephone 125 and 3212. 


sos PLANT FOR SALE. 

Deimag Diesel PILE DRIVERS, DS and D012, with 
rope suspended leaders and leg guides, approx. 
two years old. 

McKiernan-Terry PILE HAMMERS, Nos. 5, 7 and 9B3. 

Zenith 20 PILE EXTRACTOR. 

No. 16 Spencer-Hopwood BOILERS. 

HANGING LEADERS, suitable for 19RB. 40ft. Jib. 

Various STEEL SHEET PILES, Larssen and Frodingham. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ELDING PLANT for HIRE. Diesel - driven 

Welding Plants, single and twin. Any part of 
country. Operators, if necessary.—UNDER WATER 
yeas AND REPAIRERS, LTD., Roath Basin, 
Cardiff. 


OR SALE, 


DRAGLINE 
available. 
London, 


33RB 14500 Series 
EXCAVATOR. Shovel Equipment 

PLANT SALES, LTD., 25 Castlereagh Street, 

W.1. Telephone: Paddington 2663/5. 
ANTED, all types of Crawler TRACTORS, with or 
without equipments; also LOOSE EQUIPMENTS, 


including Winches and Dozers.—NELSON_M. GREEN, 
Dowsby 285. 


Kirkby Underwood, near Bourne, Lincs. 


FOR BETTER HIRES 











TARPAULINS 

18ft. x 12ft. 6/- per week 

18ft. x 15ft. 7/6 per week 
PUMPS 

2in., 6,000 galls. per hour 100/- per week 
RAMMERS 

Warsop, Petrol 100 /- per week 
ROLLERS 

Vibratory, Petrol 110/- per week 
VIBRATORS 

Immersion Type .... ..100/- per week 

Tamper Type .140/- per week 
HOISTS 


60/- per week 


Saga Junior Scwt. Scaffold 
.120/- per week 


Ant Queen Mobile 10cwt.. 


HAMMERS 
Medium Kango or Victor 8S/- per week 
Road Breaker Kango 160 /- per week 


Also SCAFFOLDING — PAINT SPRAYERS. 


H. C. HILL (WELLING), LTD., 


1-1A Central Avenue, Welling, Kent. 
Tel.: Bexleyheath 5777. 


FOR SALE 


two months old, with three buckets, 





1960 J.C.B. 4, 
£2,500. 
ALLIS-CHALMERS: 


1944 Allis-Chalmers  HOD7, _ fitted 
Angledozer and P.C.U., £500. 

1949/55 Allis-Chalmers HDSG Tractor Shovels. Choice 
of five, £1,300. 

1954 Allis-Chalmers HDSG Tractor Shovel, overhauled 
track group, £2,7S0. 

1960 Allis-Chailmers HDO6G Tractor Shovel, with 
Hydraulic Ripper. Ex demonstration machine, 
£6,000. 

1960 Allis-Chalmers BTL 14D 1'2 cu. yd. 
Tractor Shovel. Ex demonstration model, 


with Hydraulic 


Wheeled 
£5,200. 


FIAT: 
1951 Fiat SSL, fitted with Hydraulic Angledozer, £850. 
1952 Fiat SSL, fitted with Hydraulic Angledozer, 
reconditioned engine, £950. 
1954 Fiat 55, fitted with Hydraulic Angledozer, £950. 


ecg SSL, fitted with Hydraulic Angiedozer, 
1960 Fiat “FL4 3%, cu. yd. Tractor Shovel, with 
Hydraulic Ripper. Ex demonstration machine 
(two), £2,300 and £2,400. 
WINCHES: 
Carco E Timber Winches, overhauled, £350. 





of Feltham 


Mackay Industrial Equipment Ltd., 
Central Way, Feltham, Middx. (Feltham 3435-9) 


MOORES 


Drott. | cu. yd., New Deutz |} cu. yd. 
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AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OBLE PLANT AND ENGINEERING CO. 
143 Hersham Road, Walton-on-Thames, Surrey 
Telephone: Walton-on-Thames 23693 7. 


38RB EXCAVATOR, Dragline, 1956. Offers. 

Marshall 8'10-ton TSP ROLLER, Ford 4D, Scarifier, 
Sprinklers and Canopy, £950. 

10ORB, 17000 Series, 1953, Dragline, Ruston Diesel 
£1,400. 

ROTOVATOR, Gem, J.A.P. petrol engine, excellent 
order, £100. 

wae ht Gin. ROLLER PAN MIXER, Ruston Diesel, 

Pullen 10-ton WOBBLY-WHEEL ROLLER, good order 

Westwood 27/21 Hook-on Self-dumping GRAB, ex 

- oun” Uslar 

estwoo 3 7 Single Chain Rin Discharge 
GRABS, £135. . ee 

Westwood 15/12 cu. ft. Hook-on Self-dumping 


GRAB, £145. 
FAIRLEAD for 43RB, good order, £50. 
Johnson 1yd. DUMPER, 1957/58, £275. 


Ace HOIST, Master Mobile, Diesel, £115. 

Ace Comet MOBILE HOIST, Diesel, £175. 

Neals G.M. 15cwt. CRANE, 1952, first-class, £450. 
Le Tourneau 4 cu. yd. SCRAPER, Model X, £150. 
Onions 4 cu. yd. SCRAPER, Model EM, £170. 
Coventry-Climax FORKLIFT TRUCK, 4,000Ib., £825. 


wank accel 423 DRAGLINE JIB and FAIRLEAD, 
NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey 
Telephone: Walton-on-Thames 23693 /7 


> OR SAL E. 
33RB, 16000 Series, 
for work. 

TD24, 16140, Cable Blade and Winch. 
VR180 Model and Cable Blade and Winch. 
10RB, 16000 Series. 
Drotts 1958, 1959 Standard Bucket. 
Le Tourneau 13yd. SCRAPER. 

J.R.M. (PLANT), LTD., 

Netteswellbury, Waterhouse Moor, Tye Green, 

Harlow, Essex. Tel.: Harlow 21177 8. 


‘OR SALE, 1958 Bristol! DUPLEX, Diesel Engine, 
complete with Bucket and Blade, reconditioned 
and guaranteed, £1,000.—H. A. SAUNDERS, LTD., 
14-20 The Butts, Worcester. Tel.: Worcester 26651. 


ANTED, PORTABLE ASH-SCREENING PLANT. 


COLIN HARRISON, Avenue Cottage, Fleet 
Horwich, Lancs. Tel.: Hor 682. 


Dragline. Overhauled; ready 


1960. 


Street, 








Va ae 






F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 


1958 (August) WEATHERILL Hydraulic Loader, 
Type 12H, with Fordson Diesel Engine, fitted 
with 34 cu. yd. Scoop 29 x 8 front and 
1400 x 24 rear tyres £1,200 

1957 WEATHERILL Hydraulic Loader, Type 
2HCRQ, powered by Fordson Diesel Engine, 
with 34 cu. yd. Scoop. 1400 x 24 rear tyres. 
Complete with Weatherill Trencher ...£1,100 


1958 WEATHERILL Hydraulic Two-way Overloader, 


Type 4HTW, with Fordson Diese! Engine and 
34 cu. yd. Scoop, with Driver's Cab. 29 x 8 
front and 1400 x 24 rear tyres £950 


1956 (December) CHASESIDE Loadmaster, 
Model 500, powered by Fordson Diesel 
Engine, with 1 cu. yd. Scoop, power-assisted 
steering and lighting equipment 900 x 16 
front and 1400 x 24 rear tyres £850 

1956 WEATHERILL_ Hydraulic Loader, Type 
2HCRA, with Fordson Diesel Engine and 
34 cu. yd. Scoop. 1400 x 24 rear tyres. 
Lighting equipment and towing hitch £850 


powered by Perkins P3 
's cu. yd. Scoop £750 


Type 2H, 
Diesel 
£525 


1958 MUIR-HILL LH1, 
Diesel Engine, with 


1954 WEATHERILL Hydraulic Loader, 
with %4 cu. yd. Scoop and Fordson 
Engine. Choice of two 


CHASESIDE 
Shovel, with '2 cu. 
by Perkins P6 Engine 


1951 Cable-operated Loading 
yd. moving Jib, powered 


£250 


1951 CHASESIDE Cable-operated Loading Shovel, 
with '2 cu. yd. Scoop, powered by Perkins 
P6 Engine £200 


Ask for fuller details of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, Herts. 


Tel: Welwyn Garden 4221-5 


ae 
SHOVELS 


—__ 
Cranes FOR HIRG, 
1Scwt. GM Neals Fully Mo 
18tt. Straight and 20/40tt Telesegt Crim 
1Scwt. jones KL1S_ Self-propetied Di. Cit 
15/20ft. Straight Channel Jibs, —le%*! Cram 
2-ton Neals Diesel Mobile Cranes on 
28/30ft. Straight Lattice Jibs.” Preumatig 
3-ton Neals NMS Diesel Mobile Cranes 
3-ton"Jones_ Diesel Crawieromoumeees, te 
: ese! Crawler-mo . 
Straight Lattice Jibs. ented Crane, 30/40 
Jones KL44 Diese! 
Straight Lattice Jibs. 
4-ton Jones KL44 Diesel 


4-ton Crawler Cranes 304% 


Mobile Cranes 


matics, 30/4Sft. Straight Lattice iru 
Smith 21 approx. 10-ton ca Jibs, 
Cranes, 7Oft. Box Lattice wy Crawler 


ston $2, 2uallanle. with “10ft. Fly im, 
-ton oles k. Vil Diesel . 
se a ee Jibs. Lorry-mountea Cran 
-ton oles lesel Lorry- 
tire ength Jibs. FY"MOURED Cranes, ‘erey 
re your franes at most competiti 
Crane Speciailsts: © “St om ty 
MOORE'S PLANT, LIMITED 
105-129 Markfield Road, Tottenham; n 
Tel.: TOTtenham 0401 (if tines 


—e SALE. aro 
3T Birtley Hydraulic 
£3,250, NGLEDo 


is atere alee an. © O0h, 
EDOZER, Le Tourn 
D8 2U CABLEDOZER, Caterpillar 25. cel fis 
D8s and D7s stripped for SPARES. etd SEN 
i2yd. LP and Syd. LS SCRAPERS. 
Priestman Wolf DRAGLINE/CRANE, £385 
Caterpillar SPARES. Cheap to clear. : 
Drott, Standard Bucket, good order, £1,495. 
25-ton LOW-LOADER ‘and Scammell Unit. £9» 
SULLIVAN PLANT HIRE CO., Lp, *2 
4 Denison Road, Feltham, Middx. FEL. 4730/24, 


; OR SAL E. 


One Blaw Knox 6yd. $ 
conditioned. — CROREN 
One Ruston-Bucyrus C.C.U. for TD9. 
PLANT REPAIRS (BRISTOL), 


Fox Road, Bristol, 2. 


TEEL SHEET PILES and CH SHE: 
S urgently WANTED. All sections ete stee 
and small! quantities. Immediate payment.” 

2 DUDLEY VALE, TD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0287 


NEALE, WRIGHT 


& COMPANY LTD. 
for 


CONTRACTORS’ PLANT 


Thwaites Dumpers 
Parker Mixers 
Pegson Pumps 
A.C.E. Vibrators & Hoists 
Stothert & Pitt Rollers 
Pegson Rammers & Rippers 
Post Hole Borer 


NEW & SECONDHAND 
PLEASE SEND YOUR ENQUIRIES 


H.0.: Coventry Road, Cubbington, 
Leamington Spa. Tel.: Spa 924 4% 
London: Tel.: FiNchley 4522 


FOR 
HIRE 


A.E.FARR (Plant Hire) L1) 



























| CONTRACTOR 
PLANT 

AND LOW 
LOADING 
VEHICLES 
OF ALL TYE 
AND SIZES 








@estsusy - WiLTS - Ted: 956 (lien) 


Tek: 
TOTtenhan 
0401 
(10 lines) 
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MOR 
cout 


COLE 
PING 


May 4 1961 


PLANT 
LES PLANT REGISTER, LTD. 
Vite GrreR FOR IMMEDIATE SALE 
‘ Cer ‘ i 
-ton MOBILE, Petrol, pneumatics, excellent 
: COLES ition, £700 each. 
KL22 2-ton MOBILE, Lister Diesel, 24ft. Jib, 
: JONES neumatics, excellent condition, £875 
on Eiton. MOBILE, 1952, Diesel, pneumatics, 
’ a condition, £1,400. 
ERS 3-ton ELECTRIC DERRICK, 60ft. Jib, hand 
nN CE wing excellent condition, £650 
. JONES. KL44 MOBILE, 1948, 24ft. Jib, good 
2,050. 
condition, ee, MOBILE, 20ft. Jib, solids, £900 
, THe eton ELECTRIC DERRICK, 120ft. Jib, good 
But ondition. Price on application 
. DGAMON-GRICE S-ton STEAM DERRICK, 11oft. 
. AN Jib, good order, £1,000. 
EN T6K LORRY-MOUNTED, 2Sft. Jib, Dorman 
. ALL Diesel, good working order, £2,000 
fs §-ton DIESEL/ELECTRIC MOBILE, 16ft. Canti- 
. COLE se, Jib, solids, good order, £950. 
ms COLES 6-ton MOBILE, 26ft. Cantilever Jib, Perkins 


Diesel Engine, pneumatics, good working order, 


yeAte'QM 4/6-ton MOBILE, 600 Series, 35¢t. Jib, 


Ruston Diesel, on pneumatics, good working 
order, £3,600. 
OOTH 7'2-ton OIL-FIRED STEAM SHUNTING 
. s00TH <9., Soft. Jib, 1949, £2,250. 


OLES 10-ton CRAWLER CRANE, two Jibs included, 
; . lifts 5'2 tons at 20ft. radius, very good condition, 
Q 0. 
yIteng 10-ton Single-motor ELECTRIC DERRICKS, 
BU 120ft. Jib, Bogies and Bowsill, £3,150. 
COLES 12'2-ton MOBILE, 80ft. Jib, on pneumatics, 
£5,000 


BUTTERS 10-ton OIL-FIRED STEAM DERRICK, 
120ft. Jib, good working order, £3,850. 

LORAIN 15-ton LORRY-MOUNTED, 40ft. Jib, 

: good condition, £7,750. 

MORGAN 15-ton STEAM DERRICK, 120ft. Jib, new 
tt 1958, on Bogies. Price on application. 

COLES 20-ton LORRY-MOUNTED, 80ft. Jib, 
1954, on pneumatics, very good order. 
on application. 

COLES 40-ton LORRY-MOUNTED, new 1954, in very 


= 


very 


new 
Price 


good condition. Price on application. 
PINGON P20 and P40 CLIMBING and P60 
TRAVELLING TOWER CRANES, new 1958. 





Attractive prices. 
RECORD 607 TOWER CRANE, 3-ton, 92ft. Jib, new 
1960, £3,950. 
several 5-ton, 7-ton_ and 10-ton Electric OVERHEAD 
TRAVELLING CRANES. 
FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—-SEND FOR VALES FREE PLANT 
REGISTER. 


further details: 14 Lower Grosvenor Place, London, 
| $.w.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines) 


VAILABLE for HIRE with _ skilled 
| 50-ton Heavy Duty CRAWLER CRANES, 
| rigged with 120ft. Booms complete with Juries, full; 
| nsured.—PLANT SALES, LTD., 25 Castlereagh Street, 
| london, W.1. Telephone: Paddington 2663/5. 


‘OR SALE, Caterpillar D9 19A, 1000 Series, com- 

plete with Cable Angledozer, Cab and Winch, 
partial undercarriage overhaul only required, £7,000 
tor quick sale. Dealers’ report available-—Apply 29 
York Street, Sheffield. 


ANTED, 19RB and 22RB EXCAVATORS, with 
| any equipments. — AXWORTHY AND COM- 





operators, 
fully 


PANY, LTD. (Drotts for Hire), Straight Road, Old 
Windsor, Berks. Tel.: Windsor 3434 or 3384. 
FFERED for SALE: 45A/55 Liebherr Telescopic 

TOWER CRANE, Model 45A/55, fitted with 


100ft. Tower and 9Oft. Jib. Machine new September, 


1960.—Write Box P.4041, ** The Contract Journal.’ 








LEVER OR AIR OPERATEDO 
ALL STEEL CONSTRUCTION 


4 MAXIM CONVEYORS 
nS | (ENGLAND) LTD 
| 


| 
| BUNKER CLAMSHELL GATES 





BELVEDERE KENT 
Ring ERITH 4223 


DROTT SHOVELS 4-IN-I 
DINKUM DIGGER MAJORS 
BRISTOL DIGLOADERS 
| MUIRHILL 3 YD. DUMPERS 
EARTH BORING MACHINES 
PRIESTMAN EXCAVATORS 
VIBRATING ROLLERS 


HIRE FROM 


HERTS. © WALTHAM CROSS 26211 | 


ee 





MOORES,, 


Na Delmag Diesel-D5, DI2, D22. 
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AND MACHINERY WANTED—FOR SALE—FOR HIRE 





RAYSTONS OFFER FOR SALE. 

E.1256.—Priestman Wo!f EXCAVATOR, with 

Dragline, F/S and Backacter Equipment, £875. 
E.1279.—10RB EXCAVATOR, 16800 Series, Skimmer 


Backacter Equipment, £1,550. 

E.1234.—19RB EXCAVATOR, 17800 Series, F/S 
Equipment, £3,450. 

E.1302.—22RB EXCAVATOR, 17500 Series, Dragline 
or F/S Equipment, £3,775 

E.1277.—33RB EXCAVATOR, 4800 Series, Dragline 
Equipment, £2,700. 

E.1299.—43RB EXCAVATOR, 4000 Series, Dragline 
Equipment, £4,000. 

E.1241.—S4RB EXCAVATOR, 14000 Series, Dragline 
Equipment, £6,750. 

E.1300.—-N.C.K. 304 EXCAVATOR, 1500 Series 
Dragline Equipment, £2,850 

—.1237.—Ransomes-Rapier 440 EXCAVATOR, 1 cu. 
yd., Dragline Equipment, 1954 machine, £2,300. 

T.1077.—Four Caterpittar OW10 Motorised 


SCRAPERS, £2,850 each. 
TS.25.—Caterpillar 95S TRACTOR SHOVEL, 

Series, new 1956, £3,850. 
TE.478.—Birtley Model 80 SCRAPER, good condition, 


12A 


ROLLER, as new, £2,450. 
174.—8/10-ton Aveling-Barford Tandem ROLLER, 
new 1956, very good condition, £1,500. 
175.—25-ton Vickers-Onions Compaction ROLLER, 
late 1959, £1,950. 
166.—Six 9.7 cu. yd. Euclid REAR DUMP TRUCKS, 
with Rolls-Royce Engines, new late 1957, £3,900 
each. 
OP.235.—Three 9.7 cu. yd. Euclid REAR DUMP 
TRUCKS, Model 27FD, Cummins Engines, £1,850 
each. 
OP.226.—FAIRLEAD and BUCKET 
£350. 
MISC.647.—100 tons CAST-IRON KENTLEDGE 
4-ton blocks, £18 ton. 
Number of Tower and Derrick Cranes available from 
30cwt. to 15-ton capacity—various models and makes 
to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, London, S.W.8. 
Tel.: Macaulay 6688 (10 lines). 


OR SALE, Caterpillar D6, D7 and D4 SPARES at 
cheap rates. Lists supplied on request.—E. DOE 


£2,250. 

C.891.—Buildmaster TOWER CRANE, Model BDK1S0, 
new 1954, 2-ton capacity, excellent § order, 
£1,150. 

C.1021.—Coles Model Ulysees MOBILE CRANE, with 
26ft. Jib, £2,250. 

C.1014.-—Neals QM 4/6-ton MOBILE CRANE, with 
40ft. Jib, rebuilt, £2,850. 

C.1015.—Jones KL66 MOBILE CRANE, with 20ft 
Swan Neck Jib, £2,550. 

C.867.—Pingon P15 Rail-mounted TOWER CRANE, 
new 1959, £2,375. 

C.981.—Pingon P40 Static TOWER CRANE, new 
1958, £2,725. 

C.1002.—10-ton Steam CRANE, with 40ft. Jib, 
£2,200. 

R.182.—Aveling-Barford 6-ton Tandem ROLLER, 
Model TR, as new, £1,675. 

R.183.—Aveling-Barford 8-ton 3-wheel Diesel 

R. 

R 

D 


for 802 Lima, 


in 


AND SONS (CONTRACTS), LTD., Fyfield, Ongar, 
Essex. oma 
FoR sate. STEEL SHEET PILES, 
various sections and lengths. 
DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE, Sherman DIGGER, fitted to a Bray HL23 


Loader, new July, 1960, with either 18in. or 
24in. wide Bucket.—WILLIAM G. SEARCH, LTD., 
Whitehall Road, Leeds, 12. Tel. 639081 (10 lines). 


AND DERRICK, 3-ton, 6Oft. Jib, Butters make. 
Write Box P.4088, ‘*‘ The Contract Journal." 








19 & 33 R.B.s 
T.D. & H.D.14s 
| MERTON OVERLOADERS 


FOR HIRE 


SAND & SHINGLE LTD. 


FAGGS RD., FELTHAM, MIDDX. 
FELTHAM 3045 












ne LEACH LTD. 
OFFER — EX STOCK 


KELVIN ROAD FORMS 
FOR SALE OR FOR HIRE 


Write for Details : 


HUBERT C. LEACH LIMITED 


HIGH STREET, CHESHUNT 
Telephone: WALTHAM CROSS 25161 








LEE 


TA ee 





ONTRACTORS PLANT FOR HIRE. 
HIRE PURCHASE OR SALE: 
from our comprehensive fleet 
Plant. 

CRANES (standard gauge). 
12/15-ton Brownhoist, 50ft. Jib. 
10-ton Grafton, Diesel, 34rt. jib. 
8-ton Wilson, Steam, 35ft. Jib. 
S-ton Grafton, new Diesel conversion, 35ft. Jip 
S-ton Smith, SOft. jib (two). 

CRANES (MOBILE ROAD): 


Selection 


ot Modern 


Lorain 10-ton Lorry-mounted, extendible Jib. 
30/70ft. 

Ruston 10-ton, track-mounted, 40ft. Jib. 

Ransomes 8'2-ton, Diesel, 21ft. jib, 1942. 

Jones 6-ton, KL66, pneumatics, 30ft. Jib, 1957. 

Coles 6-ton Petrol/Electric, 17ft. jib, 1949. 

Coles S-ton Mark 7, on Thornycroft Diese 
Chassis. 

Jones 4-ton KL44, Diesel, pneumatics, 40ft. Jib 
New 1957. 


Coles 4-ton, Diesel/Electric, new engine. 
Jones 3-ton, Super 40. Three available. 


Jones 2-ton, Super 20 and 22. 
DERRICKS: 
S-ton Wilson, 7Oft. Jib, Electric. 
S-ton Butters, 80ft. Jib, Electric, new 1949 
3-ton Smith, 47ft. Gin. Jib, singie motor. 
EXCAVATORS: 
Two each 19RB and 10RB. 
Priestman Tigers, Sayd., new 1958. 
Yen tn aes oa Shovel, 1959. 
-C.B. ydra-Digga Loadall, ‘’syd., 1 be 
LOCOS.: ai = — 
Fowler Diesel Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam, 7in. x 12in. 
me ne . 
wo 4, fully reconditioned, with Angi \. 
PORTABLE BOILERS: . — 
Mobile, Oil-fired Economic, on pneumatics 


(1,500ib. evaporation); Four 800ib. Mobile. 
Oil-fired; also Static Coal-fired. 
Cochran Cross Tube and Crane Boilers. 
AIR COMPRESSORS (on pneumatics): 


210 c.f.m., 100 p.s.i., Diesel. 
Four 105 c.f.m., 100 p.s.i., Diesel Broomwade. 
ROLLERS: 


12-ton Aveling. 
91'2-ton Marshall 
6-ton Huber. 


DUMPERS: 
Three Muir-Hill 14B, Diesel, 4'2ya. 
Two Muir-Hill 10B, 212yd. 


CONCRETE MIXERS: 

Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. 6in. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in.. 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives. 
Scaffolding, Fittings, etc. 

FRED. WATKINS (ENGINEERING), LTD., 

Coleford, Glos. Telephone 2271 (5 lines). 
BULLDOZERS and 


9, D8, ‘TD14 BI 
Excavators and new 


TD18 and TD14 
Scrapers, Motor Graders, 
Tippers for SUB-CONTRACT WORK. 











HIRE or 
Particular attention given to finish and compaction. 
New and modern machines in first-class condition. 
Good operators. Technical staff available to analyse, 
Programme and price complex projects. 
DICK HAMPTON, 
Broadview Farm, Blacknest, Alton, Hants. 
Telephone: Bentley 3241. 


D'ese ROAD ROLLERS WANTED. — Aveling- 
Barford and Marshall 6/8-ton and 10/12-tonm 
with Scarifiers, Sprinklers, Driver's Cab, etc. Post-war 
models preferred. Particulars; cash price or exchanges. 
A. M. COLE, Eastgate, Sleaford, Lincs. Tel. 463. 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 

























SIDEBOOM TRACTORS 
TRACTORS: 
HD7, HD10, HD14, Dozer or Scrapers. 
04, 06, D8, Dozer or Scrapers. 
TRACTO-SHOVELS: 
HDSG, with 1". cu. yd. Gucket. 
HDO9G, with 2's cu. yd. Sucket. 
EXCAVATORS: 
10RB, 19RB, all equipments. 
1.C.8. Hydra-Digga, all equipments. 
OUMPERS: 
Aveling, 4'2 cu. va. 
Rob Roy. 1Scwt. 
ROLLERS: 
S-ton and &8-ton, Diesel. 
CRANES: 
S-ton and 10-ton, lerry-meunted, 
30-60ft. libs 
PUMPS: 


sin. L. and F. Olaphragm. 
Sin. Centrifugal. 
MIXERS: 
5/3*'2. 7/S, 10/7. 14/10. 
TIPPING LORRIES: 
ustin 6 x 4. 


All inquiries tox 


G.!GARTER « sons, ur. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Graishfeld 393/6/7. 





Tek 












or SALE. 

One Smiths of Rodiey S-ton CRANE, _ fixed 

17ft. Gin. Jib, three solid tyres, good condition, 
£850. 

One Jones KL66 6-ton CRANE, on pneumatics, 20ft. 
Swan Neck Jib, fair condition, £2,200. 

One Neal NS70 6-ton CRANE, as new, 35ft. Hydraulic 
Cantilever Jib, £4,500. 

One Neal NM 2-ton CRANE, 25/30ft. Lattice Jib, 
works rebuilt, £1,850. 

One Neal G 15-cwt. Portable CRANE, 20ft. Lattice 
Jib, recunditioned, £300. 

MOBILE CRANES AND PLANT, LTD., 

Longfield Avenue, Ealing, London, W.S. 

Tel.: Ealing 3171. 
OR SALE OR HIRE. 

12/21 Allen TRENCHER, with Dorman Diesel 
Engine, 12in. and 18in. Buckets, £1,000. 

1954 Fordson Major Diesel, completely overhauled 
and fitted 1960 Atlas-Copco One Ten Compressor 
Unit, complete, £750. 

Howard Rotary Hoe Super TRENCH DIGGER AND 
PIPELAYER, Fordson Major Diesel, little used 
since complete overhaul, £1,100 

Aveling-Barford CALFDOZER, Model CD4, £250 

1960 Congreve 15cwt. Diesel DUMPER, £300. 

Replies to: 

CRAWSHAW, ROBBINS AND CO., LTD., 
Scaldwell, Northampton. Tel.: Brixworth 385. 
QUIPMENTS FOR SALE. 

37RB Face Shovel Equipment, reconditioned, 
£1,000. 

1ORB Face Shovel Equipment, old type, £150. 

10RB Backacter Equipment, £125. 

L.T. Angledozer Equipment, Cable, for Caterpillar 


D4, £100. 
WINDER, 58 Exeter Gardens, Stamford 2680. 


OR SALE, No. 8 Parker Contraflow WASHING 
F AND SCREENING PLANT, with 7Oft. x_ 18in. 
Fixed Conveyor, Syd. Feed Hopper and Belt Feeder, 
Zin. Vacseal Pump, £1,200, or will separate. Also 
Caterpillar HT4 SHOVEL, Weatherill 12H LOADER 
and 20-ton WEIGHBRIDGE.—For details and photos, 
write Box P.4040, ‘ The Contract Journal. 


77OR SALE. — New and used Gristol Diese! 
F CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Telephone 26651. 


LOGGETTS PLANT HIRE.—For DINKUM DIGGERS, 
S modern machines.—2 Burtons Road, Hampton 


Hill, Middx. Tel.: Teddington Lock 1138/9. 
OR SALE, Brand new SHOVEL EQUIPMENT for 
Lima 2400. — Written offers to Box P.4064, 


“The Contract Journal." 7 

RGENTLY required to PURCHASE, Barber-Greene 

25/40 t.p.h. ROTARY DRYERS. — Write full 
details to Box P.4058, ‘* The Contract Journal. 


UTTERS 5-ton Electric DERRICK, 90ft. Jib 
B Write Box P.4089, *' The Contract journal 





CRANES AT SHEFFIELD 


MOBILE CRANES: m 

Jones KL1S Mobile Crane, 1Scwt. capacity, Jib 2Oft 

long, Coburn petro! engine, four pneumatic-tyred 

wnttis Mobile Crane, 1Scwt. capacity, 21ft. 

Swan-necked Jib, Ruston diesel engine, four 

D matic-tyred wheels. ; 

Neal "Mobile Crane, Type G.P., 20ft. Straight Lattice 
jib, Petter AV1 diesel engine, four pneumatic- 
tyred wheels. 

Jones ‘KL22 Mobile Crane, 2-ton capacity, fitted 20ft. 
Straight Lattice Jib, Ruston diesel engine, safe 
load indicator, pneumatic-tyred wheels, restrictor 
rings, completely overhauled. 

Staffa 3-ton capacity Mobile Crane, cantilever-type Jib, 
hydraulic luffing, 11ft. Gin. turning circle, 12-volt 
electrical equipment, excellent 

Taylor jumbo Hydraulic Crane, 3-ton capacity 
cantilever-type Jib, Perkins P6 engine, pneumatic 
tyred wheels, good condition 

Darlington Hy-Mobil Lorry-mounted Hydraulic Crane, 
3-ton lifting capacity, four lifting points, 35, 
40, 45 and 6Ocwt., powered by Perkins P4 
diesel engine, Edbro hydraulic lifting gear, power 
assisted steering, four-wheel drive, good 
condition. 

Neal Mobile Crane, type QMW, 6-ton capacity, Ruston 
3YC diesel engine, Jib length up to SOft., power 
steering, safe load indicator, mounted on four 
1400 x 20 pneumatic-tyred wheels, Crane new 
1957, good condition. 

Smith Diesel-driven Crawler Crane, 10-ton capacity, 
SOft. Lattice Jib, Dorman diesel engine 

RAIL CRANES 

Two 15-ton capacity Coles Diesel Electric Rail 
Shunting Cranes, Perkins P4 diesel engines, 
extended four-wheel carriage for shunting 
Standard gauge, 30ft. tubular-type Jib to lift 
15 tons at 10ft. radius, SOft. Swan-necked 
Latticed Jibs also available. Full details on 
request. 

S-ton capacity Smith Steam Loco Jib Crane, Serial 
No. 19711, new 1952, fitted SOft. Steel Latticed 
Jib, construction to lift S tons at 21ft. radius, 
4ft. 8'2in. gauge, good condition throughout 

One ditto, but fitted with 40ft. Steel Lattice Jib, Serial 
.No. 12620. 

DERRICK CRANES 

7-ton capacity Anderson-Grice Electric Derrick, new 
1954, fitted 100ft. Stee! Lattice Jib in three 
sections, single motor type, 380/440  volits, 
3/SO A.C., good condition. 

7-ton capacity Butters Steam Grabbing Derrick Crane, 
100ft. Jib in three sections, cylinders 7in. diameter 
x 10in. stroke, hoisting drum 18in. diameter x 
33in. wide, grabbing drum 14in. x 33in 
Constructed to lift 7 tons at 75ft. radius 

30cwt. capacity Butters All-steel Hand Derrick Crane, 
fitted 45ft. Steel Lattice Jib, good condition. 

TOWER CRANES: 

Unused Buildmaster Climbing Crane, Model No. SK25N, 
never erected, to lift 2'2 tons at 32ft. Qin. 
radius, 17'2cwt. at 88ft. Gin. radius, electric, 
suitable for 400/440 volts, 3 phase, 50 cycles 
supply. 

Choice of five unused Wild Fawcett Tower Cranes, 
3Scwt. capacity at 13ft. radius, three-motor type, 
suitable for operation off 400/440 _—volts. 
3/50 A.C. Reasonable price. 


Further details sent on request. 


THOs. W. WARD LTD., 


ALBION WORKS - - - - . SHEFFIELD 
*Phone: 26311, Extension 225. 
BRETTENHAM HOUSE. LANCASTER PLACE, 


STRAND, LONDON, W.C.2. 
Telephone: Temple Bar 1515. 


Jones 


Winget 


HAMMER MILL, 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


LANT FOR SALE, 
19RB Ruston, 3VROH Engine, 11000 Series 


SKBA, £400 spent on tracks, £2,250. 


Seven Stothert and Pitt 7/5 MIXERS, with S/1 Lister 
Diesel Engines. Extremely clean machines, from 


£50 each. 


Sykes 4in. WATER PUMPS, with Ruston 2VSH Engine, 


complete with Hoses, £175. 


25/30cwt. FOOTPATH ROLLER, by Dixon Hawks- 
worth, Ltd., powered by Ford 10 Engine, 1957 


machine, sprinklers, etc., £225. 


Two C.P.T. MOBILE COMPRESSORS, with Ruston 
4VRHC and 3VSH Engines, 105 c.f.m. and 210 


c.f.m., £150 and £265. 


One 6-ton Diesel ROAD ROLLER, £325. 
Ruston 6yd. SCRAPER, good tyres, £185. 
12 x 4 BRICK CRUSHER, driven by Lister 
16-h.p. twin-cy!l. Diesel Engine, on chassis, £185. 
Chaseside '2yd. Rope SHOVEL, P6 Diesel, 
twin rears, 1951 machine, in 100% working 


order, £270 o.n.o. 


Platypus CRAWLER DOZER, Perkins P4 Diesel Engine, 
complete with cab. Good working order, £325. 
1Scwt. MOBILE HOISTS, by British Hoist and 
Crane Co., Petter AVA1 Diesel Engine. Recondi- 


tioned, £75 each. 


Two Weaver STEAM CLEANERS, one on pneumatics, 


both in good working order, £75 and £95. 


1955S Ford TIPPER, new engine and tyres, steel body, 


£85. 


Three 12yd. LP SCRAPERS, first-class condition, £725 


each. 


Platypus Hydraulic OVERLOADER, P4 Perkins Engine, 


Tilting Bucket, £325. 


Aveling-Barford 4-ton T.V.0. ROAD ROLLER, 


Ministry, very good condition, £325. 


Scwt. SCAFFOLD HOISTS, by British Hoist and 


Crane Co., £45. 
O6 Caterpillar ANGLEDOZER, 3-cyl. engine, 
Ministry. _Cheap to clear. 


toyd. G.F. Diesel Side and Front Tipping 


DUMPERS. From £75. 
G H. DUNNING, 


Ballards Yard, High Street, Edgware. Edgware 2572. 


Open week-ends. 


ANTE D. 
W TARMACADAM AND ASPHALT PLANT, 


complete with Drier and Mixer. 


MOBILE TAR TANKER, 1,500 to 3,000 gallons, fitted 


Spray Bar. 


TAR STORAGE TANK, approx. 3,000 gallons, with 


electrical heating elements. 


and reducing to 4,in. 


State year manufacture, make, general condition, price, 


and where same can be inspected. 


Write Box P.3991, ‘* The Contract Journal." 
OR SALE. 


19RB, 11496, Dragline or Shovel, £1,775 


19RB, 12484, Dragline or Shovel, engine overhauled 


£2,150. 


19RB, 4285, Backacter, £900. 
Choice of five D7s, Cabledozers/Scrapers 
We would exchange any machine for Drott or 


Traxcavator. 
ALLENS PLANT HIRE 


The Uplands, Park Lane, Madeley, Shropshire. 


Tel lronbridge 2386. 


ARSSEN PILES for HIRE.—100 tons brand new 
Larssen 2 Sections, 30ft. long. Various lengths 
sections of other piles available immediately 
ex depot 


DUDLEY VALE, LTD 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


EQUIRED, Small Chaseside SHOVEL, or similar 
HILL, 1 Central Avenue, Welling, Kent. Tel 
BEXley Heath 5777 





FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forward 


Shovel. Choice of four. 


Marion 111M EXCAVATORS. Cholce of two. 
Lima 1201 EXCAVATORS. Cholce of two. 
Ruston 100B EXCAVATOR, Diesel /Electric. 

machines in excelient condition, may be seen 
working, and are open to any inspection and trial. 


Immediate delivery. 
Call, write or ‘phone: 
A.R.C. MOTOR CO., LTD., 


Redhill Works, Arnold, Nottingham. Tel. 26-3331/5. 





ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 
with or without drivers 
HALTRAC LIMITED 


Bourne Works, Weimar Steet $.W.1I5 
PUTney 4185 











































VALES PLANT REGISTER LTD. 
14 Lower Grosvenor Place, Victoria, London, S.W.| 
VICTORIA 3501, 7531, 8050, 9886 (15 lines) 
Watford Works: Cow Lane, Garston, Watford. 


Telephone: Garston 3266/7/8. 
ESTABLISHED FOR OVER 40 YEARS 





1200 x 24 


suitable for limestone, with capacity 
of about 15 tons per hour, feed size Sin. to Bin. 








May 4 196) 








$a 
ONTRACTORS' PLANT 
— EX stocy 
DINK DI > 
7 oa GGERS new and second-hand, fron 
ray 2-wheel drive SHOVELS, 11!2yq n 
Bray 4-wheel drive SHOVELS, “1 NEW. List price 
Bente gm y5):450- S, new and Second-hact 
enford MIXERS, all sizes, new, 
Benford BUMPERS, new and second-hand: em £19 
ray Crawler LS, 2 q Ss. 
new e259 new and second-hand, iron 
ew Record TOWER CRANES, f 
MOBILE CRANES, 30cwt. to 812-ton, {foe's 
Builders’ SCAFFOLD CRANES and Hoiste” <4. 
VBR es chand. trom £85. SNOW ang 
ROLLERS, new, Gre 
pa poy rReLCh 34in. to Gin. trom ea4ee 
iaphragm CH PUMPS, 
RO from £30. new and second-hang 
AD ROLLERS, 2'2-ton/10-ton, fr 
SWING WEONOASEMeRS! Sunken 
HERS, D i 
hand, from £125. ounle Dees 
Warsop Jupiter RAMMERS, new. 
eee rae ROCK DRILLS, new 
ma Kes ATING SETS, , : 
Alam. VIBRATORS. beam: Petrol and Diese 
am » beam ¢t a 
Hina ype oker, etc, Rotary 
WILLIAM R. SELWOOD, 
Chandler's Ford, Hants. "Phone deg 


OR HIRE and SALE: ARMSTRONG-WHiTwom 
PNEUMATIC  POKER- my 
VIBRATORS. ER-TYPE  CONCRET 
e are distributors for all types Armstrong 
Whitworth Pneumatic CONTRACTORS’ Toots Inelys. 
ing Concrete Breakers, Light Picks, Clay Digoens 

Drills, Pumps, Backfill Rammers and Tampers, 

and Accessories. We hold a large stock of ti 

can give a 48-hour repair service. New and Secong 
hand Air Pumps COMPRESSORS for SALE, Send ty 
ist. 

HUBERT C. LEACH, LTD., 131 High Cheshur: 
Herts. Tel.: Waltham Cross Serene lines), 
OR OIsSPOsat — , — 

ne nderson-Grice 5-ton, Two-motor & 
Derrick CRANE, with 120ft. ji pa 
é bogies and tracks. 31D, “complete wi 
ne utters ros. Clear-vision 3-t y 
Electric Derrick CRANE, with 120ft. jinn we 
of vor further detail ! a 
or further details please co 3 
METAL CONSTRUCTIONS, THD 
of Worcester. Telephone: Worcester 2748}, 
ANTED, FACE SHOVEL EQUIPMENT for Pries: 
man _ Tiger 3900 § . - . 

LOADING SHOVELS. — ee 

Write Box P.4082, ‘‘ The Contract Journal.” 


OR SALE, John Deere-Lanz TRACTOR " 
Perkins P3 Engine, new July, 190 ne 
fitted with driver's Cab.—WILLIAM G. SEARCH LO. 
Whitehall Road, Leeds, 12. Tel. 639081 (10 tins 


ORKLIFT TRUCKS, Coventry Climax, 2-ton, Diew 
overhauled. — FENLAND GARAGE, Brixworn 
Northampton. Te! Brixworth 288. “= 


WANTED 


to purchase urgently for export, Lim 
1201 excavators. Best possible pric 
offered. Condition immaterial, 


Write, giving fullest details to; 
Box No. V.V.520, “ The Contract Journal” 


RAILWAY MATERIAL 


RAILS OF ALL SECTIONS AND ALL 
ACCESSORIES—CONTRACTORS’ PLANT, 
TOOLS, ETC, 


INSTALLATION OF SIDINGS UNDERTAKEN 
ARMYTAGE & SONS, ITD. 


STATION ROAD, WHITTINGTON MOOR 
CHESTERFIELD 








































£350 
S€cong. 















































































KINGSTON PLANT 
HANWORTH : MIDDX. 


FOR SCRAPERS and | 


ALL PLANT HIRE 
FELTHAM 4084 








































THE LEADING ESSEX PLANT HiREIS 


DUMPERS . MIXERS * PUMPS 
ROLLERS - DROTTS . CRANES 
WELDING SETS » COMPRESSORS 


E. H. ROBERTS & CO. (SOUTHEND) LI 


251/5 CHURCH ROAD, THUNDERSLEY, 
SOUTH BENFLEET 2364/2365 


Oca ROLLER 










































BOMFORD & EVERSHED 


SALFORD PRIORS, EVESHAM, WORG. 


at 
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Tallest 
Building 
in 
Australia 


Soaring 370 feet high, the new 
A.M.P. building will dominate 
Sydney’s skyline. The founda- 
tions for such a gigantic project 
required excavations of stag- 
gering proportions—a_ task 
which the main contractors, 
H. Bradshaw Excavations Ltd., 
approached with characteristic 
Australian energy. 





Compressed air was extensively 
used in this formidable job. 
The highest possible reliability 
was essential in order to keep 
to the strict time schedule, 
and, therefore, the contractors’ 
choice, based on long exper- 
lence, was ““ BROOMWADE” 
Air Compressors and Pneu- 
matic tools. 








The work schedule is being 
maintained thanks to the 
efficiency and reliability of 
“BROOM WADE?” equipment. 
* BROOMWADE” manu- 
facture a wide range of Air 
Compressors and Pneumatic 
Tools covering the require- 
ments of Contractors and Civil 

Engineers. 
May we send you full details? 
+ox7° nee emt 
ener merrprrrtt ola 
Peereerre aecunane a 
| I Seep ee om! 
Serer TT Cea 
MTree lala 
eee ee rr Re east 
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AIR COMPRESSORS & PNEUMATIC TOOLS 
YOUR BEST INVESTMENT 


| ROOM & WADE LTD., P.O. Box No. 7, High Wycombe, England. 
Telephone: High Wycombe 1630 (10 lines) Telex 83—127 
TT 4SAS 
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Gwynnes supply Sewage and Storm Water Pumps 
from 3” size upwards, arranged horizontally or 
vertically to suit the site. The photograph shows 


two 24” and one 18” Vertical Sewage Pumps. 


MM . i 
GWYN Ny ES PU Mi PS LTD Telephone: Riverside $682 (4 lines) Telegrams: Gwynne * London’ Telet 


Centrifugal, Mixed flow, Axial flow, Single and Multi-stage, Vertical 
and Horizontal Spindle Pumps for all purposes 
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REDUCED DELIVERY 
PERIODS 


due to increased production 


orders placed in April— 

delivery in 12 WEEKS 
orders placed in May and June— 

delivery in 8 WEEKS 


orders placed in July and onwards— 


delivery in 4 WEEKS 


THERMALITE YTONG LIMITED 


Hams Hall, Lea Marston, Sutton Coldfield, Warwickshire 


Telephone: Coleshill 2081 A COMPANY 


Existing Factories: BIRMINGHAM and READING New Factories: MANCHESTER, BLYTH and WEST THURROCK 
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““Nlo need ‘‘But just look at the mess [I’m in! A 


Knight down, Queen threatened, and my Sicilia, 


to resign, Defence in ruins! Can’t concentrate, 


that’s my trouble. Not with these scaled-yp 


199 


Bungleigh 


See the important advances in UNDERWATER AND SEWER 
INSPECTION BY TELEVISION at the General Descaling 
Stand at the Engineering, Marine, Welding, and Nuclear Energy 
Exhibition, Empire Hall, First Floor, Row EE, Stand No. 4. 


General Descaling 


the experts in pipeline and sewer maintenance 


GENERAL DESCALING CO. LTD., WORKSOP, NOTTS. 
TELEPHONE: 3211/5 TELEX 54159 


water mains on my mind... 


93 


‘‘ What’s that you say? Gene, 
Descaling ? A complete cme, 
drain and pipe cleaning servi: 
Even domestic hot water systems 
Bitumen relining too? And if] 
want my own men to do the jo} 
I can buy boring or winching 

equipment from ’em? Sound 
like the end of my problems— 
I’ll ring first thing tomorrow!” 


“And talking about problems, 
what about B-Q6? There! He 
thought I’d missed that. Looks 
as though I’m on to another 


winner.” 


oA 60528 
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an 


x low first cost 


x lower maintenance 
costs 









x lower cost of 
operation 


+ minimum maintenance Sam 


+ simplicity, reliability 
and high efficiency 


He 


BUTTERS BROS. 
& CO. LTD. 
Maclellan Street, Glasgow, S.| 


and at LONDON, BIRMINGHAM & NEWCASTLE 





FOR HARD SERVICE AND LONG LIFE THE BUTTERS DERRICK IS UNSURPASSED 



















PUMPS 


Self priming Centrifugal Pumps 
2” to 6”, petrol and diesel driven. 
Electric self priming Pumps 2” 
and 3”. Diaphragm and Mud 
Pumps 3” and 4” diesel driven. 
Hose of all types. 





Portable Saw Benches of our 
own manufacture. Diesel driven 
. 22”, 24” and 33” diameter blades. 
Petrol 22” diameter. Electric 24” 









DUMPERS 


Johnson 20 cwt. and 30 cwt. 
Diesel Dumpers. Thwaites 15 cwt. 
and 30 cwt. machines. 





BENDERS 


Diesel and Electrically driven 
Power Benders, capable of bend- 
ing Mild Steel up to 2” diameter. 





Jones KL15 petrol and diesel 
driven Cranes. 16 ft. straight 
channel or 22 ft. swan neck jibs. 
Neals 15 cwt. petrol portable 
Cranes, 15 ft.—20 ft. jibs. 








In addition to the machines shown 
above our Hire Fleet includes :— 


MOBILE COMPRESSORS 
OVERLOADERS 
VIBRATING ROLLERS 
CONCRETE MIXERS 
BRICK & STONE CRUSHERS 
MASONRY SAWS, etc., etc. 











A copy of our Hire Rates List can be had on request 


TELEPHONES: ELGAR 6757 (4 lines) 


TU ata 


SCHOOL RD.. NORTH ACTON, LONDON, WW 1d 
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BRADES 


GUARANTEED TOOLS. 


OOosd 


RADES NASH TYZACK LTD 
LOB Y + BIRMINGHAM 
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There can be no expansion in a competitive 
business without the regular addition of the 


latest machinery and equipment. This is where 





Mercantile Credit facilities can prove such a 
vital factor in your development. They enable 
you to acquire the machinery or plant you 
pl uU gS need out of income and the profits they earn, 
while your essential working capital remains 


undisturbed. If you would like more details, 


please write or telephone to your nearest 
\ y Mercantile Credit branch. 









sorgeoe. 


AE: OT 


MERCANTILE CREDIT 
COMPANY LIMITED 


Argyll House, 246-250 Rerent Street, London W.1. 





rr 
> 


Telephone : REGent 7222 
Member of the Finance Houses Association 


There are Mercantile Credit branches throughout the United Kingdom, 
"lease consult your local telephone directory for your nearest branch, 





624 THE CONTRACT JOURNAL 


POLYBOND 


Universal Adhesive & Sealer 


For bonding every kind of building material & tile 
Especially Expanded Polystyrene 


POLYBOND 


For one-coat sealing of any kind of 
building material—prior to further 
decorative treatment 


POLYBOND 


Obviates all hacking or keying. 


When rendering any existing 
surface 


POLYBOND 


For lasting and economic 

sealing of new or old 

CONCRETE _ against 
dusting 


POLYBOND 


As an additive for laying 
better concrete more 
easily 


Good 
-its Polybond! 
-its Specified 


For further 
information 
write or tele- 
phone the 
manufacturers: 


POLYBOND LIMITED 


SOUTHAMPTON 


London Office : 
130 Crawford Street, W.1. 
Telephone: Welbeck 2549. 


SITMIMSEISISISILILILISILILISLTS DNS A Ly, 


- 
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QUALITY 


IS THE CLAIM 


15 or 225 cwt. DIESEL DUMPER 
The dumper that brilliant engineering 
produced for you! 


You may pay more for the Roughrider than 
for other dumpers, but nowhere will you 
get the staying power, the high quality of 
materials and design that Liner have built 
into this splendid machine. Proof is in the 
low maintenance costs (annual average is 
only £3/10/-) and in the years of staunch 
service your Roughrider ‘will give you. 


AAAAAAAAAAAAANAANAAAAAA ASSESS SSS 


CONSIDER THE ADVANTAGES 


Propeller shaft not needing lubrication. 


P.R.M. constant mesh change-on-move gear box 
with three forward and reverse speeds. 


Small turning circle makes it the ideal machine 
for narrow roads. 


All-in-line transmission without belts or chains. 
Height of skip gives easy loading from the mixer. 


| 
Low centre of gravity enables the Roughrider 
to operate under extremely adverse conditions. 
| 
. 


Guards protect driver and working parts. 
Fully floating rear axle. 
Patented two-position skip. 


SNNNAANNAANNNANNANNANANNANNANAAAANARANNNAN ATT 
HIRE PURCHASE TERMS ONLY 10%, DEPOSIT 
THE LINER CONCRETE MACHINERY CO. LTD 


268, PARK ROAD, GATESHEAD, 8. Phone: 7250! Grams: ‘Liner, Goteshet 
London Office: Liner House, Lexden Road, Acton, W.3. Tel: ACOrn 693! 


Also at Birmingham, Manchester, Liverpool, Bristol, 
Leeds, Grantham, Torquay, Edinburgh, Glasgow, Dundee, Belfast, ett. 


Please send full details of the Liner ‘Roughrider’ 
NAME 
ADDRESS.... 
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little fellow 
for a big job 


This is one of the Sykes UVS2 Univac pumps used in the 
construction of the new Trawsfynydd Nuclear Power 
Station for the Central Electricity Generating Board. On 
this site the flow of ground water varies considerably and 
during rains the pumps have to handle a tremendous 
amount. In dry weather the remaining water is heavily 
charged with a highly abrasive mixture of peat and abraded ; 
rock. Sykes Univac pumps are employed exclusively on ; 


this site by the sub-contractors, Nuclear Civil Constructors 





who are using eight UVS2 and twelve UV4 pumps. # 


| 
| 
\ 
\ 


er 





Photo by courtesy of the main contractors Atomic Power Constructions Lid. 


nt 
T 


= SYR ES UNIVAC PUMPS 


53b Southwark Street, London S.E.1 
HENRY SYK ES “trwrred Telephone: HOP 5231 


Telegrams: Tripulse, Sedist, London 
AP3 
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PEEL’S 


Sectional Buildings 
quickest up! 
longest up! 


ee 
MECHANICAL AND NON-MECHANICA, 


PLANT HIRE 






Warsop Power Tools 


Model $7 Breaker Ltd, 
















LIGHTWEIGHT STAGINGS :: LADDERS :: STEps 
SCAFFOLD BOARDS :: SURFACING MACHINES 
STEEL TUBES :: ALUMINIUM ALLOY TUBES 
CONCRETE BREAKING HAMMERS :: PUMPS 
FLOOR SANDERS :: RAILWAY SLEEPERS 
VIBRATORY ROLLERS :: COMPRESSORS 
CONCRETE MIXERS :: SITE HUTS 
PAINT SPRAYERS :: TARPAULINS 
TRESTLES :: DANGER LAMPS 
TOWER LADDERS :: DUMPERS 
CRANES :: VIBRATORS 


Phone or write for details 


CAMPBELL-GRAY, LTD. 


68/70 PENGE ROAD, SOUTH NORWOOD, LONDON, S.£.25 
Tel.: SYD. 3131 (5 lines) 





@ Extensive range of standard designs 
@ Individually designed if required 
@ Free delivery within 200 miles radius 








Send for PEEL’S comprehensive catalogue and 
price list, or ask for representative to call. 






H. PEEL LTD. 


(Dept. C.S.) Mearclough Works, Wakefield Road, 
Sowerby Bridge, Yorkshire. Telephone: Halifax 81211 








@ New timber throughout 
| 








ow \ 
OO : 










RAKE LININGS 


DULDED AND WOVEN.» 






MOULDED, WOVEN 
AND SINTERED 


= — “ 


aS 






Fnac» | RAYBESTOS-BELACO LIMITED 


PP ENGLAND 
: EVERITE HOUSE - SOUTHWARK STREET. - LONDON, S.E.I| 












DISTRIBUTORS OF RAYBESTOS PRODUCTS INTHE TEAS TERNAHEMISPHEM 
Di Oh gt eoctio ‘ sgh the rece . nicest eiative eM ee ee . 5 


ee eet 


EXCLUSIVE 





Se ee 
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p 
THE MOST IMPORTANT NEW INDUSTRIAL ENGINE OF THE DECADE 

e The Perkins Six 354 has already been hailed by the technical + Direct injection 5.8 litre 

press and by operators in exhaustive prototype tests as an out- 

standing engine in terms of power, performance and economy. + Ratings up to 112 b.h.p. 
el It is suitable for all stationary and mobile plants including earth at 2800 r.p.m. 7 


moving equipment, cranes, fork lift trucks, generators and welding 
sets. Comparatively small and compact for its power output, the ‘« Max. torque 260 Ibs. ft. 
Six 354 has excellent provision for power take-off. at 1450 r.p.m. 


PERKINS INDUSTRIAL ENGINES 


mm MN URN 
F , oo u R.P.M./GROSS B.H.P. 


PERKINS 
PERPETUITY | |,n0 
A | 


All Perkins engines are available under the unique 
Perpetuity plan, in which a factory rebuilt engine, 
equal in all respects to a new engine and carrying 
the same guarantee, is made available for immed- 
iate replacement at any period to suit the operators’ = 
requirements. = POD 





10.5} 13.5} 18 
12 | 15 | 20 
12 |15.5}20.5| 25 
16.5/20.5/25.5 
18.5) 22.5 = 





Four 203(1) 


Prd dire 





Four 270(1) 


s 
2 
2 
s 
= 
= 
= 
= 


SUMMON Ne ee nH din S000 
ix 


reid ta Eee 


Perkins Engines will be shown on Six 354(1) 
Stand No. B106 at the Construction Equipment 
Exhibition, Crystal Palace, June |5th-24th. 


- 
_ 
nn 


- 


Plt gliSilsii 


Pe tia Phe 


S6(1) 





A 
B 
Cc 
A 
B 
Cc 
A 
B 
c 
A 
B 
A 
B 
Cc 
A 
B 
Cc 
A 
B 
Cc 
A 
B 
Cc 


REMARKS 


A. Denotes continuous rating to BS 649: 1958 conditions (85°F. and 29-5 hg). For every 10° above 85°F. 
this ey pould be reduced by 2% and for every 1000 ft. above 500 ft. altitude the rating should be 
a. reduc Y 33% 


| | B. Denotes one hour rating to BS 649: 1958 conditions. See notes above re de-rating. 
yy i, C. Denotes intermittent industrial rating to 60°F. and 30 in. hg conditions. Similar de-ratings should be 
{ 1 made for temperature and altitude conditions. 

' 

‘ 

! 

is. FOR INDUSTRIAL, VEHICLE, MARINE AND AGRICULTURAL APPLICATIONS 

‘ 


-----.--5 PERKINS ENGINES LIMITED - PETERBOROUGH - TELEPHONE PETERBOROUGH 5341 


ee eee DIESELS 





3778 





LOCAL AUTHORITIES & 
JOBBING BUILDERS 
CHOOSE THE FAMOUS 





TRAILEX JUNIOR 


3. T MIXER 





Petrol or diesel engine driven . . . gives a perfect mix 
—with an unmixed batch capacity of five cubic feet, 
and an output of up to twenty batches per hour. 
Never idle, fast towing from site to site. Non-towing 
models in 34 T and 5ST sizes on steel or pneumatic 
tyred wheels. Petrol or diesel engine driven. 

HIRE PURCHASE TERMS...ONLY 10°, DEPOSIT 

ee ne ee ee ee ee 


Please send full details of items marked ‘X’ 


O JUNIOR MIXERS © CADET MIXER © HOPPER FED T.D. MIXERS 
© CUMFLOW MIXERS © NON-TILT MIXERS © ROLPANIT MIXERS | 


l © SLAB BLOCK & BRICK MACHINE © ROUGHRIDER © PORTASAW | 
| NAME | 
l I incident aici itech escheat a acntaaiaitaie pti | 
4 255 1 


THE LINER CONCRETE 


MACHINERY CO. LTD. 





253 PARK ROAD, GATESHEAD, 8. Phone: 7250!. Grams: “Liner, Gateshead ’"’ 
London Office & Showrooms: 
Liner House, Lexden Road, Acton, W.3. Phone: ACOrn 8931 


Also at Birmingham, Manchester, Liverpool, Bristol, 
Leeds, Grantham, Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. 
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a a 
“VERTILAp” 


tty 


coe 







S 


IDEAL FOR PUBLIC HIGHWa:Ys 
AND ROADSIDE BOUNDARIES 


SUPER *# VERTILAP” IS SOMETHING COMPLETELY NEW 
IN PREFABRICATED FENCING, REGISTERED AND MANU. 
FACTURED ONLY BY US. STRONGLY CONSTRUCTED 
DOES NOT WARP, AND IS THE BEST PRODUCT OF iT 
KIND ON THE MARKET. 

ATTRACTIVE TERMS TO BUILDERS AND CONTRACTORS, 
BUILDERS’ MERCHANTS AND LOCAL AUTHORITIES, 
ALL PANELS ARE 6’0” WIDE AND ARE MANUFACTURED 
IN HEIGHTS OF 2’ 6”, 30”, 4’0”, 5’0” and 6’ 0”. EX IMPORTED 
SEASONED SOFTWOOD. HARDWOOD POSTS WITH CAPS 
ARE MANUFACTURED TO SUIT. 

WE ALSO MANUFACTURE AND ERECT ALL 
TYPES OF FENCING. 


Apply fer particulars and prices to :— t 


WOOD BROS. (warsop) LTD, 


MANSFIELD ROAD, WARSOP, NR. MANSFIELD, NOTTS. 
TELEPHONE WARSOP 87 & 174 







































When the job is 


EARTH MOVING 
SITE PREPARATION 


Write to: 


Wilmslow 


PLANT HIRE CO. LTD. 





BLUE BELL CORNER 
MANCHESTER ROAD, WILMSLOW al 
CHESHIRE 
Telephone: 3421 & 3542 LH 
s 


Contractors’ Plant Specialists: 
Excavators, Tractors with Dozers and } 
Scrapers, Traxcavators, Cranes, Dumpers 

Compressors 









For 

Getting down 
to EARTH 
there’s nothing 


like a 


Double acting rams and high ten- 
sile steel ropes rotating in grooved 
pulleys give exceptional control- 
ability with smooth and fast slew- 
ing through 190°. Banjo couplings 
are fitted to hoses at all moving 
points, and steel hydraulic tubes 
built into the jibs. These swivel 
couplings cut out flexing, stresses, 
chafing and wear. 


A feature unique to Dinkums is 
the Whitlock Rotary Seal enabling 
trouble-free hydraulic tubes to be 


and there’s a 
complete range 
to choose from! 





Main Distributors for ESSEX 


SYMES (PLANT SALES) LTD. 


ONGAR ROAD, BRENTWOOD 
Tel. Brentwood 2116 





"MONETPATIANE +» CA/KO » eCkeuire . poercreuanrha . wick oubrMaaeEe 
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but coming down to earth you can’t 
drive a pile quicker or cheaper than 
with 


DIESEL PILE DRIVERS 


For further information write to Q000. 


Burl Works, Abbey Road, Park Royal, London, N.W.I¢. 
Tel: ELGar 6777 (4 lines) 
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the 


MONO-RAIL 


TRANSPORTER 
.for saving 


* TIME 
* MONEY 
* LABOUR 


...in materials handling. ebook at thes , 
! MONO-RALL mR A\SPORTER 


NEEDS NO DRIVER OR OPERATOR 



























HAS LOW OPERATING COSTS 
1S EASILY AND RAPIDLY SET UP OR REPOSITIONED 
IS EASILY DISCHARGED 
IS IDEAL FOR BAD GROUND 
DOESN’T CHURN UP MUDDY GROUND 
REQUIRES NO FOUNDATIONS 
CLIMBS UP TO 1:9 GRADIENTS FULLY LOADED 
TRAVELS 100 YARDS PER MINUTE 
1S SUITABLE FOR ALL CONCRETE PLACING 





..and, what’s more, with the MONO-RAIL BRIDGE in the 
system,an increased concrete output can be placed almost anywhere without moving rails 
or interfering with reinforcements. 





ROAD MACHINES 


ROAD MACHINES (orarTon) LID, 


WEST DRAYTON, MIDDLESEX 








For further details about Mono-Rail Transporters, fill in this coupon and 











dispatch it to: 





ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 
Telephone: WEST DRAYTON 3721/6 









Name 






Telephone: WEST DRAYTON 3721/6 Address 


Telegrams: “* ROADMACH * WEST DRAYTON 
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JOHN DEERE-LANZ A.G. 
announces the “Ten-Ten’’ 


A NEW MORE POWERFUL 
CRAWLER LOADER 


%, 


JOHN DEERE “OVERSQUARE” Diesel 
Engine 40 H.P. 4 cylinder. 
NEW REVERS-A-MATIC DRIVE. Hy- 

raulic Direction Reverser—finger tip control 
without declutching. 
NEW Heavy Duty Transmission and Final 
Drive. Matched forward and reverse speeds 
range from 0.84 m.p.h. to 6.5 m.p.h. 
NEW faster more powerful hydraulics with 
built-in take-off points. 
NEW 7/8 cu. yd. 66” wide bucket. 


JOHN DEERE 
JOHN DEERE JE AY. Cele, 8et'S 


LANZ 


Tractors and Equipment 


> NEW ‘JOYSTICK’ BUCKET CONTROL 
—a single lever controls all bucket operations.* 


These features reduce operator fatigue and 
cut cycle time.* 


Among the equipments available are:— 
John Deere No. 51 Backhoe. 4 
John Deere Dozer blade interchangeable with 
Bucket. { 
NEW John Deere No. 35 HYDRAULIC ~ 
RIPPER. 


Sole John Deere Lanz concessionaires for England and Wales. 


J. D. TRACTORS LTD., 


Maidenhead Road, Windsor, Berks. Tel: Windsor 1913. A 
Scotland: Caledonian Mechanical Handling Co. Ltd., 21 Old Castle Road, 7 


Glasgow, S.4. Tel: Merrvlee 2353/4 





whatever the project... | | 


wits a site better off for 


Poor lubrication is so often the cause 


of plant breakdown. Rid yourself of 
this hazard by using only the best ... 


For full details of VIGZ0L LUBRICATION SERVICE write to: 
INDUSTRIAL LUBRICATION DIVISION - VIGZOL OIL CO. LTD - VIGZOL HOUSE - GREENWICH - LONDON S.E.10 ~ TEL 4361 


Me Over a hundred industrial representatives and specialists are at your service throughout Britai 





STEEL FABRICATORS (CARDIFF) LTD., PENGAM ROAD, CARDIFF Tel: CARDIFF : 





The Shawnee “Warrior” Digger gives 
you real powerful, deep digging action to a 
depth of 11 ft. 3 ins... 180° angle digging 
... high loading to 8 ft. 10Lins... anda 
long 17 ft. reach. Contractors will welcome 
this versatile, speedy, easy to operate, 
more economical machine—a machine 
with the highest power-to-weight ratio 
built today. Contact us NOW for fuller 
details of the Shawnee “Warrior” Digger 
—the Digger that is available for all leading 
makes of standard Tractors. 





to: STEEL FABRICATORS (OVERSEAS) LTD., | BAKER ST., LONDON W.1!. Tel: WELbeck 075! —‘ Telegrams: Steeloader, Wesdo, London. 
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Efficiency -in a Big Way! 


al 


DUNLOP tyres, with their rugged Casing 

and firm-gripping tread, are scientifically : 

designed to harness the potential power 4 

of all types of earth-moving machinery... 

to convert power to efficiency! You can rely 

on the DUNLOP Earthmover range to give you 

the utmost in long, trouble-free servic a 

Whatever your machines, wherever youp ‘ . 
them to work, Dunlop tyres will help them 
give the profit-making performance you w; at 


TYRES 


@ —built better to last longer! 





4/5/61 THE CONTRACT JOURNAL xxi b 


“Coal handling is quicker and 


easier with a Michigan” 






What 
Michigan's 
mean to 
Industry 





SOUTH EASTERN GAS BOARD 















Itsjust over a year since the South Eastern Gas Board bought a Michigan 
A for use at the Croydon Gasworks and during that time it really 
ws proved its worth. Late in 1957 they decided to supply coal to this 
Nation by road, making it necessary on occasions to recover from 

sock at the rate of 1,000 tons per 8-hour day. Existing handling tad 
hdlities were inadequate for this purpose and were replaced 
the Michigan 175A. The Michigan with its 3} cu. yd. bucket, J 
ulting 7,500 Ibs of coal at each fast moving cycle, has proved to be a powerful asset, making substantial 
wingsin manpower and time. The work calls for high-speed mobility, in many cases working on steep 
patients. The customer is particularly impressed with the way the Michigan makes possible a constant 
hover of stocks and the fact that this flexible, all purpose equipment is available at all times with an 
bolute minimum of ‘ down-time”. Now another Michigan 175A has been purchased for use at 


andsworth Gasworks to stock-out and reclaim coal. 


THERE'S A MACHINE TO SUIT YOUR NEED IN THIS BROCHURE 


It contains details and specifications of the complete Michigan 
range of Tractor Dozers, Shovels and special Attachments, also 
full description of the unique Michigan Transmission 

System that makes Michigan’s the most sought after machines of 


their type in the world. COMPLETE THE COUPON AND 
icHiGan POST TODAY ! 


MICHIGAN (GREAT BRITAIN) LTD. 


{itt ® Service: Yorktown Works, P.O. Box 3, Camberley, Surrey. 
phone: Camberley 3421/40 


Distributors in Scotland and the four Northern Counties: 


SOTTISH LAND DEVELOPMENT CORPORATION. 
ia Depot: 72, Dykehead Street, Queenslie, Glasgow, E.3. 
Phone: Shettleston 3546 


N . 
mem Counties Depot: Portobello Road, Birtley, Newcastle. 
‘phone: Birtley 432 





Please send me a copy of “The Michigan Range” and add my name to your 
mailing list. (CJ/JS6.) 


Name Position 
Block Capitals Please) 


Company 





rabcrane o, 


NCK-RapieR 605 on a 


hydro-electric scheme in Scotland 





Up to 4 yd. capacity 

What do you want? The toughest 
equipment you can buy? Or the 
smoothest running? Or top-capacity 


duties? Or care-free operation? You 





can have the lot—lock, stock and barrel 
—in the mightier-by-far NCK-RapieR 
range of draglines and grabs. Get 
geared up to better profits—get geared 
up to NCK-RapieR. 


Get NCK-RapieR — 
and get on with the job 


‘ f ‘ 
y ; 


Details from 
NCK-RAPIER LIMITED 
ha gow” : 4 32 VICTORIA STREET, LONDON SW1 

TEL: ABBEY 6738/9 CABLES: EXCASALES, LONDON 
A Newton Chambers Company 
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DESIGNED FOR RAPID MOVEMENT 


How fast can site clearance be accomplished? ... how 
fast can materials be moved?... these are factors which 
influence a contractor’s choice of loading shovel... make 
his ultimate choice—WEATHERILL. 

No other loading shovels can give such a performance, 
carry such large payloads, work with so little 

down-time, show so great a profit margin. 

The Weatherill L-range of 4-wheel drive hydraulic 
loading shovels, with torque converters, are built to give 
ample power, extra ease of handling, loading 

and carrying; to speed the job in every industrial 

drive for greater productivity. 


WEATHERILL 


Represented in most of the 
principal countries of the world. Write 
for the name and address of your nearest distributor. 


F. E. WEATHERILL LTD Tewin ROAD WELWYN GARDEN GITY HERTS ENGLAND 
Tel: Welwyn Garden City 4221 (5 lines) 
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always in the lead with 


DERRICK CRANES 


— often imitated but never equalled — 






















ANDERSON have long been accepted as Leaders in Electric Derrick 
design and construction, and their new range is already acclaimed 
by users and professional authorities as exceptional. The many 
outstanding innovations ANDERSON recently introduced include 
Panoramic Vision, Easy-reach Control, Unit Construction, new 
Driver-comfort and Safety. These and a score of other exclusive 
features make ANDERSON Derricks the most advanced High 
Performance Cranes ever presented by a Company whose standards 
are acknowledged to be amongst the highest in the Industry. 


1 CCE ARR ROE ECA Fo wag SCTEAIE 


EXTENSIVE HIRE FLEET OF MODERN CRANES 
DEPOTS AT LONDON AND BIRMINGHAM 







*Phone 







London Office : 


CARNOUSTIE 
Ri4/S & 2110 FINSBURY PAVEMENT 
HOUSE, 120 MOORGATE, 


eee in THE ANDERSON-GRICE CO. LTD. E.C.2 
CARNousTig | TAYMOUTH ENGINEERING WORKS,CARNOUSTIE, SCOTLAND | sphone: MONarch 4629 
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~~" LEACH... , 


DISTRIBUTORS IN EAST ANGLIA 
FOR 


‘KELVIN’ 


THE BEST QUALITY 
ROAD FORM AT A 
COMPETITIVE PRICE 


also ‘KELVIN’ 
INTERLOCKING 
TRENCH SHEET PILING 


PLEASE WRITE FOR DETAILS 
HUBERT C. LEACH LTD. 13! High Street, Cheshunt, Herts, 


Telephone: Waltham Cross 2516 


FOR IMMEDIATE HIRE 


CRAWLER CRANES UP TO 50 TON CAPACITY 
802 & 1201 LIMAS 


43 RB’s D4, D8 TRACTORS 933 & 955 SIDE TIP 

38 RB’s EUCLID REAR DUMPS 977 & DROTT SHOVELS 

33 RB’s GALION GRADERS CHASESIDE & MICHIGANS 

22 RB’s DERRICKS, 5, 7, 10, 20 ton DINKUM DIGGERS 

19 RB’s PILING EQUIPMENT 3yd. DUMPERS 

10 RB’s CRUSHING PLANT 16/60 TRENCHERS 
Lorry mounted cranes NEALS CRANES 4/6 ton COMPRESSORS 


Also all other Civil Engineering Plant available 


ROADS : RUNWAYS| 


(PLANT HIRE) LIMITED 


26 VICTORIA ST. LONDON, S.W.| tte: ABBEY 4905 
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AIR POWER 


rLEXIBIL 


CRAWL-IR 


completely mechanised 
self-propelled blast hole drill 


One man operation 


Convenient controls —-Remote 
Drilling Controls optional feature 


Self propelled, knee action 
crawler mounting —- tows 

own compressor 

Drill positioning completely 
mechanised 

Complete flexibility for drilling 
in any position 

Exclusive heavy duty boom 
swing-cylinder permits 
maximum hole pattern without 
moving crawlers 

Rugged assembly — convenient, 
powerful brakes 

The CRAWL-IR can be 
equipped with heavy duty drills 
for any application 


Write for leaflets giving full details 


COMPANY 


WAGON DRILL 


heavy duty drilling 
power in any position 


For the toughest drilling 
jobs in road building, 
general construction, 
foundation and quarry work 
Sustained high speed 
drilling 

Line-hole work and close 
wall drilling simplified 
Rugged, reliable design — 
no terrain is too rough 
Unlimited drilling positions 
Feed motor slide mounted 


Easy conversion to rotary 
drilling 


LIMITED 


ive L FAX) Y A bie 


165 Queen Victoria Street, London EC4 


Works: Trafford Park Manchester 17 





Central 5681 


LGB3 
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PILE HOLE 
FOR HIRE | BORING TOOL; 


Traxcavators = - 955 C’s_ It cu. yd. TRIPODS (Gy CONCRETE PLACER; 


' 955 F's Iq cu. yd. CASINGS BORING DOLLIg; 
” : 955 H’s 2 cu. yd. 


Drott Skid Shovels +e hah CLAMPS | SLUDGE BAILER; 
a . sa 4 in one SHOES iv DRILL LINE 
Excavators and Backacters J.C.B. 4 Excavators JA CKS ' ROPE BLOCK; 


Shawnee Poole Dumpers and Tip Lorries 
Lowloading Transporter DRIVE Caps 


FOR MODERN PLANT AT MODERATE 
RATES WITH FIRST CLASS SERVICE 


ALSO SITE WORKS AND BULK 
EXCAVATIONS ON CONTRACT 
IF DESIRED 


G. M. EDMUNDS LTD. 


Plant Contractors FOR QUICK DELIVERY 


Phone: ASHCOTT 250 & 342 DUKE s OCKEN DEN" 


Nr. Bridgwater, Somerset. 
LITTLEHAMPTON - SUSSEX : Telephone: Littlehampton 
London Office: 28 Victoria Street. Telephone: ABBey 63} 


Everywhere on site... 


Comtracteore rely 
ow Gibsow 


From clearing the site to laying the last pathway, 
contractors rely on GIBSON. 

GIBSON hire the whole range of contractors’ plant 
and can supply the right plant for any job. 

GIBSON, from their own quarries, supply specified 
grades of sand and gravel anywhere at any time. 
GIBSON Readymixed Concrete is supplied quality 
controlled and ready, at the site, when the contractor 
needs it. 


GIBSON 
GIBSON owe 


Haddricks Mill Road, Gosforth, Newcastle upon Tyne, 3. Telephone: 58151 
138 Borough Road, Middlesbrough. Telephone: 3367 





UID 


pton & 
y 638 


a. SS eer er rrr rt er ee —tae a (2s 
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SPECIALISTS 
GKNOW 
HOW 





When symptoms of stress 
and strain become concrete, 
it’s natural to turn to the specialist 
for an informed opinion. 
Where operating in concrete is concerned, 
G.K.N. Reinforcements Ltd. have es: 


Pinch bbvttiliit 


been specialists for thirty years, and 
have a prescription for most problems. 
*Gknow how ’”’ it might be said, is not necessarily everything ; 
the complete practitioner also knows his client’s local problems. 
It’s a real advantage to have branches all over the country 
which ensure that local gknowledge assists your operation 


and that steel deliveries are made to requirements. 


If you want to put steel into concrete 


consult the specialists 


Reinforcements Ltd. 


LONDON Chancery 1616 <TAEMBER OF Typ SMETHWICK Smethwick 1991 
MANCHESTER Ardwick 1691 (G ((N) ) GLASGOW Bell 2444 
MIDDLESBROUGH Middlesbrough 3843 Car or eS SOUTHAMPTON Southampton 22167 
CARDIFF Cardiff 35220 BRISTOL Bristol 21555 


LEICESTER Leicester 25114 LEEDS Leeds 27311 
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We work Under War... 


and on dry land 


@ SURVEYS 

@ CLEARANCE 

@ WELDING 

@ CUTTING 

@ CONSTRUCTIO 
@ MAINTENANCE 


Teams of expert Div- 

ing Engineers with = 
specialised § equip- - 7, 
ment are on hand to : Ring F. & H.. 


operate anywhere in -- 

the United Kingdom , 9 
... or the world. 

Under Water Weld- . 

ae and cae * Cleanly designed, substantially FROM 
anemone welding . sa ge made SITE HUTS. Sectionally J 
ican: ieee ‘i buit, for rough usage. Low : j 


pressors, Cox’s Bolt j Fy ' priced. 8 x 5ft. ‘Langdale’ £23/6. 
Gun Equipment and Seg 12 x 8ft. ‘Garstang’ as above PER SQ. FT. 


other plant for HIRE. ‘ ie from £59/18. In Baltic Deal and 

Write for full details. Oar, Columbian Pine. QUICK WEARS 
DELIVERY. Write for details 

UNDER WATER WELDERS NOW. Wikis SEAL Phe Sestacr 


& REPAIRERS LTD. or HUTTED CAMPS! 


R O A T H B A S | N 5 Ee A R D | F F We quote keen prices for all types of big buildings with high recove: 


including Staff Bungalows, Recreation Rooms, Dormitories, Cumann? 
Tel: 29631-2-3 (after hours: Gobion (Mon) 200, Penarth 58131 or Rhoose 298). Ask for representative to call. 
Scottish Office: 3 Royal Street, Gourock, Renfrewshire. Tel: Gourock 31635. F. & H. SUTCLIFFE LTD. 83 Wood Top, Hebden Bridge, Tel. 217-8-9 Yorks. 
ASEAN MRE AE EAR IR CR SEGA ITE SE IONE EE ONTO 


Manufacturers of Sectional Buildings for Home and Overseas 
PSA/FHSS52 


Serving CONTRACTORS and 
PLANT Hy | RP - MUNICIPAL AUTHORITIES 
Available For Long or Short Term Hire IN THE 


Cranes: 5 ton Coles and 22RB with 80ft. Jib F . a a NORTH-EAST 


and Fly jib » ‘A 1 Phone: BRIDLINGTON 2331 
Rollers: 24 ton and 5 ton a 
Bromag Vibrating Roller 


Bulldozers: Bristol 25, D4 with Scraper 


Digger: New Dinkum 60 with fore end loader 
and digging Buckets from |8” up to 54” 


Loaders: New Muir-Hill FD4 Loader with 
| cu. yd. Bucket 


Compressor: Consolidated 120 with 2 Tools, 
“500” with 6 Tools 


Pile Driver: Delmag D5 

Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 

Pneumatic Concrete Placer 


B. E. CONLIN 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 
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theres a Distributor in your area to provide 


OFF THE SHELF DELIVERY 
ON THE @ SERVICE 


JAMES BOWEN & SONS, LTD., 
45-59 Pitt Street, EDINBURGH, 3. 
Phone No, WAVerley 4204 (7 lines). 


428 Helen Street, GLASGOW, S.W. 1. 


Phone No. Govan 2611/2. 


HOLDSWORTH (Yorkshire) LTD., 
40 Park Square, LEEDS, 1. 
Phone No. Leeds 32861/2/3. 


CONTRACTORS PLANT (Birmingham) LTD., 
Castle Bromwich Airfield, Chester Road, 


Castle Bromwich, BIRMINGHAM, 34. 
Phone No, Castle Bromwich 4771. 


R. & W. A. C. McCANDLESS, 
43-107 Limestone Road, BELFAST, 15. 
Phone No. Belfast 746551. 


ACWORTH (Plant Hire) LTD., 
Church Road, WARE, Herts. 
Phone No. Ware 2/81. 


Es 
ee 


Ashgrove Engineering Works, Ashgrove. 
ABERDEEN. Phone No. Aberdeen 43332. 


MARSH PLANT SERVICES, 
Durham Road, BIRTLEY, Co. Durham. 
Phone No. Birtley 295 (4 lines). 


T. J. FODEN LTD., 
18-24 Bishop Street, Moss Side, 


MANCHESTER, 16. Phone No. MOSs Side 3089/90 


EASTERN PLANT SERVICE, Z 
Wattisfield, DISS, Norfolk. 
Phone No. Walsham-le-Willows 305. 


TAYLOR KENT (Sales) LTD., 
Weydown Road, HASLEMERE, Surrey. 
Phone No. Haslemere 2294/5/6. 


OUR RANGE OF DUMPERS ARE BUILT 
FOR LONG LIFE — AT LOW COST 


ay Se 


MONIFIETH DUNDEE 
a 


SCOTLAND Phone: Monifieth | 





THE CONTRACT JOURNAL May 4 19) 


Tel. 
OL 


COMPLETE PROTECTION 
AGAINST RUST- 


D 
FORLESS aa PERSQ. YD. 
; OF APPLICATION 
(when purchased in 40-gallon drums) 


PRESOMET 


BITUMINOUS BLACK PAINT 





Protects metal surfaces against rust by 
reducing moisture absorption and electroly- 
tic action. 


Resists dilute acids, fumes, and sea water. EXCAVATORS 
Withstands weathering action onall surfaces. 


Free flowing PRESOMET may be applied ee TRACTORS 


easily by brush, spray or dipping. ” TRAXCAVATORS 
eta an scenan OSRR % mn 


AVAILABLE IN 3 GRADES ‘ DUMPERS 
‘A’ Light coat for railings, corrugated roofs, LOADING SHOVELS 


farm equipment, etc. A MIXERS 
‘B’ Medium coat for general ship work, piers, ae 


wharves, etc. tan COMPRESSORS 
‘C’ Heavy coat for extra severe conditions. 
and all Contractors’ Plant 


| 
To NCB BY-PRODUCTS, DOCKS, CARDIFF All enquiries to... 


Please send free sample tin of Presomet and name of nearest stockist 


amie COX OF CAMBERWELL 
H. COX & SONS (PLANT HIRE) 11) 
33 Southampton Way, Camberwell, London, SE; 


PRESOMET situminous stack Paint 


A National Coal Board By-Product of British Coal . rvice 
NATIONAL COAL BOARD BY-PRODUCTS ’ The hire 86 lets 
DOCKS - CARDIFF - Tel: 31011 that never 


*'Presomet' is a Registered Trade Mark y ou down 
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PITCH a DAIRY mL OD DUCT 
Uae aly 
TU SEC Ue Nea 


PLASTOLENE 900 


Extra light - Extra strong « Extra weatherproof 


Very light yet extremely tough — PLASTOLENE SS . 
900 offers a more versatile yet inexpensive cover- : ar ~Ir- : ay EST 
ing for vehicles, equipment and essential outdoor hb S & A FENG 
work. Made from a specially constructed an ai 
‘Terylene’ net laminated on both sides with p.v.c.— 

PLASTOLENE 900 can be dielectrically welded 

with neat, waterproof seams to fit any shape or 

size of equipment. 

Write or phone for full details TODAY! 


PLASTOLENE 900 


high-strength p.v.c. sheeting reinforced with ‘Terylene’ 
‘Terylene’ is a Trade Mark of Imperial Chemical Industries Ltd. 


Wateby (SSTOPOYE WF itISTEA) Pioneers of Modern Plastics 


White Cross, Lancaster. Telephone: Lancaster 3232 (9 lines). Telex: No. 6587 





THE 
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French Institute, London. Archifects: H. O. Corfiato & Partners. Contractors: F. G. Minter Ltd, 


Watling House, Cannon Street, London. Architects: Easton & Robertson, Cusdin, Preston and Smith. 


Contractors: Trollope & Colls Ltd. Marland House, Cardiff. Architects: Sydney Clough, Son & Partners, F.F. L.R.I.B.A, Contractors: Tess 


t , London. E 
pra tbngy wok eng FRI Contractors: Trollope & Colls Ltd. Faculty of Letters, Reading University. Architects: Easton & Robertson, Cusdin, Preston and Smith. Contractors: Taylor Woodrow Constructs 
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IESTI MONIAL 
THAI 


... widespread, constant selection and use 
as a matter of policy on the part of 

people who can't afford to make mistakes... 
This is the only claim Keystone make 


for their optimum performance paints, 
and it's the only claim worth making. 


W Keystone 


optimum performance paints 
used for decoration and protection by 


British Broadcasting Corporation, London 
De Montfort Hall, Leicester 

Bristol University 

University of London 

Imperial College of Science & Technology 
Magdalen College, Oxford 

Radium Institute, Liverpool 

Boots Pure Drug Co. Ltd., Nottingham 
C.&A. Modes Ltd., London 

Carreras Ltd., Basildon, Essex. 

The Distillers Company Ltd., Speke 

E.M.I. Electronics Ltd., Wells 

Electrolux Ltd., London 

Jaguar Cars Ltd., Coventry 

The Metal Box Company Ltd. 

Saro (Anglesey) Ltd., Beaumaris 

Skefko Ball Bearing Company, Luton 
Turner Bros. Asbestos Co. Ltd., Rochdale 
Vickers-Armstrongs (South Marston) Ltd., Swindon 


EYSTONE PAINT & VARNISH CO. LTD., HINDLEY, LANCASHIRE. TEL: WIGAN 55251/6 


LONDON OFFICE: Keystona House, 15 Adeline Place, London, W.C.1 Tel: MUSeum 2133/4 
LEEDS OFFICE: Permanent House, The Headrow Leeds1 Tel: Leeds 33859 
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wwe 


MODEL 


BH-70 | 


4-wheel drive — 








ATTN ta 


| 


\ 


IN 
GREAT 
BRITAIN 


JAMES BOWEN AND SONS LIMITED 
EDINBURGH - GLASGOW - ABERDEEN 


45-59 Pitt Street, Glasgow branch: Aberdeen branch: 
Edinburgh, 3. 428 Helen Street, S.W.1. Back Hilton Road, 
Telephone: Telephone: Telephone: 
WaVerley 4204 GOVan 2611-2 Aberdeen 43332 





Hydraulic reverse rotation 
cf drum which speeds up 


Hydraulic drive when Hydraulic tilting of the 


agitating. drum. 
wheel base chassis. loading under plant. 


istandard 7 ton short 
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INTERNATIONAL 
HARVESTER 
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» SEM OUIME fa] CS a el Yee ny 
that you can rely on { 


Why ‘make do’ with non-standard parts? By just phoning your 
’ JH dealer, you can get parts that are exactly the same as those used to 
. build new IH machines coming off the line. Genuine IH service 

parts are made to strict IH specifications. That’s why they keep your 
| IHequipment working at top efficiency. Your IH dealer carries 

1000’s of genuine IH service parts, ready for use ata 

moment’s notice. And his IH training makes him your best adviser 

on all service matters. Take full advantage of it. 


{ ae (Cy 


WD 
mf 


. % 
ff K | +) 
ee ie 
Td ~ SSS== = = IN GREAT BRITAIN AND NORTHERN IRELAND 


\ 
\ 
‘ A 


DNSTRUCTION EQUIPMENT 
THE FINEST ON TYRES AND TRACKS 


hs INTERNATIONAL HARVESTER COMPANY OF GREAT BRITAIN LIMITED « HARVESTER HOUSE - 259 CITY ROAD + LONDON ECi 
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BARFORD 


FOR PEAK PERFORMANCE 
UNDER ALL CONDITIONS 


Here’s a dumper that is designed to outwork, 
outlast, and have greater availability than 
any other unit of its size. 

Rugged in construction, powerful and 
dependable, its big payload capacity ensures 
the maximum operating economy under all 
site conditions. With its in-line transmission 
every ounce of engine power of the Barford 
*150’ is used for traction—it takes the tough 
rides in its stride. 

Barford after-sales service, as users know, 
is second to none. 

It will pay you to get full particulars of 

this outstanding, profit-making Dumper— 
write today for List No. 1825. 


its better by far to buy 


2 TON 
DUMPER 


BARFORD ‘150° FEATURES 


CHOICE OF THREE TWIN-CYLINDER AIR-COOLED 
DIESEL ENGINES. 


CONSTANT-MESH THREE-SPEED AND REVERSE 
GEARBOX WITH AUTOMOTIVE DRIVE SHAFT. 


HEAVY-DUTY AXLE WITH HYPOID DRIVE AND 
FOUR-PINION DIFFERENTIAL. 


BIG CAPACITY, POSITIVE TIP HOPPER FOR 
EARTH OR CONCRETE. 


LOW LOADING HEIGHT. 


BARFORDS OF BELTON LTD GRANTHAM ° 
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Your BARFORD 
is a SERVIGE dealer 


WiDLANDS 

* w. ¥. Davies, 
aa Warwicks. 
gipston-on-Stour 125 


Contractors 
ary Service, 
yand 9 Broad Street Jetty. 
Coventry, Warwicks. 
Coventry 69154 


















Midland Plant (Leicester) 
ashtord Road, Welford Road, 


Leicester. 
iekester 78241 

Plant Service, 
a. Walsall Wood, 
ah. 
Kounhills 3397 
taplant (Derby) Ltd., 
Wat Road, Spondon, 
Derby. 
Derby 56315 


At Saunders (Tractors) 


raeroua 
Yoley 553 


WNDON AND HOME COUNTIES 


ited & Co. Ltd., 


%, Kingsley Avenue, 
aa Middx. 
Hounslow 1400 


fils Plant Ltd., 
12, Burleigh St., Strand, 
london, W.C.2. 


Temple Bar 0321 


4G Gray, 
tant Ave., Gallows Corner, 
lontord, Essex. 


igredourne 43526 


‘olland-on-Sea Motors 
Limited, 

tolland-on-Sea, 

Cucton, Essex. 
holland-on-Sea 2205 


Townsend (Aylestord) 
Limited, 
High Street, 


Avestord, Kent. 
Maidstone 7309 


Western Hire Co. Ltd., 
Haves Road, 

Southall, Middx. 

Southall 5601 





SOUTH AND SOUTH WEST 
J. A. Bradbury, 


580, Reading Rd., Winnersh, 
Berks. 


Wokingham 1464 


Hunt & Co. 
(Bournemouth) Ltd., 


63-65, Holdenhurst Road, 
Bournemouth. 


Bournemouth 23366 


Henry Kelland & Co. Ltd., 


42-44, St. Johns Road, 
Bridgwater, Somerset. 


Bridgwater 4066 


Lansdown Plant Ltd., 


Britannia Works, 
Lower Mili Street, 
Cheltenham, Glos. 


Cheltenham 2588 


Wm. Lewis (Agricultural 
House) Limited, 


Newport Road, 
Ca 


Cardiff 45651 


Severn Plant Co. Ltd., 


St. Andrews Rd., Avonmouth, 
Bristol. 


Avonmouth 3335 


S. M. Tidy (Plant Hire) 
Limited, 


161, Preston Road, 
Brighton, 6, Sussex. 


Brighton 59261 


Wessex Plant & Engineering 
Company Limited, 

Venny Bridge, 

Whipton, Exeter. 


Exeter 67471 


YORKSHIRE 


Bean-Hearne & Co. Ltd., 
Highgate Works, Swan Junction, 
Leeds, 10. 

Leeds 72410 


C.F.C. Industrial 
Engine Service, 
Castleford Road, 
Allerton Bywater, 
Castleford, Yorks. 
Castleford 2910 


J. T. Chadwick Limited, 
52, Infirmary Road, 
Shetheld, 6. 

Shefheid 28702 


Geo. Thompson (Beverley) 
Limited, 

Swinemoor Lane, 
Beverley, Yorks. 

Beverley 82207 
























































ealer 


W. L. Thompson 
(Agricultural & Industria! 
Engineers) Ltd., 


Sherburn-in-Elmet, Yorks 
South Milford 456 


T. W. Ward Ltd., 


Albion Works, 
Shefheld. 
Shefheid 26311 


Wheatley & Whiteley Ltd.. 


99, Kirkstall Road, 
Leeds, 3. 


Leeds 31122 


LANCASHIRE AND CHESHIRE 
C. & A. Plant Services 
Limited, 


202-212, Heald Grove, 
Rusholme, 
Manchester. 


Rusholme 7291 


J. C. Kilmer & Co. Ltd., 
Butts Bridge Works, 
Leigh, Lancs. 


Leigh 71261 


Stephensons Plant Hire, 


181-183, Price Street, 
Birkenhead, Cheshire. 


Birkenhead 9224 


SCOTLAND AND NORTHERN 
COUNTIES 

Fewsters Ltd., 

Garden Street, 

Blaydon, Co. Durham. 

Blaydon 342 


Thos. W. Ward, Ltd., 


18/24 Fore Street, Scotstoun, 
Glasgow, W.4. 


Scotstoun 8083 


McCreath Taylor & Co. 
Limited, 


427-431, High Street, 
Kirkcaldy, Fife. 


Kirkcaldy 4744 


Jack Olding & Co. 
(Scotiand) Limited, 


Coupar Angus, 
Perthshire. 


Coupar Angus 173 


Rickerby Ltd., 


33. Botchergate, 
Carlisle. 


Carlisle 24165 


NORTHERN IRELAND 


McNeill (Engineering) Ltd., 


78, Duncrue Street, 
Belfast, N. Ireland. 
Belfast 745211 


XXxi 


IOUS 
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MIXERS 
ats) 





A range of loading shovels for every purpoe 
Manufactured by 


(One of the Sheepbridge Engineering Group) 





PRB 





Bid 






y sca ita 


a AIR PUMPS LIMITED 


solve the many needs of 
industry for COMPRESSED air 


s@i fer 
ee or Pt caee 

f tina tay che re 
Pra ee 


te thes 


Air Pumps Limited, Raynes Park, London, $.W2 
Wimbiedon 9441 (6 lines) 
Grams: Airpumps, Wimbie, Londen. 
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ntractorS GU DE 10 accrecates 


BEDFORDSHIRE 


LLIS AND EVERARD) 
f HILL QUART ie Coalville 1226/7/8; oF 
whee’ Gilant 2530.) (For details, see Leics.) 
ait F. Jn & CO. LTD., 261A Finchley 
IFIELD. Ty Wis. (Tel-: HAMpstead 8044/8.) 
Mead aggregates, Kerbs, setts. (See London.) 
1) AGGREGATES, LTD., Northampton 
Meries, Rushden (2354/5). (See Northants.) 
NpUCTS (HUNTS.), LTD., Little Paxton, 
ats. Hunts. (Tel.: St. Neots 308.) _ Pits at 
seep exton, St. Neots, Hunts.; and Blunham, 


G. F. X. LTD. (See Buckinghamshire.) 
ts SAN GRAVEL CO., LTD., 22 The 
sdwa) 2 i Hunts. (Tel.: St. Ives 2441/2/ 
meMecee Huntingdonshire for details.) 

AM GRAVELS, LTD., Hoveringham, 
tin . (Tel: Lowdham 3171—15S_ lines.) 

jis, see Nottinghamshire.) 
2G. —, 35 Magrath Ave., Cambridge. 
n ete 50353 (night)). (See Cambs.) 
SLD LTD., Pix Farm Lane, Hemel 

HENRY. “TCrel.: Berkhamsted 1208/9.) 
RN : Leighton Buzzard, Bedford. Building sands. 


BERKSHIRE 


ARRIES (ELLIS AND EYERARD), 
‘ Be Seeter. (Tel.; Coalville 1226/7/8, or 
‘ondon: VIGilant 2530.) (For details, see Leics.) 
wi BROS, S. and L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 
cor, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: Ascot 1026/7.) Sand, ali 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 
avis, J. AND SONS, LTD., Botley Works, Oxford. 
(fel: Oxford 41081/2/3.) Sand and all grades 
of washed aggregates. Pits at Radley, near 
Abingdon. fel: Abingdon 441.) 
NGERFIELD, F. J.. & CO., LTD., 261a Finchley 
ide Coden. N.W.3. (Tel.: HAMpstead 8044/8.) 
for all road aggregates, kerbs, setts. (See London.) 
, S. (EWELME), LTD., Ewelme, Oxon. 
(Te: Ewelme 20 and 37.) London Office (Tel.: 
Usridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 
WANES, H. (WITNEY), LTD., Oxford Road, Witney. 
ffel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 
WL. AND CO., LTD., Cardiff Road, Reading. 
fel. 50458.) Pits at Theale. (Tel.: Theale 373.) 
HAM GRAVELS, LTD., Hoveringham, 
tingham. (Tel.: Lowdham 3171—15 lines.) 
details, see Nottinghamshire.) 
AND CO., LTD., 2C Buckingham Avenue, 
. Sand aggregates, hardcore, ashes, bulidozing 
bulk excavation. (Tel.: Slough 20361/2/3.) 
BALLAST CO., LTD. (Tel.: Paddington 5064.) 
Porchester Terrace, North Paddington, W.2. 
OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
. gstoke, Hants. (Tel. 85.) Concrete aggregates, 
Wilding sand, path gravel, hoggin, etc. 


f. BRECKNOCKSHIRE 


' ROCKS STONE AND LIME CO., 
a. jane, Radnor. (Tel.: Presteigne 352.) 
Pl ordshire for details.) 


SAND AND GRAVEL SUPPLY 
ton, Wellington (Tel. 961), Salop. 


te BUCKINGHAMSHIRE 
MPHALTE CARPETS, LTD., 


LTD., 
(See 


ad 


co., 


38 Buckingham Palace 
4 London, S.W.1. (Tel.: Tate Gallery 4857 or 
fA ieee wppetacsarers of * grades 
P macadam, gravel asphait and 
‘ald asphalt at Gerrards Cross. 

er ents ues ane EVERARD), 
ey cester. el: Coalville 1226/7/8; or 
london: ViGilant 2530.) (For details, see Leics.) 
WESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
pitching stone, hardcore, etc. 
LTD., Buckhurst Hill, Cheapside, 

és (Tel.: 1026/7.) (See Berkshire.) 
en FIELD, F. J., & CO., LTD., 261a Finchley 
. London, N.W.3. (Tel.: HAMpstead 8044/8.) 
= or all road aggregates, kerbs, setts. (See London.) 
NKWATER, W. W., (WILLESDEN), LTD., Rush 
ren, Denham, Bucks. (Tel.: Denham 2241/2/3.) 
aos S. (EWELME), LTD., Ewelme, Oxon. 
Uae Ewelme 20 and 37.) London Office (Tel.: 
on ge 36511/2/3). All grades washed aggre- 
ints an hoggin, broken stone, building sand. 
(Tels. Wi (WITNEY), LTD., Oxford Road, Witney. 
herds Itney 42.) All grades washed aggregates, 
Veliding “ang ene - broken stone, Cotswold 
LL AND CO.. LTO® Brent : 
Isleworth “assy. rentford, Middlesex. as 
and at Gerrards Cross. 


and i 
wrcombe Tel 436071), ergnation Road, 
raysbury (Middx.), and iver (Bucks.). 
NARTIGAN, Gf. x. LTD. High Street, Newport 
5 . rade a single-sized 
cearnetes to B.S.S. Pits at Newport Pagnell 
GHAM. adjoining M.1 flyover. 
GRAVELS, LTD., Hoveringham, 
(Tel.:; Lowdham 3171—15 lines.) 
see Legtinebamshire.) 
+» ” Buckingham Ave ’ 
ing Sand aggregates, hardcore, ashan, bulldozing 
WONDON Bare aavation.  (Tel.:_Siough 20361/2/3.) 
SSA. Pornt T CO., LTD. (Tel.: Paddington 5064.) 
MARLOW Chester Terrace North, Paddington, W. 
Westho ND AND GRAVEL co., 
nition 379 Yo Little Marlow, Bucks. 
ART MACEY, LTD., G 
P ; + Gordo 
(Tels: High Wreombe esol High Wycombe 


CAMBRIDGESHIRE 


LTD, nent, QUARRIES (ELLIS AND EVERARD), 
London: Vig ncestst:, (Tel-: Coalville 1226/7/8; or 
D. Ry 2530.) | (For details, see Leics.) 
M.. London, ‘W.Wi's% CO LTD. 2614. Finchiey 


For -W.3. : HAMpst . 
all road aggregates, kerbs, setts. (See Toate} 


CAMBRIDGESHIRE 


DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone, 
hoggin, clinker, crushed granite, crushed and 
graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, all to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 333/4.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of ‘Finest Quality Only 
all grades washed sand and gravel, reject stone, 
hoggif, clinker, ashes, brick rubble, pitching, 
hardcore and _ granite chippings. All to -S. 
Specifications. Delivered to any site In East Anglia. 


CARDIGANSHIRE 


NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.: 961), Salop. 


CHESHIRE 


BUCKTON QUARRY, broken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Pennant End Quarry, Whaley Bridge. (Tel.: Whaley 

Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., LTD., Pistyil! 
Gwyn Quarry, Llanarmon, near Mold. (Tel.: 
Lianarmon-yn-lal 27.) Crushed limestone and 
tarred macadam, all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Llanarmon-yn-lal 43.) Hard, broken 

to 8B.S.S. Inquiries 


limestone, dry and coated, 
to registered office—Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stolke-on- 
Trent 88094.) 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Plant capacity, 2,000 tons 


Blackfriars 3766/7. 
DUNNING AND SON, LTD. (See Shropshire.) 


per day. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road. 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes’ and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot. Ras quantity per day; Immediate delivery 
ex stock. 


TERN HILL SAND AND GRAVEL CO., LTD., 
Aimington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Orayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sard. Plastering sand. Plant capacity: 
2,000 tons per day. 

WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. Bulk sand and 
gravel filling a speciality. 


CORNWALL 


PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Works, near St. Austell. (Tel.: 
Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting building, 
plastering and asphalting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 3251/2), 
Westmorland. (See Westmorland.) 

ESK MANUFACTURING CO., LTD., Calsil Brickworks. 
Brisco, Carlisle. (Tel.: Carlisie 2-4941.) Sand 
lime bricks (common and coloured fi.ings). Ex 


Brisco. Concreting aggregates ex Longtown 
Works (Tel. 365). 


DENBIGHSHIRE 


SALOP SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.: 961), Salop. 


DERBYSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.; Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., al! sizes; 
coated limestone to S.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

HILTON GRAVEL, 
Etwall 422.) Also at Mercaston. 
316.) And at Willington. 


HOVERINGHAM GRAVELS, LTo., Hoveringham, 
Nottingham. (Tel.;: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to 8.S.S. sizes. Output 1,000 tons per day. 

SALISBURY AND WOOD, LTD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand, kerbs, slabs, biocks, posts, 
reconstructed and natural stone; time and ground 
limestone, lightweight aggregates, ashes, red shale. 


tTo., 
(See 


co., 


co., 


LTD., Hilton, Derby. (Tel.: 
(Tel.: Bralisford 


(Tel.: Repton 3215.) 


DERBYSHIRE 


WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. and L., LTD., 126A High Street, 
Winchester (Tel. 2264). (See Hampshire.) 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portiand 2207/8.) Tarred 
and bituminous macadam, foundation materials. 
limestone for all purposes and to all gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 

HALL AND CO., LTD., 8 Commercial Road, Parkstone. 
(Tel.: 5379.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates. 
building sand, hoggin, path gravel. 


ESSEX 


ALRESFORD SAND AND BALLAST CO., LID., 
Alresford Creek, near Colchester, Essex.  (Tel.: 
Wivenhoe 341/494.) Pits at Alresford Creek, 
Brightlingsea, Stoke-by-Nayland, Bures and 
Holland. All grades of washed shingle, concreting 
sand and building sand. Road and water transport. 

BAKER, F. AND E., LTD., 73 High Road, Rayleigh. 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tiibury. All grades 
of washed material supplied and delivered; also 
hardcore ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits. 
Martells, Ardleigh, Colchester. (Tel.: A-dleigh 
310.) All grades of washed aggregates, sand. 
building sand, asphalt, grit. Steritised dry sand 
accurately graded to buyers’ requirements. 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS, LTD., The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-le-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered, also hardcore. 

HALL AND CO., LTD., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

HUNNABLE, F. A., AND SON, LTD., Rayne Road. 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, ‘gin. to rejects: washed 
concreting sand and washed soft building sand. 
Classified sand for asphalt. Ready mixed concrete 
to all grades. Pits at Braintree, Bocking, Beasiev 
End, Hedingham and Alphamstone. 

LEIGH BUILDING SUPPLY CO., LTD., Head Office: 
956 London Road, Leigh-on-Sea, Esjex. (Tel.: 
78264—5 lines.) All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 

PETERS AND BARHAM, LTD., 309 South Street 
Romford. (Tel.: Romford 44141—7 lines.) Washed 
and crushed gravel, all sizes: sand Pits at 
Asheldham, Chignall St. James, Dagenham, Great 
Waltham, North Ockendon, Roxwell, West Thurrock. 

PINCH, L. A. AND A., LTD., Upper Rainham Road, 
Elm Park, Hornchurch, Essex. (Tel.: Hornchurch 
48912/3/4.) Haulage, all aggregates and 
excavation. 

READ, P. T., LTD., Fairlop Airfield, Forest Road, 
liford. (Tel.: Hainault 6111/2/3.) High-grade 
sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel. St. ives 
2441/2/3/4 and Halstead 2323.) Pits at St. ives 
and Gosfield, near Halstead. 

STANWAY CONTRACTS, LTD., Upper Edwards Hall. 
Eastwood, Southend-on-Sea. (Tel.: Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 

WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivenhoe, near Colchester, Essex. (Tel.: 


Wivenhoe 231.) High-quality washed aggregates 
of all grades. 


GLOUCESTERSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 

Leominster, Herefordshire. (Tel.: Kingsland 
301/4.) (See details under Herefordshire.) 

COKE, T. F.. (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheltenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. 

CROMHALL QUARRIES, LTD., Cromhail, Wotton- 
under-Edge, Glos. (Tel.: Falfield 346/7.) Concrete 
aggregates, pre-graded_ in large quantities. 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt to B.S.S. for hand or machine laying. 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and types 
aggregate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and building sand 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-15 _ lines.) 
(For details, see Nottinghamshire.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “Doura’’ Facing, 
Saenneer ae and Common 6ricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 

TAYMAC, LTD., Wootton Bassett, near Swindo- 
Wilts. (Tel.: Wootton Bassett 391——~ fHines.j 
Cotswold stone, hardcore, washed at*° srace:. 
aggregates, building sand. 


Rates for insertion in this GUIDE will be forwarded on application 
Ee i ee eee ec en a ee ee Enna 









GLOUCESTERSHIRE 


WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


HAMPSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND 126A High Street, 
Winchester. (Tel.: Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, Romsey, Sway and Totton. 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Baltic Wharf, Marine Parade, 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Fawley. Gravel aggregate, concreting, plastering 
and building sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sand and graded aggregates, path 
and road gravels, hogging, clinker, ashes. (Tel.: 
Emsworth 2271.) 

GRAVELS, 


HOVERINGHAM LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 


Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 
NEW MILTON SAND AND BALLAST CO., Lymington 


Road, New Milton, Hants. (Tel.: 37 and S66.) 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 
sharp and fine sands. 

PRIVETT, W. G., AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 


aggregates, building sand, hoggin, ashes, washed 
and graded filter media, etc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 

TWICKENHAM GRAVEL CO., LTD., Ship_ Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 
(Tel. 2230). 

WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue, Southampton. (Tel. 56616.) Pits at 
Romsey and Fair Oak. Concrete aggregates, 
hoggin, building sand, etc. 


HEREFORDSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
gates, road metalling, pitching stone, hardcore and 
coated macadam. 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehilistone 284). (See Shrops.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-——15S lines.) 
(For details, see Nottinghamshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc. 

OLD RADNOR TRADING CO., LTD., Kington 
(Tel. 421.) Granite and limestone aggregates 
coated macadam, concrete products. 

AND GRAVEL SUPPLY CO, 

Wellington (Tel. Salop. 

Cinderford, 

Facing, 


RR co., LTD., 
Cinderford 3197.) ‘‘Doura” 
Engineering and Common 6&Bricks in _ terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS ANO EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

OANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatfield. Gravel 
aggregates, concreting, plastering and building sand. 


Glos. (Tel.: 


HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 
ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. Ives 


2441/2/3/4.) (See Huntingdonshire for detalls.) 
TWICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 
WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel. 59966, 53969, 50353 (night.) (See Cambs.) 


WINFIELD HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
building sand. 

HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

ee oe ee Tesh ae Northampton 

uarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
pistie Paxton, St. Neots, Hunts.; and Blunham, 


Beds. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.; Lowdham 3171—15 fines 
(For details, see Wottiagnemenire.) 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/5.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel: St. ives 
a (ajgie.) eee = Grades of washed 

ravel. Ready mix concrete. Precast 
concrete every description. 
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HUNTINGDONSHIRE 
WEBB, G., CAMBRIDGE, 35 Magrath Ave., Campridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 





KENT 
BRASTED SAND PITS, Brasted, Kent (Tel. 586). 
London Office: 10A Ellery Street, S.E.15. (Tel: 


New Cross 3337.) Soft and plastering sands, 
lime and sand-mix dry, hardcore, S.H. bricks, 


ashes, etc. 
BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 


Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
330.) Sand, ballast, shingle, hoggin, hardcore, 
clinker, chalk, etc. 


CLUBB, J., LTD., Dartford, Kent. Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 
aggregates, concreting and building sand. 

DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, 
bituminous macadam and dry road stone manufac- 
turers and suppliers. Head ce: 21-22 Old 
Bailey, London, E.C.4. (Tel.: City 7001—10 lines). 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maldstone, 
Kent. (Tel.: W. Malling 3444.) 

HALL AND CO., LTD., Canning Street, Maidstone. 
(Tel.: Maidstone 51051); and at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield, Riverhead. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., DO CcO., LTD., Station Road, 

Paddock Wood, Kent (Tel. 385). (See Sussex.) 

TILBURY CONTRACTING AND DREDGING CO., 
LTO., Postiey, Maidstone. (Tel.: Maidstone 
55401/2/3.) Suppliers of tarred, bituminous and 
dry Kentish ragstone, sea walling, asphalt fillers, 
Scotch granite and kerbing. 


LANCASHIRE 
BROOMBYS, LTo., Sandside, Milnthorpe (Tel. 
3251/2), Westmoriand. (See Westmorland.) 
BUCKTON QUA » Broken stone, all grades. (Tel. 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Trows Lane, Castleton, near Rochdale. (Tel.: 
Castleton 57100.) Lee Quarries, Bacup. (Tel.: 
Bacup 287.) Washed pit sand, crushed washed 
stone aggregates; pitching stone. 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity, 2,000 tons 


per day. 

DUNNING AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre- 
gates for ali construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham. 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 


Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KELMAC, LTD., 54 Deepdale Road, Preston, Lancashire. 
(Tel.: Preston 84688/9.) Bituminous, tarred and 
waterbound macadams. Dry roadstone, sized and 
graded limestone aggregates. All to B.S. and 
M. of T. Specifications. 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
immediate delivery ex stock. 

Liverpool and Preston Depots: 
fice: 7 Picton Road, Liverpool, 15. 
(Tel.: Sefton Park 7261.) 
Manchester Depot: 
Office: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 

TRENTHAM GRAVEL CO., LTD., 
Willoughbridge, near Market 
(Tel.: Pipe Gate 304/S.) All 
natural washed gravel. Twice 
concreting sand. Plastering sand. 
2,000 tons per day. 

WITHERS LIMESTONE, LTD., Black Lane Quarry, 
Carnforth. (Tel.: Carnforth 327.) Graded lime- 
stone aggregate to 8.S.S., all sizes. immediate 
delivery ex stock. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 
BARDON HILL QUARRIES (ELLIS AND 


Lordsiey Quarries, 
Drayton,  Salop. 
sizes crushed or 

washed sharp 

Plant capacity: 


EVERARD), 
LTD., near Leicester. el.: Coalville 1226/7/8; or 
London Offce—ViGilant 2530.) Best Leicester- 


shire grey granite, dry and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 


rail/road delivery. 

CLIFFE HILL GRANITE CO., LTD., Markfield 
Leicester. (Teli: Markfigid 561/2/3.) Granite 
aggregates to 8.S.S. sizes. arred and 

concrete slabs and kerbs. 


bituminous granite, 
Transit-mixed concrete. 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton, (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE 
LTD., 21 New Walk, Leicester. (Tel. 20891.) 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1, (Tel.: Amb. 1141.) 

HILTON GRAVEL, LTD., Hemington Fields, near 
Shardiow, Derby. (Tel.: Shardiow 266.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.;: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MOUNTSORREL GRANITE CO., LTD., 21 New Walk, 
ee rt Gperries at Mountsorrel, 
ear Lo orough. ‘gin. pink granite a speciality. 
London Office: 29 Dorset Sq., N.W.1. (Amb. 1141.) 


near 


WANLIP GRAVELS, LTD., Wanlip Road, Syston, 
ecouee pone o-, + pading. aay 

nc allast. o 6B.S.S. el.: 
2327 and 2797 wren 


3 ° 

WREAKE VALLEY GRAVELS CO., LTD., Melton 
Mowbray. (Tel.: Pit—-Rotherby 205 or head office 
Melton 2488.) All grades washed aggregates and 
sand, transit mixed concrete. 


SSS SSS 
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LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., Registered Office: 
The Broadway, Woodhall Spa, Lincs. (Tel.: Woodhaii 
Spa 2322.) Screened limestone, hardcore, pitching 
filling, flint, hoggin. Ex quarries or delivered 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamforg, 
All grades of washed sand and gravel. (Te,; 
Market Deeping 2301.) . 

EAST MIDLANDS BUILDERS’ SUPPLY CO., 21 Castie. 
dyke West, Barton-on-Humber, Lincs. (Tel.: Barton 
2189.) All grades washed sand and gravel, roag. 
stone, hardcore, washed silica sand. 

GIBBONS, F. B., AND SONS, LTD., Registered Office: 
Welby House, Market Deeping, near Peterborough, 
(Tel.: Market Deeping 3321/2383.) Pits at Lang. 
toft, near Peterborough. (Tel.: Market Deeping 
2210.) All grades washed sand and aggregates, 

HARTSHOLME GRAVEL AND SAND CO., LID, 
Hartsholme Wood, Doddington Road, Lincoin. Sole 
selling agents: Hartsholme Sales, Ltd., 17 West 
Parade, Lincoln. (Tel.: Lincoln 23391.) 

HOVERINGHAM GRAVELS, LTD., _Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 |ines} 
(For details, see Nottinghamshire.) : 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355—3 lines.) Quarry at Ropsley, all grades of 
hardcore and broken stone. (See also Northants.) 

POLLARD, C., AND SON (TALLINGTON), 
Walk House, Langtoft, Peterborough, 
Tallington, near Stamford, Lincs. 
Deeping 2140.) All grades washed 
aggregates. For ‘* Supercrete 


TRENTFORD GRAVELS, LTD., Head Office: Deansgrove 
Grimsby. (Tel.: Grimsby 5354.) Washed and graded 
gravel and sand, roadstone, hardcore, slag, tarmac, 
ashes, etc. Pits and quarries throughout the county. 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; o 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., 57 Plazza Chambers, 
Covent Garden, London, W.C.2. (Tel.: Covent 
Garden 0534.) All grades of washed aggregates, 
sand, building sand, asphalt, grit. Sterilised dry 


sand accurately graded to buyers’ requirements. 
COX, H., AND SONS, LTDO., 

33 Southampton Way, 

Camberwell, S.E.S. 

(Tel.: Rodney 2215—3 lines.) 


DANGERFIELD, F. Jj., AND CO., LTD., 261A Finchiey 
Road, N.W.3. (Tel.: HAMpstead 8044-8.) Granite 
limestone or slag, coated or dry, all sizes and 
pitching, granite kerb and setts, felspar quartz and 
other minerals by road or rail, or ex London stock. 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portland, Dorset. (Tel.: Portland 2207/8.) (For 
details, see Dorset.) 

ORINKWATER, W. W. (WILLESDEN), LTD., Dudden 
Hill Lane, Willesden, N.W.10. (Tel.: GLAdstone 
6400/S.) Pits: Rush Green, Denham, Bucks. (Tel.; 
Denham 2241/2/3.) Also Staines Road, Hounslow 
Heath, Middlesex. (Tel.: Hounslow 6222/3.) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 

GREENHAM SAND AND BALLAST CO., LTD. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

HALL AND CO., LTD., Chantrey House, Eccleston 
Street, S.W.1 (Tel.: Sloane 7122), and at East 
Dulwich, Poplar and Wandsworth. Gravel aggre 
gates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. Washed sharp sand to 
B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. J., AND SONS, 18 Granville Road, Epping, 
Essex. (Tel.: Epping 2520.) All sands, ballasts, 
shingle and hardcore supplied. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2. 

READ, P. T., LTD., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready 
mixed concrete. Pits: Fairlop Airfield, Forest Road, 
Ilford, Essex. (Tel.: Hainault 6111/2/3.) 

SHAKEMANTLE QUARRY CO., LTD., Cindertoré, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura” Facing, 
Engineering and Common Bricks in terra-cotte, 
red and golden brown. (See Glos.) 


MERIONETHSHIRE 


SALOP SAND AND GRAVEL SUPPLY (0. 
Admaston, Wellington (Tel. 961), Salop. 


MIDDLESEX 
CROSS, GEO. C., AND CO., LTD., Uxbridge Road, 
Southall. (Tel.: Southall 2264/5/6.) Concrete 


aggregates, hardcore, excavations, demoll 
DRINKWATER, W. W. (WILLESDEN), LTD., Staines 
Rd., Hounsiow Hth., Middx. (Hounslow 6222/3.) 
GABRIEL, C., LTD., Palmers Lane, Enfield, wie 
(Tel.;: HOWard 4351/2/3.) Washed aggregates 
building sand. Pits at Enfield and Hertford. 
GREENHAM SAND AND BALLAST CO, uve. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7. 
Pits at Hounslow, Feltham and Staines. © 
aggregates, plastering and buliding sand. 
GRUNDON, S., 100/104 Harlington Road, Au } 


; f 6511/ 
Middlesex. (Tel.: Uxbridge | 36511/2 (31) 9nd 


somes. shingle, hardcore, 
emolition. 

Eccleston 
HALL AND CO., LTD., Chantrey House, | nord 


Street, sw. £41 Foepe 7122), and & ’ 

an rentford,. Ss: 

Gravel aggregates, plastering ané 
uilding sand. , 

LONDON BALLAST CO., LTD. (Tel.: Paddingten 5064), 
55A Porchester Terrace North, Paddington, W.2 


concreting, 


TWICKENHAM GRAVEL CO., LTD. Feltham Hil 
oad, Hanworth. (Tel.: Feltham 2638.) 1 Green 
READ, P. T., LTD., Gales Gardens, nea Sis 


E.2. (Tel.: Shoreditch 9128/9.) Al’ sands, . 
and shingles supplied and delivered; also ready 


mixed concrete. Pits: Edmonton 9) 
Montagu Road, N.9 (Tel.: Shoreditch 9128 P 
and Fairlop Airfield, Forest Road, |iford it 


Hainault 6111/2). 
STUART MACEY, LTD., Gordon Ré., High Wycombe 
(Tel.: High Wycombe 2591/2.) 
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MID-WALES 


sENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: 
Herefordshire for details.) 

OLD RADNOR TRADING CO., 
Radnorshire. (Tel.: 


LTD., 
Presteigne 352.) (See 


LTD. Quarries in 
Kington 421.) (See Hereford- 


shire.) 

sacop SAND AND GRAVEL SUPPLY CO., 
‘Admaston, Wellington (Tel. 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 


Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


MONMOUTHSHIRE ASSOCIATED QUARRIES, LTD., 
Head Office: 38 Chepstow Road, Newport, Mon. 
(Tel.: Newport 58311/2.) Suppliers of all grades 
of concrete aggregates, road metalling, pitching 
stone, tarmacadam and bitum/nous macadam in 


limestone, dolomite and biue pennant stone. 
Quarries throughout the county.- 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 


Engineering and Common 6Bricks in 
red and golden brown. (See Glos.). 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9). (See Gloucestershire.) 


terra-cotta, 


MONTGOMERYSHIRE 
NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 


Herefordshire for detalis.) 


SALOP SAND AND GRAVEL SUPPLY CO., Admaston, 
Wellington (Tel. 961), Salop. 


NORFOLK 





BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

JOHNSON, P. C. H., LTD., Station Road, Terrington 
St. Clement, near King's Lynn. (Tel.: Terrington 
St. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands. 

Sl. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4 and Coney Weston 12.) Pits at 
St. Ives and Knettishall, near Thetford. 


SNETTERTON STONE QUARRIES, LTD., lx Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Pits at Snetterton. Concrete 


aggregates, building sand. 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel; Norwich 33243/4.) Washed and graded 
aggregates, stone and gravel delivered to all parts 
ot Norfolk and Suffolk. 


NORTHAMPTONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coaiville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

CESTER STCNE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc 

BLLING GRAVEL CO., LTD., Station Road, Billing, 
Northampton. (Tel.: Cogenhoe 219.) London Office: 


23 Berkeley Square, W.1. (Tel.: Mayfair 6341.) 
ORAYBROOK, E. W., LTD., Newton Road, Higham 
Ferrers, Northants. (Tel.: Rushden 3344 and 


3345). All grades of washed and graded aggre- 
gates to B.S.S., building sand, hardcore. 

OOW-MAC (PRODUCTS), LTD., Tallington, Stamford. 
All grades of washed sand and gravel. (Tel.: 
Market Deeping 2301.) 

QUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 50S.) Producers of building and walling 
stone roadstone, hardcore, broken stone, ashes, 
sand, gravel and hoggin. Immediate delivery 
throughout Northamptonshire, 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden, Northants. (Tel.: Rushden 
2354/5.) Largest producers In the county of all 
grades of high-quality concrete aggregate to 8.S.S. 
Deliveries throughout Northamptonshire and ad- 
Joining counties. 

GIBBONS, F. B., AND SONS, LTD., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincolnshire for details.) 

MOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15_ lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop. Andrew's Garage), Ketton, 
near Stamford. (Tel.: Ketton 206.) Hardcore, 
foadstone, crushed stone, top soll, silica clay. 
Quarries at Ketton. 

MACKANESS, A. J., LTD., Ransome Road, North- 
ampton. (Tel.: Northampton 589.) Producers of 
all grades of washed aggregates. Buliding sand. 
Mixmortar (lime/sand mortar). Prompt deliveries. 

= BARGE AND LIGHTER CO., LTD., Market 
Frambers, Peterborough (Tel. 5534/5), and Ship 
we Quarries, Wansford, near Peterborough (Tel.: 

‘anstord 384/5). Roadstone, hardcore, broken 
ee ballast, ashes, silica clay and sand. 
MARK (PETERBOROUGH) SAND AND GRAVEL 
» LTD., 127 Eastfield Road, Peterborough. 
Peterborough 2091.) All grades washed and 

- Screened gravel and sand. 
TERBOROUGH QUARRIES, LTD., Sandylands, 
ree’ Peterborough. (Tel.: Market Deeping 
om S.) Eight quarries supplying ali grades of hard- 
wae and broken stone. Also Wetmix at Yarwell, 

rou nstord. All grades gravel and sand at Maxey. 
Wane Cc. AND SON (TALLINGTON), LTD., 
Dee : House, Langtoft, Peterborough. (Tel.: Market 

iT ping 2140.) (See Lincolnshire for details.) 
MON, F. E., LTD., Weedon Road, Northampton. 


(Tel: Northampton 3358.) Prod f washed 
Gravel and sand to ess eee 5 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pistyll Gwyn 
Quarry, Llanarmon, near Mold. (Tel.: Llanarmon- 
yn-lal 27.) Crushed limestone and tarred macadam, 


all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Lianarmon-yn-lal 43.) Hard, broken lime- 
stone; dry and coated to 68.S.S. Inquiries to 
Registered Office—Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 

ENSTON BROS., Liwyn tsaf Quarry, 
Caernarvon. (Tel.: Clynnogfawr 297/8.) All 
sizes crushed, washed natural sand and gravel. 
Highest quality. Precast concrete products, ex our 
Griffiths Crossing Factory, Caernarvon. (Tel.: 
Caernarvon 2535/6.) Crushed granite ex our 
quarry, Pengwern and Gwydyr Quarries, Lte¢., 
Trefriw, Lianrwst, Denbighshire. (Lianrwst 38.) 

GWALCHMAIL GRANITE QUARRY, Anglesey. Pro- 
prietors: The North Wales Construction Co., Ltd. 
(Tel.: Gwalchmai 292.) All sizes dry and coated 
granite materials, hardcore, filling, ready mixed 
concrete. etc. 

PENMAENMAWR AND WELSH GRANITE CO., LTD. 
Quarries _at Penmaenmawr (Tel. 2256/8), and at 
Trevor (Tel.: Clynnogfawr 223), Caernarvonshire. 
All sizes and gradings of crushed granite aggre- 
gate. Any quantity per day; immediate delivery 
ex stock. Coated granite also available. 

RUTHIN AND DENBIGH TARMACADAM CO., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: Denbigh 75.) Lime, limestone, 
carbonate of lime, tarmacadam, etc. Also inquiries 
to Lunt Bros., Ltd., Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 


Clynnogfawr, 


-< Lint Bros., Ltd., Stourbridge (Tel. 5201— 
nes). 
TERN HILL SAND AND GRAVEL CO., LTD., 


Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestene; all grades of washed gravel and sands. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 
plastering sand and crushed gravel; could be 
collected ex quarry or delivered. 

GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 
ham 77357; and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 
grades washed gravel and sand to 8.S.S. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
Quarries at Hoveringham, Holme Pierrepont, 
Colwick, Bleasby and Newark. Other quarries 


throughout the country—deliveries In 21 counties. 
All grades of washed gravel and sand to any 
specification. Crushed quartzite for surface dressing 
of roads a speciality. Combined plant capacity 
20,000 tons per day. 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove St., New Balderton, Newark, Notts. (Tel.: 
Newark 401.) All grades washed sand and aggre- 


gates. 
NORTH NOTTS. GRAVEL CO., LTD., Belimoor, 
Retford, Notts. (See Yorkshire.) 
SALISBURY AND WOOD, LTD., Matlock. 
272/273.) (For details, see Derbyshire.) 


OXFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For detalls, see Leics.) 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 
301/4.) (See details under Herefordshire.) 

BICESTER STCNE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxford 41081/2/3.) Sand and all grades of 
washed aggregates. Pits at Radley, near Abingdon. 
(Tel.: Abingdon 441.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 


(Tel.: 





gates. Path hoggin, broken stone, bullding sand. 
HALL AND CO., LTD., Cardiff Road, Reading. 
(Tel. 50458.) 


HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. rp 

” 


HOVERINGHAM GRAVELS, Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 


sted 1208/9.) Roadstone, Cotswold buliding and 
walling stone. 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Heretordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehilistone 284). (See Shrops.) 
ROCKS STONE AND lI 


NASH ME CoO., es 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
LTD. Quarries in 


Herefordshire for detalis.) 
OLD RADNOR TRADING CO., 
Raeaqrente. (Tel.: Kington 421.) (See Hereford- 
shire. 
SALOP SAND AN 








. RAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Sales. 
RUTLAND 
GIBBONS, F. 8., AND SONS, LTD., Weilby House. 


Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Linceinshire for detalis.) 


RUTLAND 


HOVERINGHAM GRAVELS, tTo., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
core, roadstone, crushed stone, top soil, silica clay. 
Quarries at Ketton. 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market ing 
2355.) Quarry at Greetham, al! grades of broken 
stone and hardcore. (See also Northamptonshire.) 

POLLARD, C., AND SON (TALLINGTON), LTD.., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincolnshire for details.) 


SHROPSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes; 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 








Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, 5 
limestone, crushed and walling stone, gravel, 


sand, hardcore and ashes. 


DORRINGTON SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel. 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 


Grades of high-quality roadstone, concrete aggre- 


gates and coated macadam. All to 8.S.S. Any 
tonnage available for immediate delivery. 

NASH ROCKS STONE AND UIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for detalis.) 

OLD RADNOR TRADING CO., LTD., Kington. 
(Tel. 421.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTC., 


Almington Quarries, near Market Drayton, Staffs. 
(Tel: Hales 261/2/3.) (See Staffordshire for dets.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. 
Nunney 351.) All sizes timestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

DANGERFIELD, F. J.. & CO., LTD., 216A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
cencreting, plastering and building sand. 

WAINWRIGHT, JOHN, AND CO., LTD., Shepton 
Mallet. (Tel.: Shepton Mallet 2366/7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


SOUTH SCOTLAND 


—SK_ MANUFACTURING CO., 
Carlisle 2-4941.) 





(Tel.: 





LTO., Carlisle. (Tel.: 
(For details see Cumbertand.) 


SOUTH WALES 


HALL AND CO., LTD., 34 High Street, Narberth. 
(Tel. 74.) 


PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) All sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from  Ewenny Quarry, 8Sridgend. 
(Tel.: Bridgend 3786.) Coated stone also avaliable. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
Producers of coarse and fine aggregate, dredged 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 


SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “Doura’ Facing, 
Engineering and Common &Bricks in terra-cotta, 


red and golden brown. (See Glos.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Office: P.O. Box 8, Seaufort Bulidings. 
Swansea. (Tel.: Swansea 53071.) Sand and gravel 
merchants, builders’ merchants, 

hardcore, ashes, 

Depots:. Cardiff, Newport, 

Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARAJES, LTD., Gallidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes; 
coated fimestone to 8.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For detalis, see Leics.) 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 





Staffs. (Tel.: Tean 393.) Manchester Office: 
Seckiters 3766/7. Plant capacity 2,000 tons 
per day. 


DUNNING AND SON, LTD., Wood End Gravel Pits, 
Hednesford. (Tel.: Hednesford 302/325.) Washed 
sand and gravel. All to 8.S.S. High-quality road- 
stone, concrete aggregares and coated macadam 
from our Haughmond Quarry, near Shrewsbury 


(See Shropshire.) 
HILTON GRAVEL, LTD., Cheadle, Staffs. (Tel.: 
Tean 241) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Surten-on- 


Trent (Tel.: Burton 6061). 
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WILTSHIRE 


HOVERINGHAM GRAVELS, LTD.,_ Ho 
Lowdham 3171-15 























STAFFORDSHIRE SURREY 


4ULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- MARCO (AGGREGATES), LTD. Pit: Norlands Lane, 
(Tel.: Cheadle 2323/4, 2119 and 2195.) Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- Nottingham. (Tel.: 



























Trent. 
Manchester Office: 464 Wilbraham Road, Choriton, ducers and distributors of high-grade washed sand, (For details, see Nottingh hire. 
«even tae a re: are = (Tel Shingle, ballast, etc. MOREYS (VERWOOD) aie. Masmee Wimbor 
* +, Oakamoor, Staffs. (Tel.: MARCO (CROYDON), LTD., Hampton Road, West Dorset. (Tel.: Verwood 234. é me 
OHameg', BOS, 386. clean YRS Sits mentors: Craydan. rel: tiOrnton, Heath 4236/7/8.) All bulging sand, Nowuin, path oravel, ss 
-S.S. . ' . uilding and road aggregates. TAYM 
RUGELEY GRAVEL CO., LTD., Rugeley Quarries, TWICKENHAM GRAVEL CO., LTD., Government Wits.” (rel Wootton Bassett’ 391s inden 
Ruaeiey. same. et aeowey pene Entirely Road, Ash Vale. (Tel. 2349.) Cotswold stone, hardcore, washed and on 
fe OSS. Large output > Finest aggregates §=weLts, A. L.. AND SON, LTD., Builders’ Merchants, aggregates, building sand. - 
SALISBURY AND woop LTD Matlock. (Tel Garlands ig gt og ee eheen peed 
' ” ock. el. aggregates, hardcore, ashes, cement. nker bloc 
272/273.) (For details, see Derbyshire.) manutacturers. WORCESTERSHIRE 
SHIRE OAK GRAVELS, LTD., Lichfield Road, Walsall WINTON, WM. R., LTD., Send, Woking.  (Tel.: 
Wood, Staffs. Washed crushed gravel and washed Ripley 2454/S.) All grades sand, shingle, ballast, a SRE. ATO, Saiieen, Near Asp. 
sand. (Tel.: Brownhills 3253.) hoggin and ashes. Clinker block manufacturers. Clean and graded dry limestone to Pt Ae am 
TERN HILL SAND AND GRAVEL CO., LTD., coated limestone to R.S 802 and 1621, and'we 
Almington Quarries, near Market Drayton, Staffs. SUSSEX mix; large output; rel/able deliveries.’ 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, anne BENGRY AND SONS, LTD., Longmo 
and all grades of washed crushed gravel. Hardcore, AVANN, F., Cavendish Avenue, Eastbourne. (Tel. Leominster Herefordshire. (Tel Ki Or, Kingslang, 
4969/70.) Washed and graded ballast, sand, bricks, (See detalis under Herefordshire.) ngsiand 301/4) 






clinkers, ashes and hoggin. 
TRENTHAM GRAVEL CO., LTD., Lords! breeze and concrete blocks, hardcore, clinker, 
Willoughbridge, near Market Drayton, Salop. (Tel tarmac, etc., supplied. CLEE MILL TRANSPORT AND ROLLING co. in, 
Pipe Gate 304/S.) All sizes crushed or natural HALL AND CO., LTD., 16 Chapel Road, Worthing. ° . ° ee Shrops. 
4 depots at DUNNING AND SON, LTD. (See Shropshire.) 




































washed gravel. Twice washed sharp concreting (Tel.: Worthing 7840) Other main 
sand. Plastering sand. Plant capacity 2,000 tons Bexhill, Bognor, Crowborough, East Grinstead, HOVERINGHAM GRAVELS, LTD., _Hoveringham 
per day. Eastbourne, Horsham, Hove and Seaford. Pits at Nottingham. (Tel.: Lowdham 3171—15 |in 

WARDLOW LIMESTONE, LTD Cauldon tow, N Washington, Crumbles, near Eastbourne, Chichester, (For details, see Nottinghamshire.) - 
Staffs. (Tel.: Oakamoor 366.) Graded limestone for Rye Harbour, Midhurst, Shoreham and Portslade. KEVIN LIME CO., LTD., Oaka 
all purposes. Ground limestone a Gravel oneness Ree a = bulld- Oakamoor 385/386.) Clean graded’ ony ea 

: ing sand, Surecrete precision-mixed concrete. ; : j 

WINDMILL SAND AND GRAVEL QUARRIES, LTD., HARRIS. M. P., AND CO., LTD., West Station Goods all to B.S.S. sizes. Output 1,000 tons per qj 
Cannock Road, Wolverhampton. (Tel. 31108.) Yard, Bexhill (Tel. 61): Cavendish Place, East- NASH ROCKS STONE AND LIME CO., Ut, 
Concrete aggregates, plastering, building and bourne (Tel. 3800); Dominion Road, Worthing Presteigne, Radnor. (Tel.: Presteigne 352.) (s¢ 
asphalt sand. All to B8.S.S. iret. ogee) a. ane orraien ‘rei Herefordshire for details.) 

11); Station Goods Yard, Haywards Hea el. OLD RADNOR TRADING CO., LTD., 
SUFFOLK 1750); Crawley Road, Horsham (Tel. 3366); The Tel. 421.) (See Herefordshire.) o>. Cm 
Hornet, Chichester (Tel 4181). All grades aggre- SHAKEMANTLE QUARRY CO., LTD 

ALRESFORD SAND “AND  B: BALLAST Co gates, hardcore, clinker, ashes, etc. Glos. (Tel.: Cinderford 3197 “De Cindertora 
Airentorad ‘Cronk atch + LTD. WRIGHT, C., AND SONS, (B'TON), LTD., 19 Bristol Pahicics: Site 97.) | Doura” Facig 
ew = sardea)’s an ester, Essex. (Tel.: Gardens, Brighton, 7. (Tel.: Brighton 63357 and oot uae nian bron te — in terra-cotta 

ha a Oe aie a eee pits at Bures 62406.) All-in ballast, washed and crushed shingle, > (See Glos.) 
gee poe oo eae grades washed aggre- sand, ashes, hardcore, chalk, bricks, etc. YORKSHIRE 

BARDON HILL QUARRIES (euets AND EVERARD), WARWICKSHIRE —_—_—_ 

+ near Leicester. el.:; Coalville 1226/7/8; or _—_—_ AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherh 
London: ViGilant 2530.) (For details, see Leics.) BALLIDON QUARRIES, LTD., Ballidon, near Ash- (Tel.: Rotherham 2622.) Crushed aaa phen 

DICKERSON, M. (CONTRACTORS), LTD., Gloucester bourne, Derbyshire. (Tel.: Parwich 201 and 202.) limestone; all grades of washed gravel and sands. 
Street, Cambridge. (Tel.: Cambridge 56973/4.) Clean and graded dry limestone to B.S.S., all sizes. OENNIFF, ALAN S., LTD., Kiveton Park, nr. Shefiel 
(See Cambs.) et Ses Se eae ee ee (Tel.: Kiveton 446/7/8.)  Truck-mixed ‘and pe 

mix; large output reliable deliveries. ees . 

HA Np owich) Se503/4 0 Pits at “Revorane ch; BUSTON STONE QUARRIES, LTD., New Duston, ties Cond vite saad, mas ae 
Nometehen’ Naar Haribaton. ‘Gravel anareaates Northampton, (Tel.: Brixworth 278 and 298: 9 : ee . Graded stove 
‘oncreting ‘plastering and building sand , Duston 505.) (See Northamptonshire) GLEN QUARRIES, LTD., Central Chambers, Wellgate, 

. ng HALL AND CO., LTD., 188 Lichfield Road, Four Oaks, Rotherham. (Tel.: Rotherham 5223.) Crushed an 

MACLAREN BROS. (KENNETT), LTD., Station Road. Sutton Coldfield. (Tel.: Four Oaks 356.) Gravel graded stone, concreting sand, building sand 

Kennett, Cambs. (Kentford 333/4.) (See Cambs.) aggregates, concreting, plastering, building sand. plastering sand and crushed gravel could & 
GRAVELS, LTo., Hoveringham, collected ex quarry or delivered. 





ST. IVES SAND AND GRAVEL CO., LTD., 22 The HOVERINGHAM 
Broadway, St. ives, Hunts. (Tel.: St. Ives Nottingham. (Tel.; Lowdham 3171-15 lines.) HOVERINGHAM GRAVELS, LTD., _Hoveringhan 
(For details, see Nottinghamshire.) Nottingham. (Tel.: Lowdham 3171—15 lines 








































2441/2/3/4, Coney Weston 12 and Halstead : 
2323.) Pits at St. Ives, Knettishall, near Thetford, JUDKINS, LTD., Granite Quarries, Tuttle Hill, (For details, see Nottinghamshire.) 
and Gosfield, near Halstead. Nuneaton. (Tel.: Nuneaton 3411—-10 lines.) All NORTH NOTTS. GRAVEL CO., LTD. Bellmoor 
THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. Sieateu ancien. Skies wee. Retford, Notts. (Tel.: Retford 2219—3 lines 
(Tel.: Norwich 33243/4.) (See Norfolk.) KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: Concrete aggregates and__ sands, quartzite 
WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. Oakamoor 385/386.) Clean graded dry limestone, chippings, building sands. Quarries at Bellmoc 
(Tel.: $9966, 53969, 50353 (night) ). (See Cambs.) all to B.S.S. sizes. Output 1,000 tons per day. and Lound, near Retford and Worksop, Wee 
SHAKEMANTLE QUARRY CO., LTD., Cinderford, mixed concrete plants. at Setlor’. see. ome 
Glos. (Tel.: Cinderford 3197.) ‘Doura” Facing. Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks 
SURREY Engineering. and Common Bricks in terra-cotta, SALISBURY ro WOOD, LTD., Matlock. (Te. 
_mmnEREARER red and golden brown. (See Glos.) 272/273.) (For details, see Derbyshire.) 
“OFF, HARRY A., LTD., Buckhurst Hill, Cheapside, SHIRE OAK GRAVELS, LTD. (See Staffordshire.) STANLEY FERRY GRAVEL CO., LTD., Norwic 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. Union Building, City Square, Leeds, 1. (Te 
DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley Tel.: Oakamoor 366.) (For details, see Staffs.) Leeds 26361.) Washed, crushed and natural grade 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) WARWICKSHIRE QUARRIES, LTD., Bedworth Road, sand and gravel. Supplies to specification, larg 
For all road aggregates, kerbs, setts. (See London.) Nuneaton. (Tel.: Coventry 67821.) Red shale, daily production. Centre of Yorks. West Ridin 
EASTWOODS SALES, LTD., Eastwood House, City screened for roads, car parks, sports grounds, market. Pit: Wakefeld. 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Longside Oe Se WELBECK SAND AND GRAVEL CO., Parkhill, Wale 
Sand and Ballast Pit, Thorpe, nr. Egham. (Tel.: WESTMORLAND field. (Wakefield 4454.) Washed sand and gravel 
sonen wig eeane sone ead. palteet Pit, WEST RIDING GRAVEL o- Norwich ole Oe 
unfold, nr. arnham, urrey. el.: unfold City Square, Leeds, 1. (Tel.: Leeds 23562. fn 
2020.) Producers and distributors of all grades of GROOMEYS, LTB... — sesti2 AN grades 1.000-ton dally plant produces washed grit sed ss 
washed aggregates. oe OG ‘soanel aana, Gaanatonn ae sands. All aggregates to specification. Competitit 
HALL AND CO., LTD., Victoria Wharf, Croydon. chippings, pitching, tarmacadam, rockery stone, etc. Yorks. W. Riding to Lancs. border. Pit: Wakefelt 
(Tel.: Croydon 4444.) Other main depots at esx MANUFACTURING CO., LTD., Carlisie. (Tel;  WOMERSLEY GRADED STONE CO., LTD., Womersit 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, Carlisle 2-4941.) (For details, see Cumberland ) Quarry, nr. Doncaster. (Tel.: Wentbridge 264. 
Seecet nnoiaee nanan “er me oe Crushed and graded calcium carbonate naan 
rave r ' creting, plastering an aggregates. Triple-screened, first-class products, 
building sand, Surecrete precision-mixed concrete. WILTSHIRE nian event strength, eminently suitable for cor 
HARRIS, M. P., AND CO., LTD., Kingston Road, i creting, tarring and road making. Prices a 
Leatherhead, Surrey. (Tel.: 3497.) (See Sussex.) sa ng ge ee a oe eee analysis on application. Quarry: 2 miles from 
JANES AND CO., LTD., 2C Buckingham Avenue, COKE, T. F. (CHELTENHAM), LTD., 267 Gloucester Darrington, A.1. 
Stough. Sand, aggregates, hardcore, ashes, bull- Road, Cheltenham. (Tel.: 4717/4874.) (See Glos.) X.L. GRANITE (INGLETON), LTD., Head Offices 
dozing & bulk excavation. (Tel.: Slough 20361/2/3.) DANGERFIELD, F. §., AND CO., LTD., 261A Finchley Clapham, via Lancaster. (Tel.: Clapham 3189 
LONDON BALLAST CO.,LTD. (Tel.: Paddington 5064.) Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) Works Tel.: Ingleton 231. All sizes and gradings 
SSA Porchester Terrace North, Paddington, W.2. For all road aggregates, kerbs, setts. (See London., of ingleton granite aggregate. 
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—like Our own downpours, could put you “on the horns ofa 
dilemma” when it comes to protective covering for road work, 
drainage undertakings and open building sites. Men and 
materials are fully safeguarded by John Smith weatherproof 


canvas products. They "hit the bulls eye” for 100% efficiency. 


JOHN SMITH 


TARPAULINS + SHELTERS + COLLAPSIBLE LORRY TILTS a 
1d 
0, i Liate delivers a ay 
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ae 
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CANVAS 
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JOHN SMITH & co. LONDON) LTD. Hainault Works, Hainault Rd, Chadwell Heath, Romford, Essex. Seven Kings 6070 (10 lines) 
Branch Office & Works: Lower Holmes Street, Cadoxton, Barry, Glam. Telephone: Barry 2372 
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WILLIAMSFORM _ TIES 


Williamsform Ties are designed 

to provide maximum re-use, only the 
smaller diameter high tensile 

steel rods being expendable. 
Williamstorm Ties give inc reased 
efficiency, speed construction 

and cut building costs. 


No Slipping 

No Stretching 

No Wedging 

No Flimsy Forms 

No Exposed Ties 

No Unbanded Patches 
No Water Seepage 
No Rust Streaks 

No Warped Surfaces 


A WEDGE-LOCK TIE WITH ENDS THAT DO NOT HAVE TO BE THROWN AWAY 


Accurate Spacing 
Rigid Form 
Positive Tie Disconnection 
Tie Bonded Patch 

(will stand Hammer Tool) 
Better Finish 
Perfect Alignment 


JOHN LYNN & Go. Ltd. 
(Land Division) 


HEAD OFFICE * Pallion, Sunderland — Telephone + Sunderland 56037 


LONDON OFFICE + Creechurch House, Creechurch Lane, London, E.C.3. AVE 9271 








